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To keep up with the Jones’s 
in crane design, construction 
and service, takes some 
doing. They are unbeatable. 
But when your load is on 
the hook of a Jones Crane, 
then ‘keeping up’ with the 
Jones’s is child’s play — 
simple and safe. And so is 
hoisting. And lowering. 
And luffing. And slewing. 
And manoeuvring in tight 
corners. 

There is a vast range of 
Jones Cranes — mobile — 
rail — and lorry-mounted — 
lifts up to 20 tons — jibs to 
120 feet. 


cranes 


3 years guarantee - Special credit facilities 
Unequalled after-sales service - Part exchange scheme 


Distributed in the United Kingdom by 


GEORGE COHEN SONS & COMPANY LIMITED, Wood Lane, London, W.12 


dE il ee adel a ie enone hae nt nee 


OF Companies Designed, Manufactured and Exported by their Associates 


K & L STEELFOUNDERS AND ENGINEERS LIMITED, Letchworth, Herts. 
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2 5 58 ema ae 


As manufacturers of Buildings, Mobile Site Offices 
and Ancillary Equipment, we are able to offer you 


immediate delivery from stock. 


Our illustrated brochure sent with pleasure upon 
request. 


HARDUN & SONS LTD. 


HORTON ROAD, WEST DRAYTON, MIDDX. 
Tel : West Drayton 3088-9 3761-2 
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i’s a ‘site’ better off for.. 


Poor lubrication is so often the cause 
of plant breakdown. Rid yourself of 


this hazard by using only the best... LUBRICATION 


For full details of VIGZOL LUBRICATION SERVICE write to: 
INDUSTRIAL LUBRICATION DIVISION - VIGZOL OIL CO. LTD. 
VIGZOL HOUSE - GREENWICH - LONDON S.E.I0 - Tel: 436! 


Over a hundred industrial representatives and 
specialists are at your service throughout Britain. 
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All set for another record! | 


> aT ST.ALBANS BY “Ss Road Mac 


His. <4 HH EBATCHING PLANT 
FOR THE HYDE PARK 
UNDERPASS 










The contractors who made the road laying 
record have chosen another batching plant from 
the RoadMac range for the Hyde Park Underpass. 


The RoadMac range gives you the right plant for the job. 


ata 


ROADMAC BATCHING PLANTS — Ful 
THE HEART OF QUALITY CONCRETE Th 
- Ca 
remem tein oy a <a = 
a 
I am interested in BATCHING PLANT and would like your 1 
advice, without obligation, on the plant for my site. It 


ROAD MACHI NES (orayron) LTD, 


Uanor Parade Weeat Dravton. Middx. Phone West Drayton 3721 en aimee 
lames Sutheriana SO" on 


cerca censor enaneseee nen SSE EE ESN NS “EN18° 
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| §0ME EXAMPLES OF 
FINE TIMBER BUILDINGS 









EXTENSION TO CENTRAL LIBRARY, SIDCUP, KENT. 
Photograph by courtesy of the Chislehurst & Sidcup U.D.C. 





ee Pl oe ers 


DINING HALL FOR THE SACRED HEART CONVENT SCHOOL, HITCHIN, HERTS. 


sees 
O Photograph by courtesy of The Reverend Mother. 


“Mfeen. 


Show rooms 





SPORTS PAVILION. Photograph by courtesy of W. T. Glover & Co., Ltd., Manchester. 


Cstate Office, 


Full details of the buildings shown and all PRE-FABRICATED BY 


Thorns building systems, are given intheir New 
Catalogue which is unique, in that it gives at 
a glance, sizes, prices, plans and specifications. 


J. THORN & SONS LTD. (DEPT. 73) BRAMPTON ROAD, BEXLEYHEATH, KENT. 
Telephone : Bexleyheath 002] (10 lines), Established 1896 


BD648A 
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MODEL C.E. CAPACITY |?” DIAMETER MILD STEEL BAR 
MODEL C.A. CAPACITY |” DIAMETER MILD STEEL BAR 


BOTH CROP MULTIPLES OF SMALLER BARS. 
WRITE FOR FURTHER DETAILS 
SALE — HIRE WITH OPTION TO PURCHASE — HIRE 


( 
= STRANGFORD, LTD., Belfast and Dublin, 
A. GUNN AND co., Altrincham, Cheshire. 


oO. L. DAVIES, Port root, Glam. 

a LM PM Es te gc 
Stok 

CONCRETE ENGINEERING Geawices. a 

oa ndustria state etherby, Yorks, 

132-135 SLOANE STREET, S.W.1. TELEPHONE: SLOane 9976 (5 lines) JOHN ROULSTONE, LTD., Newcastle upon 

SCOTLAND: 39 CAVENDISH STREET, GLASGOW, C5. TELEPHONE- SOUTH 0186 MGBERN PLANT —— ae 

W. R. SELWOOD, Chandler's Ford, Hants. 


your 


el reduced by 


VACU-LUG 


RECONDITIONING 


tyre costs can he 


You can make remarkable economies when you 
recondition your earth-mover tyres with VACU-LUG. 


' Examine the table below—it shows you the saving 
VACU-LUG Reconditioning will give you in comparison 
with :-— 

(a) the cost of new tyres 


(b) the cost of other types of reconditioning VACu-L0e 


Reconditioning 
Prices 


T New Tyre Remould 
~— Prices . Prices 
Remember also that sound covers can be recondi- 
tioned again and again with VACU-LUG, giving you an 
astonishing increase in tyre working life. 18.00-25 | £ 338 
21.00-25 | £ 359 
So take advantage now of these outstanding reductions 24.00-25 1£ 511 
VACU-LUG can make to your tyre costs—write to us today 24.00-29 |£ 624 
for full details and the address of your 97 00-33 | £1009 
nearest VACU-LUG Distributor. Dene 


26.5 -25}£ 512 

BRITISH VACU-LUG LIMITED 295 -291£ 691 

Gonerby Hill Foot . Grantham . Lincs. 33.5 -33 | £1131 
Telephone: GRANTHAM 1548-9 ‘nel 


£105 | £ 84 16 
£141 16 £114 Il 
£220 12 -£178 3 
£288 18 }£233 6 
£430 15 £347 17 
£231 3 £186 13 
£315 4 £254 10 
£483 6 £390 5 


nonnoodorseo 
eocoococececse 





February 23 1961 THE CONTRACT JOURNAL scaateemnnees 939 





hydraulic erection, high-efficiency drying, and accurate screening. 





A hiked the built-in dust collection, two-speed mixing in the 
twin-shaft ‘Parker-Pug’, ‘Synchromix’ bitumen spraying and 


‘Parkermatic’ control. 





MM appreciated easy, centralised control and the many 


other features which make this the most economical, easily = 

Towed complete in only two units without elaborate 

Operated and serviced asphalt and tarmacadam plant there is! eee ener renee 
PARKER PLANT IS BACKED BY 


THE WORLD-WIDE PARKER 
Full details are available in Publication No. 611. SERVICE ORGANISATION. 


THE PARKER ‘STARMIX’ 37 IS THE WORLD’S FOREMOST ASPHALT AND TARMACADAM PLANT 


| 
| 
Recently shown at work to leading asphalt and tarmacadam lwo-untt mobility 
oroducers and road contractors from this country and overseas— 
MM were unpressed by the high, two-unit mobility quick x Be Wie Rie 


eoococeocooes:sc | 


meee PARKER uno VIADUCT WORKS LEICESTER 


PHONES: LEICESTER 6253! (1O LINES) 
LONDON: STAFFORD HOUSE, NORFOLK STREET, W.C.2 
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1 VIBRATING TANDEM ROLLERS 











HIGH COMPACTING POWER 
LOW OPERATING COST 


WELL PROVED THROUGHOUT EUROPE 
MANY OVERSEAS TERRITORIES 


TWO MODELS AVAILABLE. 














AND IN 













@. 










SPECIFICATION 








TYPE 20.0 TYPE 259 
Working weight 4400 Ibs. 9500 Ibs, 
With water ballast 5000 Ibs. 11000 Ibs, 
Rolling width 35)” 43)" 
Outside turning rad. 10’ 14’ 
Total height 3’4” 5’I" 
Total length 98” 12'6” 
Total width 38” 47’ 






air cooled diesel engine electrically started 
spring adjusted scrapers vertically directed vibrations 





hydraulic steering 
















SAPIENS ELEY EN LE SEI 
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-now available for first time from sole U.K. Agents ABBEY ROAD, 
ya) a AAT) 


(EQUIPMENT) LTD. Tel ELGar 6777 (4 lines 









Serving CONTRACTORS and 
MUNICIPAL AUTHORITIES 


IN THE 


NORTH-EAST 


Phone: BRIDLINGTON 2331 





PLANT HIR 


Available For Long or Short Term Hire 


Cranes: Coles 5 ton and 22RB 


Rollers: 24 ton and 5 ton 
Bromag Vibrating Roller 


Bulldozers: Bristol 25, D4 with Scraper 
Digger: Dinkum Major Digger 


Loaders: Muir-Hill 2WL Loader with | cu. yd. 
Bucket 


Compressor: Consolidated 120 with 2 Tools, 
“500” with 6 Tools 


Pile Driver: Delmag D5 

Road Surfacer: Barber-Greene 
Pumps: 4” x 6” 

Pneumatic Concrete Placer 


B. E. CONLIN 


9la MARTON ROAD, BRIDLINGTON, YORKSHIRE 
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The Silo is a Model ‘635’ capacity 25 tons, 
The Mixer is an 18/12 Model W4, 


The Cement Silo is aaBENFORD 
and stands on the same ground level 
as the BENFORD Mixer it was de- 


signed to feed. This simple set-up 
produces up to a 100 cu. yds. a day ; 
of specification controlled concrete 
with the labour force shown. 
The cement is weighed accur- 


ately to within 1°, and the aggregate - 

: —* wae as it is power GOOD machines. 

shovelled into the Mixer Hopper. 5 
Mandied. Canereann oer. bie BETTER than average workmanship. 

this must pay! BEST for spares and service ! 






THE CAPE * WARWICK * Telephone: WARWICK 1170 BEWFORD 
— 7 


rane) 


Ps 
er 





cote YT ed 


DIESEL ~ DUMPERS SILOS & REVERSING DRUM MIXERS TILTING DRUM MIXERS Lk 
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33 1. °/DISCOUNT 
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o FOR YOU 


“WELLWOVEN Fencing 


Complete and beautify 
your property 
development with the 
best, cheapest and 
most attractive fencing 
on the market. 

If you cannot add fencing 
as a gift—sell it as an optional extra! Just send the 
orders to us:: we despatch and look after all the 
detail work, and you get your discount just the same. 
You can get discounts on Toogoods famous 
Garages, Sheds, Greenhouses, Gates, Coal Bunkers, 


etc., as well. 
Send this coupon now for full details. 


Please send details of Fencing Discounts scheme. 


Dept. 30 WINTERSTOKE 
ROAD,.BRISTOL 3. 


I is so 2oka ss scosusicrenesacgencouss 
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We work Under Water. 


and on dry land 


@ SURVEYS 

@ CLEARANCE 

@ WELDING 

@ CUTTING 

@ CONSTRUCTION 
@ MAINTENANCE 


Teams of expert Div- 
ing Engineers with 
specialised equip- 
ment are on hand to 
operate anywhere in 
the United Kingdom 
... or the world. 

Under Water Weld- 
ing and Cutting 
Equipment, Diving 
Equipment, Welding 
Generators, Com- 
pressors, Cox’s Bolt 
Gun Equipment and 
other plant for HIRE. 
Write for full details. 


UNDER WATER WELDERS 


& REPAIRERS LTD. 
ROATH BASIN, CARDIFF 


ADDRESS Tel : 29631-2-3 (after hours: Gobion (Mon) 200, Penarth 58131! or Rhoose 298), 


Scottish Office: 3 Royal Street, Gourock, Renfrewshire. Tel: Gourock 31635, 


You get somuch 
Hea MIG 


in JOHNSON 
pumps 


Robust reliability—genuine capacity. 

Handles over 40% sand-in-suspension. 

Fastest, Highest self-priming and seepage-handling. 
Variable speed control. 

Long-life, oil-filled ‘‘ Dual-Seal ’—no carbon ring. 
Non-clogging ball valve—no clack to choke. 

All wearing parts cheaply and quickly renewable. 
Have a Johnson Pump on trial now. 

Service and Spares within 24 hours. 


+ + + + Ft 


no 


POWER RAMMERS ° 


MUD PUMPS ~- CENTRIFUGAL PUMPS °- 
London Sales and Service Depot: 
38/44-Lower Richmond Road, S.W.14. Tel: PROspect 767! 


FOR DUMPERS ° 


POKER VIBRATORS 


3°” Mk. I4a WITH LISTER LD 
AIR-COOLED DIESEL ENGINE. 


C. H. JOHNSON (Machinery) LIMITED STOCKPORT CHESHIRE 
Telephone : STOckport 2642/5. Telex 66-297. 
Telegrams : ‘Machinery’ Stockport. 

SCREED VIBRATORS * FIXED AND MOBILE CONVEYORS 


Scottish Sales and Service Depot: 
119 Whitefield Road, Govan, Glasgow, S.W.1. Tel: Govan 2701 
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ete, Ete in the country 


SONS AND COMPANY LIMITED 


WOOD LANE, LONDON, W.12 
Shepherds Bush 2070 


And at: Stanningley, Nr. Leeds; Kingsbury, Nr. Tamworth; Bath; Manchester ; Newcastle; Sheffield ; 
Glasgow ; Swansea; Southampton ; Belfast. 
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Product of brilliant engineering, the Liner Roughrider 
is built for high performance under the most extreme: 


conditions. The quality of materials and design that® 


have been built into this splendid machine ensure” 


years of excellent service and low maintenance costs, % 


Annual average is only £3.10.0. 


i 


ve 
r 


hyider 


REGD, — 


15 or 221 cwt. DIESEL DUMPER 


ALL-IN-LINE POWER 


The gearbox is capable of transmitting 
full engine torque in the indirect 
and reverse gears for very long 
periods and to withstand the heavy 
wear and tear of constant gear 
shifting under extremely 

arduous conditions. 

All gears are in constant mesh, 
speed changes being effected by 
means of substantial multi-toothed 
dog clutches of gear tooth form 
which allow of quick and positive 
engagement of the required speed 
whether changing up or down, 


MORE OUTSTANDING ‘ROUGHRIDER’ FEATURES :— 


Propeller shaft does not need lubrication. 


P.R.M. constant mesh change-on-move gearbox 
with three forward and reverse speeds, 


Small turning circle makes it the ideal machine for 
narrow roads. 


@ All-in-line transmission without belts or chains. 
HIRE PURCHASE TERMS—ONLY 10% DEPOSIT 
THE LINER CONCRETE MACHINERY CO. LTD. 


248 PARK ROAD, GATESHEAD, 8. Phone: 72501. Grams: “Liner, Gateshead”’ 


London Office & Showrooms: Liner House, Lexden Road, Acton, W.3. 
Phone: ACOrn 8931 


Also at Birmingham, Manchester, Liverpool, Bristol, 
Leeds, Grantham, Torquay, Edinburgh, Glasgow, Dundee, Belfast, etc, 


Height of the skip gives easy loading from mixer, 
Low centre of gravity enables the Roughrider to 
operate under extremely adverse conditions. 
Guards protect driver and working parts. 

Fully floating rear axle. 

Patented two-position skip. 


Please send full details of the Liner ‘Roughrider’ 
NAME 
ADDRESS 
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YDRA-CHASSIS 

assive Construction. 
ntaining 45 gallons 
hydraulic oil. 










‘A FRAME 
16 ft. wide for 
Stability and Safety 





> a PUMPS LIMITED 


solve the many needs of 
industry for COMPRESSED air 
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Air Pumps Limit Raynes Park, London, S.W. 
Wimbledon 9441 (6 line 
Grams: Alrpumps, Wimbie, London. 
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Clephant TOUGHN| 


Without Elephant Weight 


Thwaites Dumpers are built ‘Tough’ to stand the 
torsional stresses and strains of site conditions 
from Kuwait to Carlisle. 

‘Elephant Tough’ means the best materials, 
reinforcement in the right places, a conscientious 
attention to detail and a ‘designed-in’ balance that 
eliminates the need for dead weight thus increasing 
pay load. On long runs, short runs, steep grades 
and deep rutted sites, Thwaites dumpers will move 
more pay load per day at less first cost to bring 
greater saving — more profit for you. 


CHASSIS 
STRENGTH... 


The unitized one-piece welded construction of 
the chassis gives great strength to the dumper, 
spreads load through the whole machine, for 

longer life, less maintenance ‘out of work’ time. 
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TUSKER 
B'’/2 cu.yd.capacity 


£585 ot am 


DIESEL DUMPER SPECIALISTS 
THWAITES ENGINEERING CO. LTD. 
CUBBINGTON, LEAMINGTON SPA 


Tel: Leamington 3089 . Telegrams: Dumpers, Leamington 
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Waste 
TENGE 








ts 
VA 
4 Vy ae LONDON 
Telephone: 4242 (15 lines) Tel:ASHFORD (Midd)4191 (10 lines 
Telex. Birmingham 31633 Telex. London 24117 
CARDIFF Tel: 33572/3 BELFAST 


Telex. Cardiff 49250 Tel: DUNMURRY 2511 (4 lines 
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—— § 
Here the outriggers are shown in 
transport position, overall width 6’ 
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Here one stabilizer foot is moved 
the ‘in’ position for working close 
to walls and the other raised to ill 
trate the large range of adjustme 
(3’ 6”) which is available for levelliy 
up on slopes or uneven ground. 


Main Distributors for 
STAFFORDSHIRE, SHROPSHIRE, WARWICKSHIRE, WORCESTERSHIRE 


WALSALL PLANT SALES LTD. 


115 WALSALL ROAD ALDRIDGE STAFFS 
Tel. Aldridge 5242I 


 PEMONSTRATIONG ‘ SALES: SERVICE « PART EXCHANGES + HIRE PURLWASE 
OMLY WHITLOCK PROVIDES A COMPLETE RANGE OF HYDRAULIC EXCAVATORS 
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With a million tons of emphasis, R.M.C. declare, 


“Give us APIE 
truck mixers every time” 


Ready-Mixed Concrete Ltd., biggest sup- proved hydraulic drive 
pliers of concrete in the U.K. (1,000,000 saving in weight 
tons per ordinary year), have 95% of their 
truck mixer capacity from Ransomes and 
Rapier. Honestly, what more can you say? 
Just this ... that over the whole market, maintenance costs sink lower still 
RapieR Truck Mixers outsell all other UNBEATABLE RAPIER EXPERIENCE 

truck mixers added together. — none of those “hope-it-works” gadgets 


bigger, more profitable pay-load 
initial cost pruned drastically 


Sizes from 24 cubic yards to 9 cubic yards 





IPSWICH AND LONDON. a tomon cronvers compan 
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FLEET OWNERS 


TRAXCAVATORS — 
INCLUDING 

DROTT 

SKID SHOVEL 
WITH THE POPULAR 
4 in | BUCKET 


OWN LOW LOADERS 
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FELTHAM 4084 


for all Plant flire 


— INCLUDING — 


EXCAVATORS 
TRAXCAVATORS 
BULLDOZERS 
SCRAPERS 

MOBILE COMPRESSORS 
ROAD ROLLERS 
VIBRATING ROLLERS 
DUMPERS 
CONCRETE MIXERS 
PUMPS 

CRANES 

SHOVELS 
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FLEET OWNERS 


EXCAVATORS — 

ALL EQUIPMENTS 

ALL SIZES 

INCLUDING 

RUSTON I9RB & I0RB 
SMITH ‘21’ & SUPER 10 


TRANSPORT TO SITE 


KINGSTON PLANT HIRE LTD. - Works & Offices: TWICKENHAM RD. - HANWORTH ~- MIDDLESEI 
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Fordson Power is the first choice of Britain's 
equipment manufacturers. And outstanding 
among the many reasons for that choice is jts 
outstanding economy, which is emphasised h 
its exceptional capacity for work. Work is done 
quicker—at less cost with Fordson Power, 


Fordson Super Major Unit. Four-cylinder diesel 
engine developing 52 b.h.p. at 1600 r.p.m. 


Fordson Dexta Unit. Three-cylinder diesel 
engine developing 32 b.h.p. at 2000 r.p.m. 
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There's an outstanding reliability in Fordson- 
powered equipment, a tough ability to work 
hard in the worst conditions—and to keep 
going. And with Fordson Power you're sure 
not only of swift and efficient service any- 
where, but of service at low, fixed charges. 
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Fordson Power is available in an infinite variety 
of specialised forms, but there's a place, too, 
on every site for a Fordson industrial tractor, 
There’s no more versatile piece of plant, nor a 
more hardworking unit. Take full advantage 
of the many attachments available and your 
Fordson tractor (52 bhp Fordson Super Major 
or 32 bhp Fordson Dexta) will have a utilisation 
factor nothing else will equal. Right round the 
clock it will speed the job, and save plant and 
running costs in doing it. 


FORDSON 


INDUSTRIAL SALES DEPARTMENT 


TRACTOR DIVISION FORD MOTOR COMPANY LIMITED DAGENHAM ESSEX 
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New roads, new bridges, new construction — whatever 
eee 


the project, if it calls for on-the-spot aggregate 
production there is a complete range of Pegson Portable 


Plants to suit all needs. These incorporate 


ti 
ac 10M Ld standard crushing, screening and storage units, 


or stockpiling conveyors, for small or large outputs 


of clean-crushed, graded aggregates. 


Literature available on request 


portable CRUSHING AND 


SCREENING PLANT 





Built within the Bentley Group by 
PEGSON LTD « COALVILLE ° LEICESTERSHIRE «- Tel: 1234 (10 lines) 
London Office : Iddesleigh House, Caxton Street, S.W.1. Telephone : Abbey 2373. 


Scottish Office : 7, Lister Road, Hillington Industrial Estate, Glasgow. Telephone : Halfway 1800. 
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Se 
Only the Best 1960 Plan 
Specialists in Douglas Fir 


Timbers and Die-Square To Hire... 
in all lengths and sizes 


Immediate Delivery from London Stocks S YW ke E Ss 


COMMERCIAL PIER WHARF 
ODESSA STREET, ROTHERHITHE 


univar 
pumps 


LONDON, S.E.16 B R I STOL 
ddapunnt PUTLOGE, LOMDON, BEA Rin g YN Wa 52 2 Q 4 2 2 2 


Victoria House, Temple Gate, Bristol, ! 


there 


. 
Is —when capital shortage holds up 


. > ; ; 
a way your plans for expansion. Under 


the British Wagon Finance Plan 
out you can acquire new equipment, 
plant or machinery out of income, 

knowing that as you do so it will be more than 
earning its keep. The terms of the Plan are most 
economical, and can be arranged to suit you. Get 
in touch with your local British Wagon branch 
manager. He'll be pleased to give you friendly and 


practical advice on vour requirements... 


British Wagon 


COMPANY LIMITED 
.. or write for our leaflet ‘ Financing 


the Cost’. It gives vou full details : } 
of how the British Wagon \ aN \ , F 
Finance Plan can help vou. \ 4 Head Office » Moorgate, Rotherham, Yorkshire dest Frinance}™ 


Tel: Rotherham 5466 
Southern Head Office > Rotherham House, 
Grosvenor Crescent, London SWI. 7e/: Belgravia 8000 


BW /M/82B 


eT TT 
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THIS IS 


SPAN -HLE 


PREFORMED 
EXPANSION JOINT FILLER 


* Thicknesses up to 1" Due to its scientifically designed construction 


* Does not extrude— SPAN-FIL can be placed in position and the 


recovers after 
compression 


concrete then cast directly up against it 
without distortion. Special shuttering to 


protect the material is thus eliminated. 
%* For roads, runways, 


floors or walls 
SPAN-FIL is unaffected by road or runway 


SAPO PILE ET Te 


%* In over 2OO different grades of sealing compounds and conforms 
sizes from 4ft x 2 x ? to Air Ministry Specification 201/58 Part 11 
up to 10ft x 48" x 1” Clause 606. 


Every expansion joint needs SPAN-FIL 


AN ASSOCIATE COMPANY OF evo} S] OF STAFFORD 





* SEND FOR LITERATURE EVOMASTICS LTD., STAFFORD. Telephone: 2241 (8 lines) 


os | London Office: 82 VICTORIA STREET, S.W.| Teiephone: ABBey 462 


Qe 
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Man with an easy job 


He’s lucky this week ... he’s only chilled and stiff. 

Last month was tougher; then he crawled fifty yards 
up a twenty-four-inch sewer to clear a valve... ; \ 
forty feet below the surface. He doesn’t scare easily. f 


He’s a crack frogman of Universal Divers. He’s : = Ke 
a fully-experienced oxy-arc welder and cutter. J A T0 UG 


He’s also been an underwater stonemason. He can : 
carry out a submarine survey in nil visibility. ’ J ACKE 
He’s skilled in using explosives. 


He’s one of a team of Universal divers and frogmen FOR A 
who can report anywhere in the British Isles at a 


few hours’ notice. Next time you need a diver in TOU GH 


a hurry — send for Universal. 


UNIVERSAL DIVERS LTD v JOB... 


40 NORTH JOHN ST‘ LIVERPOOL 2 i Aso at 
CEN 4226 Newcastle 
a 
Weymouth 





Donkey Jackets for protection, warmth and hard wear 
Beautifully cut and manufactured from showerproof navy 
Yorkshire Woollen Melton cloth; the Welfit KG 5 Donkey 
Jacket is available with or without the leatherette back 
and shoulders. It is designed with large open patch 
pockets and is ideal for industrial and outdoor workers, 
lorry drivers, etc, 


Style KG 6 Shortiecoat also available. 


Other Welfit garments include the Welfit Moleskin 
Jacket, Waterproof Long Coats, Jackets, Over-trousers, 
Leggings, and Sou’westers. 


Write for fully illustrated catalogue to :- 


WELFIT MANUFACTURING CO. LTD., (Clothing Division) 
Phone 66326 Hanson Lane Mills, Halifax. Telex 51235 


Carry your Mixers, Rollers, Compressors, etc., cheaply 
on a new 3-4 ton “LOLODE” TRANSPORTER 


With l-ton geared winch, 
loading ramps, over-run £350 
and parking brakes.  °* WTS 


(For frequent loads of 

4 tons 10-ply tyres at 

cost of £8 extra are 
recommended.) 


Loading height 14 inches. 
weiner Sad 8 8's O's". 250-gallon Trailer-mounted 


(5’ 11” wide at rear end.) TANKS 


>—-~ On ex M.O.S. chassis. Unworn 600 x 16 

tyres.| New tanks — 

galvanised or plain, 

with semi-rotary pump 
and hose. 


£90 


ex works. 


30-cwt. “Paragon” Trailer 


with 9’ 10’ x 5’ 10” platform weg 2" floor height. | 
and loading ramp tail board. i. Telescopic legs. | 
3 Regulation | 

brakes and | 

nel | Alternatively, 
750-gallon 

| model on 4 


£145 
ex works. Petz0 


(Winch £30 extra) ex works. 


*Phone BRISTOL 38418, or write ALAN R. DAVIES 20 Whiteladies Road, Bristol, 8 
EEE SR ES ee: 
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THE FIRST Thaw & Campbell Limited, building 


and civil engineering contractors, 
, IN Glasgow, are the first in Scotland 
| to take delivery of the new British- 


SCOTLAND ! built Caterpillar 955F Traxcavator 








THE ALL-NEW 
BRITISH-BUILT 
CATERPILLAR 
S55F 

TRAXGAVATOR 


** 15 cu. yd. capacity standard The 955F with its rugged construction for long life and low operating 
bucket. cost is one of the most recent additions to the long line of track-type 
70 h.p. 4 cylinder Traxcavators built in the Caterpillar tradition of quality and reliability. 


Caterpillar Diesel engine. Call us and arrange for a 
y. 4In-seat starting for ° . 


> 5 forward, 4 reverse speeds. | 
: Side-dump bucket available Cc A i DB) @) Ny k ys eae 
as optional equipment. 


Your CATERPILLAR Dealer in Scotland 
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CALEDONIAN TRACTOR & EQUIPMENT CO. LTD., Rigby Street, Glasgow E.1. Tel BRidgeton 5221-5. Branches at Perth and Selkirk. 






Caterpillar, Cat and Traxcavator are Registered Trademarks of Caterpiliar Tractor Co. 





STEEL FABRICATORS (CARDIFF) LTD., 


PENGAM ROAD, CARDIFF Tel: CARDIFF 37212/9 





{ 
! 
The Shawnee “Warrior” Digger gives | 
you real powerful, deep digging action to a 
depth of 11 ft. 3 ins... 180° angle digging 
..» high loading to 8 ft. 10sins...anda 
long 17 ft. reach. Contractors will welcome 
this versatile, speedy, easy to operate, 
more economical machine —a machine 
with the highest power-to-weight ratio 
built today. Contact us NOW for fuller 
details of the Shawnee “Warrior” Digger 
—the Digger that is available for all leading 
makes of standard Tractors. 


a aes 








STEEL FABRICATORS (OVERSEAS) LTD., | BAKER ST., LONDON W.|. Te/: WELbeck 075! Telegrams: Steeloader, Wesdo, London. 
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EU i 
AND HAMPSHIRE FOR THE RSS 4 


OMMOS OCRUMNT CUR CeO MTORR TOIL 


GOS oO ssui0rs 


F. ENGLISH LTD. POOLE RD., BOURNEMOUTH, HANTS. TEL. 20731 
SALES AND SERVICE : HIRE PURCHASE : DEMONSTRATIONS 
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| 6cu.yd. Thames Tipper 7 Ford Industrial Engines 
| Petrol and Diesel 





NON-STOP PRODUCTIO! 


\ “My first new Caterpillar D6 Tractor had 7,000 hour 
on the clock before overhaul was necessary’ 


says Eric Raynor, Managing Director, Raynor Contracting Company Lt 


“| now have four D6 Tractors and all 
give me constant high production 
figures with the minimum of ‘down- 
time’, thanks to Caterpillar quality 


and first-class Leverton service". 


Work styled to meet today's challenge for greater output on tough 
jobs — the new 93 h.p. D6B Tractor gives the power and performance 
to out-produce any machine of its size. Caterpillar dependability 
and Leverton Comprehensive Service ensure maximum output and 
the highest profits from this Caterpillar Earthmover. 


Photograph by courtesy of Sir Lindsay Parkinson & Co. Ltd. 


Supplied and fully serviced by 


LEVERTON 


YOUR CATERPILLAR DEALER 


LEEDS, Gildersome, Leeds. Tel: Morley 4221. WINDSOR, Maidenhead Rd., Windsor. Tel: Windsor 1913. NEWCASTLE, Team 
Valley Trading Estate, Gateshead. Tel: Low Fell 78511. SPALDING, Spalding, Lincs. Tel: Spalding 3221. WIGAN, Wigan Rd., Bryn, 
Ashton-in-Makerfield. Tel: Ashton-in-Makerfield 7675. ASHFORD, Chart Road, Ashford, Kent. Tel: Ashford 1771. ROTHERHAM, 
Meadow Bank Rd., Rotherham, Tel: Rotherham 78259. BRENTWOOD, Southend Arterial Rd., Brentwood. Tel: Herongate 25]. 
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BRISTO 


DIESEL 
CRAWLER 
TRACTORS 


The World’s MOST 


CHEAPEST TO BUY... 
CHEAPEST TO OPERATE.. 
CHEAPEST TO MAINTAIN. 
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VERSATILE Earthmovers 


H. A. SAUNDERS LIMITED 


INDUSTRIAL TRACTOR DIVISION 
836-842 HIGH ROAD, NORTH FINCHLEY, LONDON N.12 
Tol. HiLiside 5272 (8 lines) Grams: Dutrax, London N.12 
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We don’t believe in creeping... 


mms Mami Ze BUCO i ra) 


... SO when we produced the ‘“‘Super-12’’ Grader, we 

made sure it wouldn’t. We gave it mechanical, power-operated 
controls, for the simple reason that experience has 

proved them to be the simplest, safest, and most reliable. 

That’s why the ‘‘Super-12”’ has fast, positive blade 

positioning without creep under load. 

A few more Blaw Knox design features—four-wheel tandem drive, 
giving maximum continuous traction .. . front wheel lean 

to eliminate drift and keep the blade well into its work... 

and the tough construction you expect from a Blaw Knox job... 
Interested ? We’ll be pleased to send you full details. 


Design... thinks ahead — stays ahead 


AW 
KN 


Blaw Knor Limited, Thorn House, Upper St. Martin’s Lane, London W.C.2. Temple Bar 0381-6 
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MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 
- | { 

—Orders for advertising are accepted on EW SCAFFOLD BOARDS. — Selected AST - IRON SPIGOT and SOCKET PIPING, 
NOT! Cr derstanding that the Editor oe make any Swedish Whitewood: 1-12 boards, 1/93 ft.; ' mostly new, standard lengths, immediate delivery. 
iterations in an advertisement to ensure its | 13 to SO boards, 1/734 ft.; $1 to 100 boards, 1/6 ft.; | 16in. bore, 100ft Qin. bore, 200ft. 
conformity with the style and standards of ‘The | 100 boards or over, 1/414 ft. With lin. x 20-gauge | 15in. bore, 100ft. Bin. bore, SOOft. (Screwed Gland). 
Contract Journal. The wreees ors a : galvanised hooping and binding. Quantities over three 12in. bore, S5O0Oft. Gin. bore, 500ft. 
right to suspend, cancel or ic ee ae worimenes | sStandard—prices on application. Delivery from stock, 10in. bore, 100ft. 

Without stating any veasen,, . un on - is given Carriage paid 2S-mile radius. —H. C. HILL, LTD., , CAST-IRON FLANGED, mostly new: 
that an advertisement ee e hich shed on any 68-70 Penge Road, South Norwood,  S.£.25. 1Sin. bore, 11 x 12ft. lengths. 
specifred date. ee Cinl ics he ee eeiae tie Telephone: SYDenham 3131/4. 10in. bore, 300 x 12ft. lengths, Stanton. 
replies to a veserve the right to open communications | QECTIONAL WOODEN HUTS, shiplap boarded sides, py Sere, Fe in 4/ott. lenges 
rr withhold those not in accordance with this rule. 2 on 4in. x 2in. framework, timber and felted roofs, 4in. bore, 500ft., chiefly 9ft. 
DING. etc. FOR SALE from stock: | %zes Fore FOR. x 21ft. to 9Oft. x 21ft., Bft. to eaves. | Also large selection BENDS, SLUICE VALVES. 
generar NT CONDITION; SCAFFOLD. FITTINGS . aC ae . oe 2in. framework, sizes fiom 30ft. Full details on request. 
EXCELLENT CONONED a NeeeCLS Gu gebcotae’ x ler. te x t. x 18ft., 7ft. to eaves. 100 FRED WATKINS (ENGINEERING), LTD., 
—FULLY og condition—all “makes available. Putiog | able for Png an gg BEE Coleto-a Glos. 
semplers from 2 S., Double. eSroie oes 3 a at any time, including Sunday. — 7 Queen Street, OR SALE, S/H TIMBER: 12in. x Gin. up to 42ft. 
Used _ Steel and Alloy. n itt - SHORING Hightown, Hednesford, near Cannock, Staffs. _ lengths; 9ft. x 3in. Joists; 15,000ft. 8'2in. x 
PUTLOGS in good concen. Conse D S TANTED. So, a -— 2'2in., 9ft. and 10ft. lengths; 80,000ft. Gin. x Sgin. 
PROPS and TRENCH STRUTS.— SBY AN co., » Sommerfeld TRACK PIERCED STEEL Board; S/H 3in. x 2in., and other S/H_ Timber. 
Deans Lane, Edgware, Middlesex. Telephone: PLANKING, Steel and Alloy SCAFFOLDING. F. GAUNT AND SONS, County Bridge, Dukinfield. 
MiLi Hill 4644 (or 1855) and NORth 4112. eee soa oa hs atge and aon Telephone: Ashton-under-Lyne 4162. 
————— _ ; y required. ractive prices, oo . ' 
Guns GUNS, oe ov aa oe payments, rapid decisions.—E. H. CHURCH AND CO. EW SITE HUTS, 2in. x 2in. frames, 34in. ship- 
price, Tecalemit, te - ce ae eran (EDMONTON), LTD., 68/70 Penge Road, S.E.25 “ lapped weatherboarding, %4in. T. and G. floors, 
head, hand lever operated, brand-new condition, = Tel.: S¥Denham 3131. 34in. boarded and felted roof, 8ft. x 6ft., £38 2s.; 
each, six at 55/-, 20 at 48/-, Hydraulic head, 10/- ~ - 10ft. x 8ft., £51 10s.; 12ft. x 8ft., £57 15s., delivered. 
extra. ANTED, unlimited quantities of: Carriage paid 25 miles from London.—H. C. HILL, 
CROMWELL CO., Newport, Mon. 59045. SCAFFOLD TUBE (Steel and Alloy). LTD., 68/70 Penge Road, S.E.25. SYDenham 3131/5. 


ORRUGATED SHEETS WANTED. Any quantities 
C Top prices paid for ANDERSON SHEETS and | 





SCAFFOLD FITTINGS 


(all 
inspection at 


makes). 


oa ANTED, PROPS — STRUTS — BEAM CLAMPS. 


Pr I 
sees Offer your surplus non-mechanical plant to us. 


convenience 








AMMUNITION SHEETS | Contact: C. EVANS AND SONS, LTD., We will collect. 
Contact: C. EVANS AND SONS, LTD., | Burnside Street, Bow, London, E.3. Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, €.3. } Telephone: ADVance 5691 (3 lines). Burnside Street, Bow, London, €E.3. 
Telephone: ADVance S691 (3 lines). Acti - Telephone: ADVance 5691 (3 lines). 
ANTED, 50 tons ‘io REINFORCING RODS _in W 132 TRENCH SHEETS, 16ft. long. ANTED TO PURCHASE, large second-hand 
15ft., 18ft., 20ft. and 28ft. lengths.—SCRUTON 120 TRENCH SHEETS, °14ft. long. WOODEN BUILDINGS, ex R.A.F. or Army camp 
AND CO. (BUILDERS), LTD., West Carr Lane, 16in. x 16in. TIMBERS, length 28ft.-32ft. sites bought. Purchasers would undertake dismantling 
Stoneferry, Hull. 12in. x 12in. TIMBERS, length 26ft.-29ft. and removals if required. Spot cash.—Please give full 
OR SALE, 1,000 SLEEPERS. Suitable for tem- Apply: te tee Ca. «Pe, details to Box M.3655, The Contract Journal." 
F porary roads.—KENNETH SHEPLEY, 73 Boodle | —____ a ~ — | ET GRAVEL PITS can now be filled. No pollution 
Street, Ashton-under-Lyne, near Manchester. ASH | ERBYSHIRE LIMESTONE, ali grades, dry | guaranteed even with house refuse or factory 
se. or tarred up to 200 tons per day, or graded | waste, All water purified 9 
\ AOBILE LIVING UNITS AND OFFICES built to smaller sizes available, delivered to site. _ Write Box S.S.394, he Contract Journal. 
M specification for Home and Overseas contracts. GEORGE DAVIS (HAULAGE), LTD., ANTED: CORRUGATED STEEL SHEETS, 
Write TRAILER wones. tte. Shannon Corner | 2 Bosworth Road, Nottingham. Telephone 84819. Secon Rae ee arae an “es. —— 
gen ah ll. 2 CC. EVANS AND SONS, LTD., offer for SALE: chester. 11. Telephone: fast s6%, 
OR SALE, 300 Acrow No. 3 PROPS, 8&ft. Gin * SLEEPERS, for roadways, re-laying, silage; 
extending to 13ft.. Reconditioned. Price £2 each also CROSSING TIMBERS. greet PLATES and SECTIONS to size. Also TUBES 
DUDLEY VALE, LTD., Contact: Burnside Street, Bow, London, E.3. | up to 10in. n.b.—E. STEPHENS AND SON, 
3 Buckingham Place, London, S.W.1. VICtoria 0252 Telephone: ADVance 5691 (3 lines). LTD., Bath Street, E.C.1. Tel.: CLE. 1731. 
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ALL SIZES - PROMPT DESPATCH 
PODMORE WORKS LIMITED 


769 -773, GARRATT LANE, LONDON S$.W.17 
PHONES: WIMBLEDON 7622 


NEW TARPAULINS| 


EXACT SIZES ONLY | 


before green wax proofing: 12ft. x | 
9ft. each 82/6, 15ft. x 12ft. each 132/6, 
18ft. x \2ft. each 152/6, 21ft. x 15ft. each 
204/6. | 
FLAX, 160z. before green chemical proofing: | 
12ft. x Oft. each Q97/-, 1Sft. x 12ft. each 
149/6, 18ft. x 12ft. each 168/6, 21ft. x 15ft. 
each 237/6. 


JUTE, 1602. 





before green chemical | | 

12ft. x 9ft. each 104/3, 15Sft. x | 
12ft. each 162/6, 18ft. x 12ft., each 186/6, | 
21ft. x 15ft. each 258/6. 

BRAND NEW SHEETS, carriage paid England and 
Wales. Fitted long ropes, brass eyelets and 
Strengthening patches. 


ANY QUANTITY FROM LONDON STOCK 


JOHN MACNAMARA & CO. LTD. 


BUSH ROAD, DEPTFORD, LONDON, S.E.8. BER. 3275-1435 


COTTON DUCK, 


1402. 
proofing: 





SPECIAL OFFER OF LARGE SIZE TUBE 
10in. Tube in lengths up to 40ft. 
12in, Tube in lengths up to 40ft. 
I4in. Tube in lengths up to 20ft. 
15in. Tube in lengths up to 20ft. 
Iéin. Tube in lengths up to 40ft. 
18in. Tube in lengths up to 25ft. 
20in. Tube in lengths up to 20ft. 
All of these sizes can be supplied plain ends or flanged. 
Also in stock a quantity of 24in. Tube, flanged in 
lengths of aBproximately 24ft. 


large stocks of smaller size Tube always available. 


MIDLAND IRON & HARDWARE 
CO. (Cradley Heath), LTD., 





CRADLEY HEATH, STAFFS 
Pipa; Gualey Heath cate ‘Heath $63645-6 








FENCIN 


SUPPLIED AND ERECTED 








36ft. 
Ditto, second-hand galvanised sheets, £70. 
| Ditto, 
36ft 
Ditto, 
36ft. 
Ditto, 


96ft. 


SOft. 
60ft. 














FOR SALE 


NISSEN HUTS: 


x 16ft., second-hand black iron sheeting, £60. 


new galvanised sheets, £90. 

x 30ft. second-hand black iron sheeting, 
second-hand galvanised sheets, £126. 
x 24ft., second-hand black iron sheeting, 

second-hand galvanised sheets, £108. 


Above supplied in any lengths of 6ft. 
ROMNEY ALL-STEEL BUILDINGS: 


x 35ft., black iron sheeting, £350. 
Buildings supplied in 8ft. multiples. 


TIMBER BUILDINGS: 


x 16ft., £2 10s. per ft. run. 
x 18ft., £3 per ft. run. 


Lengths over 40ft. supplied to sult requirements. 
F. JAMES AND SONS, 
Newport Pagnell 18 and 19. 


£90. 
£72. 


EDWARD ASH, LTD. 
FOR 
RAILWAY SLEEPERS 


AND 
CROSSING TIMBERS 


KENT WHARF, OREEKSIDE, DEPTFORD, $ E.8 . 
Telephone: TiDeway 2861-2 








faq 
PAINT TRANSFERS 
PERMANENT - FADELESS - EASY FIXING 


for 


CONTRACTORS’ PLANT - 


SCAFFOLDING & PLANT 


From stock, reconditioned and new. We 
can offer a continual supply and service of: 
SCAFFOLD TUBE (Steel and Alloy) 
PUTLOGS (Steel and Alloy) 
FITTINGS + “H” FRAMES 
BOARDS - PROPS + STRUTS 


TRANSPORT VEHICLES 





4 VERNON PLACE, LONDON, W.C.! 


Phone: HOLBORN 4695 
Grams: GAYSYNS, WESTCENT, LONDON 


TRESTLES AND SPLITHEADS 


FLOOR CENTRES 
COLUMN AND BEAM CLAMPS 
ROAD FORMS 





For detailed list of above and 
all other items of stock contact: 


Cc. EVANS & SONS LIMITED 


BURNSIDE WHARF, BURNSIDE 
STREET, BOW, LONDON, E.3 
Telephone: ADVance 5691 (3 lines) 


W. A. SKINNER 


& CO. LTD. 
LONG DITTON, SURREY 


Phone: EMBERBROOK 1960-196! 


IN ANY DISTRICT 


Kariscol 


steel-framed, prefabricated 


BUILDINGS 


FACTORY BUILDINGS, 
WORKSHOPS, PLANT STORES, 
ETC. ETC. 


No on-site riveting or welding 
Speedy erection 
Permanent or temporary 
High recovery value 
30ft. to 100ft. clear span; lengthe 
in any multiple of 12ft. 6in. 
Write for leaflet K.104 


THE LILLESHALL COMPANY LTD. 
ST. GEORGES * OAKENGATES * SALOP. 


Onakengates 120 
ene 
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HORING 
all sizes, 


PROPS — large 
reconditioned. 


quantity for SALE, 
Also large quantity 
unused SPLIT JOINT PINS, ready for use, at 2/-. 
Large quantities Steel and Alloy SCAFFOLDING 
TUBES and PUTLOGS and SCAFFOLD FITTINGS. 
SOULSBY AND CO., 87 Deans Lane, Edgware, Middx. 
Tel.: MILI Hill 4644 (or 1855) and NORth 4112. 


; . Al » offer | SALE: 
. 


EVANS AND SONS, LTD., offer for 
RECONDITIONED SCAFFOLD TUBE (Steel and 
Alloy). Also over 250,000 FITTINGS in_ stock, 
including S.G.B., Mills, Norstel, Burton, Big Ben, 
Boulton, etc. For full detailed list and expert advice, 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 
ARAGE DOORS made to your individual require- 
ments. Also CASEMENT WINDOWS, FRONT 
GATES, etc. Delivery anywhere.—Send for illustrated 
joinery list: UNIVERSAL SUPPLIES (BELVEDERE), 


LTD., Crabtree Manorway, Belvedere, Kent. Tel.: 
Erith 32948. 


CAFFOLDING. — Urgently WANTED, Steel and 

Alloy SCAFFOLD TUBE and all types of 
SCAFFOLD COUPLERS. Inquiries for Non-mechanical 
Builders’ Plant welcomed.—Contact: SCAFFOLDING 
SERVICES, 69 Upton Lane, Forest Gate, London, E.7. 
Tel.: Gra. 2002. 


Cc EVANS AND SONS, LTD., have in_ stock: 
e 200 tons PIERCED STEEL PLANKING. 
500 tons R.S.J.s, eee PLATES, etc 
500 tons NEW and S/H CORRUGATED SHEETS. 
100 Rolls SOMMERFELD TRACK. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


TISSEN Type HUTS, 16ft., 24ft. and 30ft. span. 
ROMNEY HUTS, 96ft. x 35ft. New and S/H 
Nissen and Romney Sheets from stock. Timber a 
always avail.—NAYLORS (BILSTON), LTD. (Dept. 7), 
204 Wolverhampton Street, Bilston. Tel. 41689/42448. 


MMEDIATELY AVAILABLE forall purposes, 

4S-gallon STEEL DRUMS, 18-gauge or 16-gauge 
Heavy Duty Drums suitable for oil storage on field 
sites, floats, barriers, etc.—PROCESS SALVAGE, LTD., 
79/83 Coborn Road, Bow, E.3. Tel.: ADVance 1676 


‘OR SALE, 2,000ft. new POLYTHENE TUBE, S00Oft. 

rolls. Cut-off 1s. per ft. — THE BODENHAM 

SAND AND GRAVEL CO., LTD., Bodenham, Hereford. 
Tel.: Bodenham 236. 


RAND-NEW IRON BOW-TOP RAILINGS, 44in. 

high, 9ft. long, each section with a vertical, etc. 

£2 per yd. 400yd. available. GATES to match at 
£15 per pair. —SCHOFIELDS, 2855 Caernarvon. 


OR SALE, 43in., 24in. and 48in. Teles CHAIN SAW. 
8.G. PLANT (SALES AGENCY), LTD., Watlington, 
Oxon. Watlington 44. 


500 tons STEEL 


Sound S/H R.S.J. and ANGLES, etc. 
New stock rusty M.S.R. 
Immediate delivery from stock 


A. F. SIMPSON, LTD., 
68/70 Penge Road, London, S.E.25. 
Telephone: SYDenham 3131/5 


INTERWOVEN FENCING 
CHESTNUT FENCING 
FENCE POSTS 


WINDER & CO, «woe reeves [TD 


63 Avonmore Avenue 
ALL 1522 LIVERPOOL 18 


YOUNGS 


ALL TYPES SUPPLIED 


FIRST CLASS ERECTION SERVICE 
Phone: ORPINGTON 26641 (3 Lines) 


WOITE FOR PACE UAVETAATED L176 @AI COE 
OF OVA COMPLETE RANGE 


LONG WHATTION ° NR. LOUGHBOROUGH 
LEICS. Telephone HATHERN 35! 





ISSEN-TYPE HUTS for SALE. Prompt dispatch 

of 16ft., 24ft. and 30ft. wide Huts; also Romney 
HUTS, 35ft. wide, and BLISTER HANGARS, 86ft. 6in. 
and 91ft. wide. These buildings are in various lengths 
and comprise steel framework with galvanised corru- 
gated steel sheeting.—Full details from Dept. (128), 
J. THORN AND SONS, LTD., Brampton Road, 
Bexleyheath, Kent. Telephone: Bexleyheath 0021. 


GHALE HARDCORE, 


also SCREENED SHALE for 

sports grounds, road construction, French drains, 
etc. Supplies in various parts of Great Britain. 
Particulars and quotations from: WARWICKSHIRE 
QUARRIES, . seqworth Road, Nuneaton. 
Telephone: Coventry 67821 


LEEPERS for access roads and ail’ purposes. 
TIMBERS for shoring, paling and waliing. Consult 
us first.—TRACK SUPPLIES AND SERVICES, LTD., 
Haversham Bank Sidings, Wolverton, Bucks.  Tel.: 
Wolverton 2242. 
C EVANS AND SONS, LTD., offer for SALE: 
* NEW STEEL SCAFFOLDING TUBE, 1-29/32in. 
o.d., 11'2in. i.d., 8-gauge. Any quantity—immediate 
delivery any area. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 
© BUILDERS AND CONTRACTORS. 
BUY your CHESTNUT FENCING and POSTS direct 
from the manufacturer. Get a first-class delivery at 
competitive prices. —- Write to ESTATES FENCING, 
LTD., Peasmarsh, Rye, Sussex. The largest Manu- 
facturer of Fencing - in the Country. Peasmarsh 317. 
F OR SALE: 6,000 RAILWAY SLEEPERS. 
Guaranteed Grade 5. Suitable for silage, road- 
buildings, price es, machinery, etc. — Write, 
‘phone or call: JOH HILROY AND CO., 290 Shirley 
Road, Sdaen Telephone 76230. 
AILWAY SLEEPERS.— Ali grades available for 
prompt despatch by motor transport to any area. 
Inquiries to: PEART AND CO., LTD., Park Road, 
West Hartlepool. Telephone: Hartlepools 2141. 
NE HUNDRED Heavy Oak TIMBERS, 6ft. long, 
12in. x 12in., first-class condition, 30/- each. 
L. W. VASS, LTD., Ampthill, Bedford. Telephone: 
Ampthill 3255/6. 
- ARSSEN PILING in 1GB and 2B Section, 20ft., 
25ft. and 30ft. lengths, for HIRE.—-MABEY 
HIRE CO., LTD., 54 Victoria Street, London, S.W.1. 
Tel.: VIC. 8025; and Manchester—Broughton 3959. 
ILE FRAME WANTED, raking type, 50/65ft. high. 
Send full details and lowest price to Box M.3611, 
“The Contract Journal.” 


A N T ED, BRICK and 
HARDCORE, any quantity. — R. 
(PECKHAM). 


LTD., New Cross 3337. 
CONTRACTORS’ AND BUILDERS’ 


TOOLS 


JOHN MACNAMARA ?t ffir to 


Saas ROAD, LONDON, S.E.8. 
BERMONDSEY 3275 & 1435 


TARPAULINS— 


(NEW, EX-GOVT.) 


SPECIAL BARGAIN OFFER 
HIGH-CLASS QUALITY (COTTON DUCK OR 
FLAX) EYELETTED AND ROPED 

Approx. Approx. 

15ft. x 12ft. - 20ft. x 15ft. 
15ft. x 15ft. 24ft. x 18ft. 
22ft. x 12ft. - 30ft. x 20ft. 
18ft. x 15ft. - 30ft. x 30ft. 


Immediate delivery —— Carriage paid. 
Money refunded if not satisfied. 


RECONDITIONED EX GOVERNMENT 
AND EX RAILWAY TARPAULINS: 


Large quantities in stock; ask for prices. 


MORELAND TRADING Co. Ltd. (Cj) 


25 St. Pancras Way, London, N.W.! 
Telephone: EUSton 5210 and 2383 


FENCING 


ways, 


CONCRETE 
BARKER 


YOUNGS or ORPINGTON ‘70. 


211-215 HIGH ST., ORPINGTON, 


KENT 


All Harlow Huts are 

from selected ihre war on 

Unusually robust for constant an 
Standard sizes from neue 
100’ x 24’ ang larger, Built in 








OR SALE. 
S500 tons re-layable 7Sib. per 
in 36ft. lengths, with fisnplates and nanan Rais 


20 CROSSINGS in re-layable ven. 

“s with all necessary Attings Per yd. F.B, te 
tons of re-layable per id, 

2,008 ts eaten clita els Eadie 

F re-layable LEEP . 
95Ib. per yd. B.H. rail. ERS, suitable y 

EDWARD ASH, LTD., 
Kent Wharf, Creekside, Deptford, London, Sts 


AILWAY SLEEPERS, s sound second- -hand, road 
aaa ity: at /3 each; § 
100 and over, 11/3 each. ore vs Gach; 
Ane secand-hens, overhauled, with ropes 

and eyelets, t. x t., £6 e 

£6 15s. each. ach; 18M. x 15f, 

ae delivery from stock. 
F. SIMPSON, LTD., 

68/70 Penge Ra., London, S.E. 25. SYDenham im 3131 3131/5, 


EVANS AND SONS, LTD., offer for 
» RECONDITIONED ROADFORMS: 6 oS LEMIRE 
and 12in. Standard; 1,500 5'2in., 6in., Bin, and'1a° 
Heavy Duty. Complete with new pins. First. - 
Contact: Burnside Street, Bow, London, = 
Telephone: ADVance 5691 (3 lines). 


LEEPERS. Stes 
100 tons Crossing Sleepers, from Sft. to 136 


lengths. 
J. A. K. SHEPLEY AND CoO., 
6 Meadow Street, Manchester, 1. eo: 


VANS OF BOW are still the BEST BUYERS of ai 

your surplus R.S.J.s, ANGLES, nee et 

Contact: C. EVANS AND SONS, LTp.. 
Burnside Street, Bow, Lente E.3. 


Telephone: ADVance 5691 (3 Vines), 


ANTED, Braithwaite SECTIONAL TANKS . 
thie FRED WATKING (ENGI 

in. ck.— NGINEERI 
Cheha: Glos. ot ire. 

ARSSEN No. 2 or No. 3 PILING R 
deter MUNeR Shes Velo eae tame 

. ctoria St 
S.W.1. Telephone: ABBey 4905. “i — 
TARPAULINS - for SALE and WIRE 
EDWARD ASH, LTD., ; 
Kent Wharf, Creekside, ‘Deptford, S.E.8, 


Telephone: Tideway 2661/2. 


RUSCOTT FENCING, LTD., DORKING 
SURREY. Telephone 3416 : 


All classes of FENCING supplied and erected, 
Specialists in Chain Link. Estimates free. 


NEW NISSEN HUT SHEETS 


Galvanised, to suit all sizes, including Romney Huts, 
Prompt despatch. 


WESCOL, 
Northowram, Halifax. 
Telephone: Halifax 68168. 


RAILWAY SLEEPERS 


10,000 in stock 


BEFORE ORDERING RAILWAY 
MATERIALS OF ANY KIND 
WRITE OR TELEPHONE : 


E. L, PITT & CO. (Coventry) Ltd, 


BRACKLEY TOWN STATION, 
BRACKLEY NORTHANTS. 


Telephone: BRACKLEY 2271/2 
Telex: 83159 


PILE DRIVING - DIVING 


Piling Work carried out afloat and on 
shore in London and Home Counties. 


Crane Barges and Heavy Lifting 
Equipment for hire. 


Diving carried out with expert divers 
using modern equipment. 


Underwater Cutting and Welding 
Work a speciality. 


PILING AND PLANT HIRE 
CO. (KENT) LTD. 


Abbeydale Road, Wembley, Middlesex 
Perivale 4471/73 


FOR SALE 
Secondhand Railway Sleepers 


suitable for making Cartroads, Scrap 
Storage Bins. Also cut to lengths for 


Sleeper Boards, Fencing Posts, etc. 
THOS. W. WARD LTD. 


ALBION WORKS, SHEFFIELD 
Phone: 2631! Ext. 239 





ps eer? ee ee 
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MISCELLANEOUS ITEMS, ETC. | ELECTRICAL EQUIPMENT, SPARES AND OVERHAULS, VEHICLES AND ANCILLARIES 
ity oF CARLISLE, ! ANTE D. | URPLUS SPARES To CLEAR. 
Two usable second-hand or reconditioned TRACK | Reconditioned TRACKS for yet Cub, 
SALE, ex R.A F. HANGAR (13-bay T2 yee, LINK ASSEMBLIES for D7 9G Caterpillar Tractor. Smith 2/10, DDH, R. and R. 410. 
For x 122{t.). Further particulars from TOW 10 BOTTOM ROLLERS suitable for above, 8'4in. long, ROLLERS, SPROCKETS and IDLERS for Cub and 
136 carlisle. a Sa oe a 10in. dia., complete with shafts. ox? 10. 
——— AND HIRE, PROPS, Sizes, 2, 3 and 4; | THE POTTERS CLAY AND COAL CO., LTD., | SPR CKETS for DS. DOH, D2. 
OR SALE AT oes of Non- Rhactietend Equipment, Swan Works, Pelhall Road, Brownhills, near Walsall GROUSERS for TD6, D2, D6. 


yp 
POURING 
including, SKIPS, (ROLL over So CTDING ond | FoR HIRE AND SALE, FORK LIFT TRUCKS of every | TRACK BOLTS, HD19, HD14, TD18, TD14. 
and CIRCULAR a4 SHEETS and STRUTS, TRESTLES description, including Electric Reach Trucks, ROLLERS for TD14, D4, V.F. 
FITTINGS ADS. ROADFORMS, FLOOR CENTRES, etc. | sine Lift, all_tonnage, powered by Diesel, Electric, TO9 DOZER BLADE and FRAME (new). 
and S 
NT 


PINS and BUSHES—V.F., TD18. HD10. 

















ENT, LTD., L.P. Gas and Petrol.—B.G. PLANT (SALES AGENCY), | Wiltrack Universal TRACK PRESS, with cieiage. 
PLANT, AND, BUILDING EQUIP MaTtersea 9213. | LTD., Watlington, Oxon. Watlington. 44. R.D. AND M. ENGINEERING COM ; 
1 Chatheld Roa ANTED T RCH an | Sandy Lane, Dukinfield, Cheshire. 
Ns AND SONS, LTD., offer for SALE/HIRE: © PURCHASE, a second-hand ex R.A.F. | retsevent: ae under-Lyne 2871/2. 
ve EVA W. PROPS--STRUTS—FLOOR CENTRES. | MOBILE TRAILER WAGON for use as _ stores —— — - - 
ACRO in. stock. First-class reconditioned workshops on civil engineering sites.—All offers to: | OR SA 
Large quanti crmation and list, PETER LIND AND CO., LTD., Romney House, Tufton | 1400 x 20 *witeeL ASSEMBLIES (Wheel, Tyre, 
order. rere: Burnside Street, Bow, London, E.3. Street, Westminster, S.W.1. | aie Tae), ee A aah esas “Gti 2 
°Telephone: ADVance_ S691 G ) lines), ANTED TO BUY. Athey WAGONS, side tippers. Grip, £95. -ply india an unlop Power 
~ SECTIONAL TIMBER BUILDINGS ANT), LTO., 75 Victoria New 1600 x 20 Dunlop 16-ply Earthmover, £75. 
GEGONOHAND 2102: 30ft. x 15tt., £138; 40ft. x Street, London, S.W.1. Tel.: ViCtoria 4868/9. New 1800, x 24 Goodyear, etc., 16-ply/2 shock 
20ft., £302. loors extra. . . Pads, 
Vetta Se uded 100 miles. sureuies te i On SALE, 2100 ye. By Bibs each ~Aaety: ew 7 # TO, Deven trem Gre, St 1e a 
— IVERSA ’ rabtree } rac rip ichelin, s. 
Buildings. ite ee, Kent. Tel: Erith 32948. | F. R. EVANS (LEEDS), LTD., Pudsey 4005S. _ | New 600 x 16 Road Tread. £5 7s. 64. 
Manorway,_< SITTINGS, TRENCH | E BUY REPLACEMENT PARTS for Caterpllle J. LEAVESLEY, LTD., 
ANTED, SCAFFOLDING, and, Fl similar items of Cont ryageene. zens offers to Box Q.Q.396, “The Alrewas, Staffordshire. Telephone: Alrewas 354/5/6. 
SHE ontract Journal." ONVEYOR IDL 
t. Sites cleared by ERS, three-roll full troughing ball- 
Non-bscaene Builders’ Equipmen le | nese aes fer ae. one = ones geo 
ILDING EQUIPMEN ro ottom ers for n. belts. either 
PLANT, AND een S.Wil. BATtersea 9213. CATERPILLAR TRACTOR and oe Wt OF reconditioned.—Available from TIPROLL, LTD. 
' RUSTON EXCAVATOR OWNERS Caldecote, Nuneaton 262 eer  SLae & 
_———————— Should ring AXWORTHY AND COMPANY, LTD., at OR SALE. D4 “TRACK ASSEMBLIES, American 
WINDSOR 3434 for unused Caterpillar and Ruston Writ "Box £3580, oe discounts off - list price. 
T A SPARES from the large and comprehensive, stocks eee = fhe Contract Journal. c 
available. are we below list an mean ANT E D, Clark F ! \ 
Substantial savings. DESPATCH ex stock. Panic CHARLAS DIESEL PLANT. LTD- 139 cae 
$e 4 s € service in emergencies. Road, North Harrow. Telephone: Harrow 1550. 
AXWORTHY AND COMPANY, LTD. Fe, SALE, | INTERNATIONAL SPARES, all! descrip- 
MACNAMARA & co. (Drotts for HIRE), tions. Good discounts. — Write Box E.3581, 
| JOHN LTD. Straight Road, Old Windsor, Berks. *The Contract Journal.’ 
BUSH ROAD, LONDON, S.E.8 Telephone: Windsor 3434/5, 3384. 
BERMONDSEY 3275 & 1435 Cables: Axworthy, Windsor. 


GUARANTEED USED TRACTOR/ 
| | CRAWLER SPARES . 300 TRACTORS 


ALWAYS IN STOCK FOR DISMANT- 
MM 0.01 SECTIONAL BUILDINGS | | LING . EQUIPMENTS . WINCHES 
TRACKS . ROLLERS . HEADS, ETC. 


SHELTON TRACTOR SPARES LTD. 
FOR TRACKS | oaphine: ata | | BULBY, BOURNE, LINCS. Tel.: EDENHAM 223-4 


10 Plo sjosloxjonjo 
NJ NJ NJ N N N 





P GREEN LANE - HOUNSLOW - MIDDLESEX 
Tel: HOUnsiow 7231-7 ===—=———— 





SERIES 71 
& 110 PARTS 
AND EXCHANGE 
UNITS 


F. MITCHELL (NOTTM.) LTD. 


DERBY ROAD * NOTTINGHAM 
Telephone: 77701 Day or Night 


COACH SPECIALISTS 
of the SOUTH 


always have available a 
Large stock of Good Used 


PASSENGER VEHICLES 
many with C.O.F.s 
SITE HUTS WHITLOCK Ideal for conveyance of staff 


Framework of 2in. x 2in., covered with gin 


shiplap weather boarding, %4in. boarded and \ DUMP Yearly Road Fund Tax £12.10.0 


felted roof, floor of 54in. boards on 2in. x 2in. 
joists. All bolts, fittings and glass supplied 





FOR SALE 


Really low-priced SITE OFFICES, CANTEENS, SITE SERVICE FOR 
STORAGE, etc Free delivery ex stock. Details and 
= RUSTON & PAXMAN 
FRANK W. TOOGOOD, LTD., 
79 Ashton Vale, Bristol, 3. ENGINES 


GRANITE SETTS 


DELIVERED ANYWHERE 















Consult 


Wheatley ¢ Whiteley 


99 KIRSTKALL ROAD, LEEDS, 3 
Tel. 31122 


HARRIS & BAILEY LTD. 
CROYDON 


ADDiscombe 3181 Ref: Mr. T. A. Jones 


















BEDFORD 26 str. Coaches from £75 
Size a x =~ = a . \y TRAILERS or suitable for SITE OFFICES, from £50 
10ft. x 8ft £51 10 0 \y A.E.C., LEYLAND, etc., 33/35 str. 
12ft. x 8ft . £87 18 @ 
10ft. x 10ft. £67 40 from £100 
V2ft. x £78 90 
cae alana i - Let us demonstrate at your premises 
20ft. x 10ft. £120 00 
LATRINE HUTS £13 15 0 









Also all BUILDERS’ PLANT for HIRE 


E. |. BAKER & CO. (DORKING) LTD. 


- The Coach Works, Farnham Trading Estate, 
i aoe WHITLOCK BROS LTD - GREAT YELDHAM ESSEX - Tel, 305 Farnham, Surrey. Telephone : 4626/7 









--- Obviously not OUR Customer ! 


RUSTON-PAXMAN SERVICE 


EXCHANGE ENGINES Tires IN ALL TYPES OF PLANT DURING WEEK-ENDS OR TO SUIT ae ae) itis as 


TILSLEY & LOVATT LTD. 


ENGINE & PLANT DIVISION NEWSTEAD TRADING ESTATE 


TRENTHAM, STOKE-ON-TRENT, STAFFS 


lone: Trentham $7331 /3 Grams 







































































956 SUPPLEMENT 


USTON POWER TO SERVE YOU. 
From stock: SERVICE EXCHANGE ENGINES, 
Types VRON, VROHN, VRHN, VQBN, VPHN, 
YEN, VCBN. 

Full range of ENGINES from 10RB to S4RB Excavators. 
SERVICE EXCHANGE ENGINES also stocked for 
Cranes, Locos., Pumps, Power Packs, etc. 
CHANGEOVERS to EXCAVATORS and other PLANT 

UNDERTAKEN on site by STAFF of competent 
FIELD ENGINEERS. 
TILSLEY AND LOVATT, LTD., Engine and Plant Div., 
Newstead Trading Estate, Trentham, Stoke-on-Trent. 


Telephone: Trentham 57331 and 57332. 
Telegrams: ‘* Diesel,’’ Stoke-on-Trent. 





WO D7 Caterpillar ENGINE CYLINDER HEADS 
for SALE, good, £50. 
R.B. SPARES, 50% list price. 
22RB RS43 Rear Crowd Clutch Friction 
22RB, R541, Rear Crowd Clutch Driver. 
22RB, RBR1774, Drum Lagging (two halves). 
19RB, RBR1774, Drum Lagging (two halves). 
ora RBR172 Swing and Propel Gear, including 
RBR173. 


Write Box E.3659, ‘‘ The Contract Journal." 


LECTRIC WELDING REPAIRS on your PLANT, 
MACHINERY can be carried out quickly and 
cheaply at your own premises or sites if you consult 
S. P. Souster, MOBILE ARC WELDING SERVICE, 
233 Chigwell Road, Woodford Green, Essex. Buc. 8150. 
WO 2100 x 25 WHEEL and TYRE ASSEMBLIES, 
16-ply, relugged, £90 each. 
10 1200 x 24 TYRES, 8-ply, unused, £22 each. 
L. W. VASS, LTD., Ampthill, Bedford. Ampthill 3255/6. 
RISTOL ANGLEDOZERS AND EQUIPMENT. 
Immediate SPARES and REPAIR SERVICE for all 
models.—H. A. SAUNDERS, LTD., Main Distributors, 
The Butts, Worcester. Telephone 26651. 


AMPERS, SCREEDS and TRACKS for B.G. Finisher. 

Manufactured by R.D. and M. Engineering Co., 

Sandy Lane, Dukinfield, Cheshire. Tel.: ASHton-under- 
Lyne 2871/2. 


CR SALE, 2-wheel CABLE DRUM TRAILER, £85. 
DOBSON, Ivy House, Levens, near Kendal. 
Telephone: Sedgwick 238. a, 


ANTED for export at attractive prices, 25-kVA 


to 300-kVA DIESEL SETS.—Write Box E.3665, 
“The Contract Journal." 


Housing. 





TRAILERS 


25’ Semi-trailers, Scammell and all types 
new and reconditioned immediately 
available. 200 always in stock. 


E. C. G. TRAILERS LTD. 
96 Hackford Road, S.W.9 Telephone: REL 3853 


4 WEEKS’ 
FREE TRIAL 


without obligation to purchase 









Cu. Weight Price 
yd. with With Complete as 
cap. fittings teeth only illustrated 
34 7'2cwt. £107 16 £14813 
‘2 8'2 £123 4 £166 17 
58 93% . £140 0 £186 9 
34 12'2 ., £169 15 £22110 
7, 13% ., £181 13 £234 2 
1 14% ,, £190 1S £243 15 
1'4 | aa £210 0 £266 8 
1'2 19 ” £256 1S £313 3 
All prices Ex works, Carriage Extra at cost. 


Subject to alteration without notice 
DESIGN ENSURES LOWEST— 
@ PURCHASE @ MAINTENANCE 
@ RECONDITIONING COSTS 


sRIXEY Mere 
NEWTOWN - POOLE - DORSET 


Tel.: Parkstone 4400 





| 
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ELECTRICAL EQUIPMENT, SPARES AND OVERHAULS, VEHICLES AND ANCILLARIES 


X W.D. TYRES, new or slightly used: 
29 x 8, 6.25 x 10, 9.00 x 13, 10.50 x 13. 
9.00 x 16, 9.25 x 16, 10.50 x 16, 7.50 x 16, 
7.00 x 16, 6.00 x 16. AIRCRAFT TYRES—over 
SO different sizes in stock. 50 TRACTOR TRAILERS, 
new, reconditioned and second-hand, including 
hydraulic tippers, 4-wheelers, low-loaders, also for 
car and Land-Rover. 100 Sets AXLES and WHEELS. 
All the above returnable if unsuitable. Satisfaction 
guaranteed. Send for price lists. —W. E. TYRER, 
Farm Trailer Manufacturers and Agricultural Machinery 


10.50 x 20, 


Merchants, Bickerstaffe, Ormskirk, Lancs. Telephone: 
Aughton Green 2196/2046. 
YLINDER HEADS. — Caterpillar, inter- 
national, Ruston, Diamond T, B8.M.C., A.E.C., 
Gardner, etc., perfectly repaired by our special 
“FUSION WELDING PROCESS,"" no matter how 
badly cracked. Finished, machined, tested, standard. 


Also Repairs to Crankcases, Sumps, 
Axles, rear and front, reconditioned. Exchange P6, 
R6 P4 Heads. Established 40 years. Satisfaction 
guaranteed.—ANGELL AND WILLIAMS (PECKHAM), 
LTD., Sumner Road, S.E.15. Telephone: RODney 3559. 


OBILE compact LIGHTING/WELDING/CUTTING| 


Differentials, etc. 


POWER (for pumps, compressors, etc.) 
GENERATORS: Youngster Mk.1, 130-Amps welding, 
4.5-kVA for lighting, power, Petter Diesel driven, 


pneumatic tyres, ex demonstration units, work recondi- 
tioned only, £215. Also Mk. Il (7.5-kVA, 175-Amps 
welding), almost new, demonstration unit, 80 hours 
running, £387 10s. — six months’ guarantee. 
ASHTON-YOUNG ENGINEER DEV. CO., LTD., 
76 Cambridge Road, Kingston, Surrey. KINgston 9476. 
fESEL ENGINES SERVICE EXCHANGE. 
For Smith Excavators, Ingersoll, C.P.T. and other 
Compressors. Foden and E.R.F. Dumpers and Tippers. 
Muir-Hill and Chaseside Loaders and Dumpers. 
Field service available day and night. 
TILSLEY AND LOVATT, LTD., 
Engine and Plant Division, Stoke-on-Trent. 


J J. JOHNSTON AND CO., LTD., for REPAIRS, 
e OVERHAULS and FIELD SERVICE to all types 
of Contractors’ Plant, Mobile Cranes, 
Elgar 6905. RAPIER SPARES AND_ SERVICE, 
Coronation Road, Park Royal, London, N.W.10. 


ANTED, TOS CRANKSHAFT (standard).—Price 
and condition to: J. B. EDWARDS AND CO. 
(WHYTELEAFE), LTD., Plant Depot, 147 Godstone 
Road, Whyteleafe, Surrey. Tel.: Uplands 








FRANK GOWLEY 
200 


DEPENDABLE BUSES AND COACHES FOR 
YOUR INSPECTION AND TEST 













ALL VEHICLES CAN BE TAXED AT 
£12 10 0 PER YEAR 


1V__underfloor-engined 39- 


1953 A.E.C. Mk: 


36-seater full luxury 
Coaches, all in excellent condition and ready 
for immediate service, £1,150 each. 








PD2 LEYLAND Hlsh Bridge Double-deckers, 


all fitted with 0.600 Engines. 
in first-class condition throughout, with good 
batteries, certified 1962, £395 each. 


1948/49 LEYLAND PS! 34-seater Service 


Buses, front entrance, 
powered by Leyland PS1 Diesel Engines, £275 
each. 


1947/48 A.E.C., High Bridge Double-deckers, 


with A.E.C. Vea Diesel 
Engines, an exceptionally clean fleet and 
excellently maintained, £325 each. 


Low Bridge Double-decker, 
1949 A.E.C. fitted with A.E.C. 9.6 Diesel 
Engines, a very fine machine, ready for 
immediate work. 


1949 BRISTOL 32 - 


powered by Gardner SLW 
Diesel Engines and five-speed gearboxes, £325 
each. 


High and Low Bridge Double- 
LEYLAND deckers, 1949 and 1950 bodies, 
excellent and very clean throughout, £225 each. 










seater Coaches, 


All the above vehicles carry out three months’ 
guarantee and are fitted with good serviceable 
or new batteries. 



















Write for latest stock Ilst, also special spare 
part price list showing saving of 75% on spares. 


WILL TAKE YOUR OLD VEHIGLE IN 
PART EXOGHANGE 

















FRANK COWLEY 


3 Blackfriars Road, Salford, 3 


Phone : MANCHESTER BLACKFRIARS 7577 
and BLACKFRIARS 1048 






PLANT 
ALES PLANT REGISTER, , 
OFFER FOR IMMEDIATE sate; ‘TO, 
SMITH 2/10, 16000° Series Orn, 
. eries, li 
Backacter, £575. ragtine, Skimmer ang 





etc.—' Phone 


0292. 









































10RB, 22500 Series, Skimmer and 8B: : 
ment, very good condition, £2,880 Equip. 
10RB, 17000 Series, F/S, very 900d cond..ion £1 
PRIESTMAN Wolf Mk. IIIB, Dragline or F/s i850. 
| eae order, £3 500. [9 1956, 
‘ 8 eries, ‘S, good wi 
SMITH 21, 1955, Dragli ae 
; MY : ragline, very good COndition, 
22RB, 2200 ies, D line, “a 
¢5.350.. hs Ce 
N.C.K. 304, Dragline Equipment, 1952, 
33RB. 19000 ‘Series, Dragli ae 
" eries, ragline, reconditi 
first-class condition. Price on applicatien Tracts, 
37RBs, 3000/9900 Series, Dragline. Various, 









38RB, 21000 Series, Dragline or Cra 
condition, £10,500. Mes Very good 
ae, Dragline and Shovel, good Condition, 
LIMA 802, F’S and Dragline, S000 Series. Price 
application. a 
LIMA 1201, Dragline or Crane, 5000 Series Pri 
saree” $2000 Series, rasl m 
. eries, ragline, good i 
£8,250. soet 


FOR A COMPREHENSIVE LIST OF PLANT FoR SALE 


AND HIRE—SEND_ FOR  VALES FREE PLANT 
REGISTER. 

Further details: 14 Lower Grosvenor Place, London 

S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines): 


F° SALE, 1959 Caterpillar 933F, with 
Side Tip, 1'g cu. yd. Shovel. Also International 
Drott 1955 B9K3, with 1'2 cu. yd. Heavy 9 
Bucket; 1960 BTD6, with Drott Skid-Shovel. Cay 
inspected working.—WM. LEWIS (AGRICULTURAL 
en LTO., Newport Road, Cardiff. Tel.; Cargig 


a anne se ' Se 
OR SALE, Rapier 410 35 cu. yd. EXCAVATOR 
with Forward Shovel, , 


Front and 


Skimmer and Backacter 

Weli maintained. — WILLIAM G. SEARCH, LTD, 
Whitehall Road, Leeds, 12. Tel. 639081 (10 fines) 
aeoeameaeotes Eemigmaereee 2 een 
ANTED, 75-kW ALTERNATOR, 400/440/220 


A.C., 3-phase, direct-coupled to Diesel Engine 
Price must be very reasonable.—Write Box P.3650, 
**The Contract Journal.” 






















IN STOCK AT SHEFFIELD 


Several unused WILD FAWCETT TOWER CRANES, 
Model No. 1, rail-mounted, 6ft. Qin. gauge, 42ft. 6in, 
Jib, constructed to lift: 


12'sacwt. at 42ft. Gin. radius to a height of 46ft. 9in, 
20 cwt. at 24ft. Oin. radius to a height of 74ft. din, 
3S cwt. at 13ft. Oin. radius to a height of 78ft. Oin, 
Three-motor for travel, hoist and = siew. Voltage: 
400 /440-Volts, 3-phase, S0O-cycles A.C. supply, 


Full details from 


THOs. W. WARD LTD, 


ALBION WORKS - - - SHEFFIELD 





















bes'h, 





CUP u vg 













MODEL SK25N 
CLIMBING CRANE 
JIB LENGTH 92 ft. 


MAX LOAD 2; tons 
Covers area of 26,500 sq. ft. 


SSE ed 












ann 


ers r T CPTS 





wT 









——————s - 


Self - erecting Buildmaster Climbing 
Cranes are ideally suited to Contracts 
where site restrictions or the height 
of the building preclude the use of 
Buildmaster Tower Cranes. 


BACKED BY REAL SERVICE 


BY 


& CO. (ENGINEERS) LTD. 


SHELDON - BIRMINGHAM 26 


Phone : SHEldon 2424 (10 lines’) 
Grams : ABELSON, BIRMINGHAM 
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0, .—————— SS saa sci . setiniamnaumannioa 
' DUMPERS, 1 cu. yd VAILABLE for | 
SALE, Six Johnson Diesel : . or_ immediate HIRE.—D6, D4, TD14 | OWER CRANE FOR MEDIATE HIRE. 
aa 112 cu. yd. Petter AVA2 Diesel Engines A and TD18 TRACTORS, DOZERS, SCRAPERS. | One S6A/72 Liebherr TOWER TCRANE, rail- 
e All machines in good condition. 19RB_ and 10RB_ EXCAVATORS, ali equipments. | mounted. 
: DUDLEY VALE, LTD., , DINKUM DIGGERS and Drott SHOVELS. — Apply One SOA Liebherr TOWER CRANE, ,rail-mounted. 
ip. kingham Place, London, S.W.1. ViCtoria 0252 TILBURY CONSTRUCTION CO., LTD., Ruscombe One 2SHB Liebherr TOWER CRANE, complete with 
$0 se TALE, 1960 |.C.B. LOADING SHOVEL, in Works, Twyford, Berks. — Tel.: Twyford 177. le we Tower Sections. 
. ‘OR ‘dition, new clutch, good tyres, power EW CONCRETE POKER VIBRATORS.—1 2,in. or ne Liebherr CLIMBING CRANE. 
F 9008, cont OOO, ex Cheltenham.—BRITANNIA N _2in. Needle. £60 complete. Ex stock. Send for | One en eee yy ee vTattee aie 
fer, steer LTD., Tewkesbury Road, Cheltenham. details—-HENRY BOOT PLANT, Dronfield, Sheffield. | M % 
AA oS = name Phone: Dronfield 3206. Also at Altrincham. ‘Phone: UNIT CONSTRUCTION CO., LTD., 
on sTOTHERT AND PITT dae ae ani ae Altrincham 1701. Faggs Road, Feltham, Middx. Tel.: Feltham 5751. 
: . livery, Pa - rg oe eo wassnanaeaean aaa — mae r * “ 
on > innedittns). L1G. Tel: SHEldon 2424. ANTED for export: 4yd. Aveling DUMPERS, | BUY OR SELL THROUGH UNICORN —AIl Mining, 
" . ———_ aa ee eo : 1 P | ’ . . . 
{JANTED, 19RB FORWARD SHOVEL EQUIPMENT, Ruston and Paxman DIESEL ENGINES. Suen en Our Register will produce what you want.—Send your 
od W suitable for 14000 Series machine. be reasonable. inquiries or details of equipment for disposal to 
ts write Box P.3565, “The Contract Journal." Write Box P.3643, ‘The Contract Journal.” | UNICORN PLANT REGISTER, Box, Wilts. Tel.: Bath 
ks, a - cnnestinnesiniipeenesieieshdvasiteenmmeen sige > apenas 
= PE for SALE.—Blaw Knox Ripper, in first-rate AND S. SERVICES, : ht ————. — — _ - a 
PPE tion. Reasonable price. — SHORWELL 0 EA CHL BOR Per conn Cente, Aven, Landen. OR SALE, Michigan 125A LOADING SHOVEL, 
” ENGINEERING, LTD., Bowcombe, Carisbrooke, |.0.W. | Piant inspections carried out. Personal service at the neste ato ow cd bp ne gg oe A Ste 
OS c right ices. d | lighting, cu. yd. Bucket. Purchased new in july, 
on Wanten: gy 5 ™ aes ore Srnec SORE 6S CUD VOW SUVENND SNORE. | Thos. and hay weched TOO lure anne, frien Anan 
PRESSORS, with the Contenik j 1” ANTED, S4RB or 43RB EXCAVATOR. or nearest offer—G. R. NIXEY, LTD., Wheatley, 
write Box P.3649, e Contrac ournal. Write Box P.3563, ‘‘ The Contract Journal.” | Oxford. Tel.: Wheatley 386. 
ice 
, USED BUNKER CLAMSHELL GATES 
us LEVER OR AIR OPERATED 
ALL STEEL CONSTRUCTION 
: EQUIPMENT 
on, MAXIM CONVEYORS 
- “ (ENGLAND) LTD Rollers 25-10 ton 
m witha BELVEDERE - KENT 
ty Ring ERITH 4223 Barber-Greene Asphalt 
GUARANTEE Finishers 
i SHAWNEE POOLE DUMP TRUCKS Bristol Dupl 
3 ristol Duplex 
m, CHASESIDE FOR HIRE 
* 
. USED EQUIPMENT Mobile Compressors 
5 DIVISION We operate the largest hire fleet of these . 
: if YOU REQUIRE A RELIABLE machines in Engen consult us for all General Contractors’ Plant 
0, USED MACHINE your requ rements. 
SS , . Haulage by our own Low Loader can 
- ’ Our hire fleet also includes D.8’s, D.7’s, be arranged at competitive prices 
Come and inspect our full stock, for in addition D.4’s with Scrapers, Drott Shovels, Ex- & ’ 
to the machines listed below we have machines cavators all sizes, Cat. 977 Traxcavators Enquiries invited 
at prices to suit all requirements. and 25 ton Low Loaders. 
HYDRAULIC LOADING ovens: ‘ PLANT HIRE OR CONTRACT WILLIAM F. REES LTD., 
, rice ex Works | 
S04 39.1956 LOADMASTER $00, Ford, 4D Plant Department, 
| Engine, Cab, cu. yd. Scoop. ery 
i good conuition, On good tyres (rears 1400. IRVING AINSWORTH (MORLEY) LTD. MARLPIT LANE, COULSDON, SURREY. 
: t a uaranteed. een : 
MRCOG ccc wissnen sven £1,000 MORLEY - Nr. LEEDS Tel: Uplands $302 
~ $K.1295.—1958 WEATHERILL 12H, Ford 40 Phone: MORLEY 1800-1-2 
in. Diesel Engine, Cab, 1 cu. yd. Scoop. Very 
in, good condition. Repainted and guaranteed. 
3: Seen HERTFORD . ‘ : £1,050 
ly. $K.1277.—1958 WEATHERILL HCRQ, Ford 
4D Diesel Engine, Cab, 1 cu. yd. Scoop 
Repainted and guaranteed. Seen HERT- 
FORD £975 . 
$K.1026.—1957 WEATHERILL 2H, Fordson 
') 4D Diesel Engine, Cab, 1 cu. yd. Scoop. 
Good tyres. Repainted and guaranteed. Seen 
D HERTFORD ; £800 
~ $K.1255.—1959 WEATHERILL 12H, Fordson 
4D Diesel Engine, Cab, 1 cu. yd. Scoop. 
Machine in very good condition. Repainted 
and guaranteed. Seen HERTFORD £1,200 
$K.1274.—1957 BRAY BL30, Ford 4D Diesel 
Engine, Cab, 1 cu. yd. Scoop. Excellent bof y mp m d 
condition. Repainted and guaranteed. Seen eav Oo onents ove e 
HERTFORD .. : £1,000 
$K.1200.—1956 LOADMASTER 500. Ford 4D 
et eee Seen Cab, Lighting, oe e e 
yd. Tooth Scoop. is is an excellent / 
machine. Repainted and guaranteed £1,125 Factory extensions, a terations 
SK.1216.—1955 LOADMASTER 500, Ford 4D 
Diesel Engine, Cab, Lighting, 1 cu. yd. Scoop. 
SK1135---1986 WEATHERILL 2HCRA Ford, 
Pie nation” "Seen d mai Skilled 
Diesel ine. 1 . 
OY  ecledendemenendt and maintenance. Skilled men 
SK.1426.—-1958 WEATHERILL 12H. Fordson 
Diesel Engine, fitted with Torque Converter, 
Cab. New tyres. Seen BLACKBURN .. £1,250 é é e 
CABLE MACHINES: immediately available. 
SK.1303.—-1949 CHASESIDE '2 cu. yd. 
Loading Shovel, Fordson Major Petrol Engine, 
Cab. In _good order (ex Council machine). 
Seen HERTFORD ...... tage Cie £150 
SK.1383.—1953  CHASESIDE ‘'2 cu. yd. 
Loading Shovel, Fordson Major Petro! Engine, 
Cab. Good tyres (ex Council). Very clean 
machine, in good order £175 
Send for full particulars to . . 
CHASESIDE ENGINEERING CO., LTD., Whittingstall Road, Fulham, London, S.W.6 
Used Equipment Division, 
Station Works, Hertford, Herts. Telephone: RENown 1878 : 
Telephone: Hertford 3113-8. 
TAS/UED/¥z 
, MOBILE & PORTABLE AIR COMPRESSORS 
PNEUMATIC TOOLS 
DERRIGKS DOUMPERS ETC. 





Stewarts Road, Battersea, S.W.8| + Tel: Macaulay 723! (3 lines) 





SUPPLEMENT 


THE CONTRACT JOURNAL 


February 23 196) 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


LANT FOR SALE, 

19RB EXCAVATOR, 3-cyl. Ruston Engine, 3984 
Series, Trencher and Skimmer Equipment. Good 
working order, £700. 

Terrapin PORTABLE BUILDING, 18ft. Gin. x 24ft. Gin. 
x 11ft. high, folds down for transporting to 
18ft. Gin. x 7ft. Gin. New condition. Cost £975. 
Price £350. 

Seven Stothert and Pitt 7/S MIXERS, with S/1 Lister 
Diesel Engines. Extremely clean machines, from 


£50 each. 

Eimco D4 ROCKSHOVEL, cost £9,000, new in 1955, 
in good working order, £750. 

Sykes 4in. WATER PUMPS—one with Ruston 1VTH; 
another with Ruston 2VTH Engines. Both in 
100 per cent. working order. 

25/30cwt. FOOTPATH ROLLER, by Dixon Hawks- 
worth, Ltd., powered by Ford 10 Engine, 1957 
machine, Sprinklers, etc., £225. 

Two C.P.T. MOBILE COMPRESSORS, with Ruston 
Engines. 

One 6-ton Diesel ROAD ROLLER. 

Ruston 6yd. SCRAPER, good tyres, £185. 

Winget 12 x 4 BRICK CRUSHER, driven by Lister 
16-h.p. twin-cyl. Diesel Engine, on chassis, £185. 

Chaseside '2yd. Rope SHOVEL, P6 Diesel, 1200 x 24 
twin 1951 machine, in 100% working 
order, o.n.o. 

Platypus CRAWLER DOZER, Perkins P4 Diesel Engine, 
complete with cab. Good working order, £325. 

G. H. DUNNING, 
Ballards Yard, High Street, Edgware. Edgware 2572. 
Open week-ends. 
FFERED for SALE early April: 45A/SS Liebherr 
Telescopic TOWER CRANE and 2S5HB Liebherr 

Level Luffing CLIMBING CRANE. Both machines new 

September, 1960.—Write Box P.3588, ‘ The Contract 

Journal."" 

OR SALE, 40ft. centres x 12in. wide TROUGH 
BELT CONVEYORS, with 3-phase motor, on steel 
angle framework, new 1959, little used. Several avail- 
able. Price £150 each.—ALAN R. DAVIES, LTD., 

20 Whiteladies Road, Bristol, 8. Tel. 38418. 


HASESIDE Model 700 LOADING SHOVEL, first- 
class tyres on all wheels, as_new condition 
throughout, only just repainted, new February, 1958. 
Excellent value at £1,150.—Write for details to 
Box P.3633, ‘‘ The Contract Journal.” 


F°. SALE or HIRE, Latest type AIR LOCKS, L.P. 
COMPRESSORS and MEDICAL LOCK for caisson 
sinking. — A FARR (PLANT HIRE), LTD., 


Westbury, Wilts. Tel. 356. 


OR HIRE IN THE MIDLANDSs: 

mounted CRANES, Jibs to 75ft.—L. NELSON 

AND CO., LTD., Lugtrout Lane, Solihull, Warwickshire. 
Telephone: Sheldon 4005. 


OR SALE, 24RB, fully rigged as crane, with 

Forward Shovel Equipment and Dragline Bucket 

and Fairlead—PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5. 


10-ton Lorry- 


AXWORTHY OFFER FOR SALE 


t SKID SHOVELS, Standard Buckets, 
BTDE, 50. 6000 and 5000 Series. Cleaned, checked 
over and repainted. Prices £1,650, £1,600 and 


£1,550. 
Caterpillar No. 6 TRACTOR SHOVELS, new 1954/5, 
£3,000 


each. 

955 TRAXCAVATOR, 12A Series, new 

forward tip. Cleaned, checked over and 
repainted, £3,750. 

Caterpillar 977. TRAXCAVATOR, 20A Series, new 
1958/59, £5,500. 

EQUIPMENTS: 

Lima 802 FACE SHOVEL, very good, £625. 

Marion 33M FACE SHOVEL, little used, £495. 

Marion 33M _BACKACTER, little used, 

Lorain 40E ODRAGLINE JIBS, 35ft., each. 

Marion — {8 SECTIONS, various £20, 
£30 an each. 

Marion 33M 2ayd. FACE SHOVEL BUCKET, £125. 

24RB SKIMMER BUCKET, £60. 

19RB SKIMMER BUCKET, £50. 

Smith 2/10 SKIMMER BUCKET, £40. 

2yd. DRAGLINE BUCKETS, £125 each. 

2'2yd. DRAGLINE BUCKET, fully dressed, £225. 

Sets of 19RB 16in. TRACKS, used, good condition, 
£90 per set. 


Ring Windsor 3434 or 3384, 


AXWORTHY AND COMPANY, LTD. 
(Drotts for HIRE), 
Straight Road, Old Windsor, Berks. 


Cables: Axworthy, Windsor. 


PUMPING WATER 


you need a 


Caterpiliar 
1956, 


£395. 
lengths, 


BUY 
Ty 
HIRE 


eum 
RY EL ks) 


WHITEHALL RD. 


hi: meee ts7 ers 





(CONSTRUCTION), LTD. 


OFFER FOR HIRE: 

NEALS QM 4/6-ton capacity MOBILE CRANES, Jibs 
from 24/60ft., heavy duty pneumatics. With 
Grabs if required. 

NEALS 2-ton MOBILE CRANES, mounted = on 
pneumatic tyres or crawler tracks. 

NEALS 15cwt. MOBILE CRANES, 20ft. Lattice Jibs. 

JONES KL44 3/4-ton capacity CRAWLER-MOUNTED 
CRANES, 24ft. Channel to 40ft. Lattice Jibs, 
with 10ft. Jury Jibs. 

COLES and _ LORAIN 5/25-ton LORRY- 
MOUNTED CRANES. 

LIMA 802 30-ton capacity CRAWLER-MOUNTED 
cR , fitted 80/100ft. Jib, with Back Hitch 


Gantry. 

CONCRETE MIXERS, 5S/3'2, 7/5, 10/7, 14/10 and 
21/14 cu. ft. capacity, Diesel-powered, high or 
standard discharge, with Integral Weighgear and 
Hand Scrapers. 

DUMPERS, Diesel, 


| N &AcRron 


capacity 


12/412 cu. yd. capacity. 

COMPRESSORS, Lorry-mounted and Portable, with 
full equipments. 

ANT QUEEN Diesel MOBILE HOISTS, 7/10cwt. 
capacity, rail as required. 

EXCAVATORS, 10, 19, 24, 33RBs and NCK304, 
with all equipments. 

40ft. 19RB or 22RB 

necessary fittings. 


HANGING LEADERS for 
Excavators, complete with all 

DROTT and ALLIS-CHALMERS HDSG TRACTO- 
SHOVELS. 

CATERPILLAR and BRISTOL TRACTORS, all sizes. 

J.C.B. and DINKUM_ DIGGERS. 


ROLLERS, 634cwt., vibrating, to 10-ton capacity. 
SHU SCAFFOLDING, PROPS, ROAD- 


S, etc. 
and C.P.0.A.Cc. CONCRETE PLACER 
MENT. 
BAR BENDERS and CROPPERS, Diesel 


drive. 
CHINOOK HEATERS, all models available. 
FURTHER DETAILS: 
Abbey House, Victoria Street, London, S.W.1. 
Telephone: ABBey 5152 (4 lines). 


Sn 84.04. 
Caterpillar 955 TRAXCAVATOR, 4000C Serles, 
fitted Side Dump Bucket, Cab. Good working 


order, £3,900. 

Priestman Cub Mk. IV EXCAVATOR, fitted Skimmer 
and Backacter Equipment. Extensive repairs 
recently carried out. Machine in really good 
order. Only reason for sale—new machine being 
delivered, £680. 

Write Box P.3543, “The Contract Journal.” 


{AT SSL TRACTOR for immediate SALE. Complete 

with Hydraulic Buligrader. Bargain, £800.—All 

written inquiries to Box P.3632, ‘“‘The Contract 
Journal." 


Fo HIRE in Leicestershire and adjacent counties, 
Coles and Hydrocon MOBILE CRANES and J.C.B. 
EXCAVATORS.—CREESE PLANT HIRE, Thurmaston, 
Leicester. Syston 2932/3. 


and Electric 


J ROAD ROLLERS J 
FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar Steet S.W.15 
PUTney 4185 


4/3 MIXERS ‘Half-Bag’ 


FOR HIRE 


30/- PER WEEK 


PETROL OR ELECTRIC—! PHASE 


JOHN MACNAMARA & co. LTD., 
Bush Rd.,Deptford, London, S.E.8 Bermondsey 3275-1435 


CONCRETE SKIPS 


BOTTOM GE and TIPPING TYPES 


M. E. ENGINEERING LTD. 


47 FINCHLEY RD., LONDON. N.W.3 
HAMPSTEAD 7481-2-3 


FOR HIRE 





MOORES,, 


New Delmag Diesel D5, DI2, D22. 





JOHNSTON AND COMPA 
NY, 
OFFER FOR HIRE: ¥» 
QM _ 4/6-ton capacity 
24/40ft. Jibs, heavy-duty eyes CRANES 
Jones KL44 Mobile CRANE, 30/40ft. Jib, 
Rapier S-, 6- and 712-ton capacity MOBILE eomatics 
Neals G 1Scwt. capacity PORTABLE CRAN RANES, 
jules Weitz GISHVA TOWER CRANE .. 
Drott 1 cu. yd. Tractor SHOVELS, — 

r 38 cu. yd. rawler- 
oumiiaesmpments. r-mounted EXCAVATORS, 
» 1Scwt. to 22'2cwt. capacit 

COMPRESSORS, 2- and 4- i 

CONCRETE WM S*tool, Portable and terry 
E MIXERS, 5/312 to 14/ 

SWING WEIGHBATCHERS, 14 cu. to ‘Doubie spat 

Rapier Centrifugal PUMPS, 2in. and 4in © Bucket 

Rapier Centrifugal PUMPS, 2in. to din. 


Stothert and Pitt 612cwt. Vibratin 
. 9 ROLLER 
271 Uxbridge Road, London, was 
Tel.: Shepherds Bush 6941, 


J. J. 


Neals 


OAD ROLLERS.—-Aveling-Bartord < 
R Council, 9/11-ton, new sae. me 
— a” Ros Scarifier, 
uipped. » recently fitted 

engine, Price 2-tine Scarifier, 7 our Lister "3 
GB_ 3-ton, ex County Council, 
2VTHR engine, Awning, Sprayers. 
AO SOcwt., Ruston 2VSOR Diesel engine 
Fowler 10/12-ton Compound Steam Roll 
sound firebox, nearly new tubes, Allen 2-tine kc , 
Awning, etc., rolls 2'2in. thick. — A M arifer, 
Eastgate, Sleaford, Lincs. Tel. 463. 2 poe 


OR SALE, Stothert and Pitt 84T 3 cu. va Woe 
‘ cu. 

MIXER, with 40-h.p. electric motor water wane 
controlled pneumatic tilt unit, all on base fr mer, 
and unused. Price £2,750.—ALAN.R. DAVIES’ (htt 
20 Whiteladies Road, Bristol, 8. Tel. 384g" ¢'» 


d running cae 


F YOU WANT to PURCHASE or HRP 
CONTRACTORS’ PLANT, clones MIRE any 
with METAL UNION (PLANT), Lip. hs "\toue 
SUIS: sepsae. $W-1. Telephone: ViCtoria agesis 
OR SALE, Wild-Fawcett POWER CRANE unc 
No. 1, radius 13ft. to aztec Cane, Model 


6in., load ‘ 
35 to 12'2cwt., electricall Capacity 
little used. Mseer operated with track, very 


Cen be seen at Bri —| 
TOOGOOD, LTL., Ashton Vale, Bristol SANK W. 


GALE or HIRE, 85-h.p. standard gause pce 

LOCOMOTIVE, weight 16 tons, by Mote = 

JOSEPH PUGSLEY AND SONS, LTD Fell 
Bristol, 5. Telephone: Bristol S603). 


FQOR SALE, Robel Artic. CONCRETE CoNvevar 
new 1958. — WILLIAM G. SEARCH ek 
Whitehall Road, Leeds, 12. Tel. 639081 (16 tines 


WVZANTED, Granulated JAW c 4ERS. 20 cc 
up to 36 x 48. RUSHERS, 20 x 5 


Write Box P.3648, ‘ The Contract Journal.” 


FOR LIMAS 


PLANT SALES LTD, 
25 CASTLEREAGH STREET, LONDON, W,1 
Telephone: PADdington 2663-4 


ALL TYPES OF BUILDERS’ 
& CONTRACTORS’ PLANT 


FOR HIRE 


SYMES 
(PLANT) LTD. 


ONGAR ROAD, 
BRENTWOOD, ESSEX. 


TEL. BRENTWOOD 2116 (5 lines) 


COMPRESSORS 


60—600 C.F.M. 


J. W. COX PLANT HIRE LTD. 


QUARRY BANK, BRIERLEY HILL, STAFFS. 


Phone: CRADLEY 66695 





TD, 
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February 23 1961 


t €. 
F ye nen Wolf 48, Dorman, four equipments, 


£750. 
2, Dorman, two equipments, £900. 
priestman, Well en EXCAVATORS, with equipments, 
Four | and 3ayd., £1,100 the lot. 
three ‘Chaseside snoves®. avd. Diesel Engines, all 
m £1 each. 
workers, SUMPER, 4yd. body, £200. 
Mul OAD FORMS, standard, with pins, second-hand, 
* 35s. each. F 
c.f.m. Portable COMPRESSOR, Rolls 
MMR ee Wills eago eas 
, Weitz ’ each. 
TOWER ged to 2 cu. yd. capacity. si 
PS, 1'2in. to Gin., Petrol an esel. 
Goodenough PUMCONCRETE MIXERS, 3/2.to 7/5. 
‘co PIPELAYING WINCHES, ‘'2-ton to 2-ton, and 
wee piPE DOGS, all siaes and capacities. 
ROAD FORMS, 6in. to 10in. section. 
New CRETE PLACING SKIPS, '2 to 2 cu. yd. capacity. 
v M.E. ENGINEERING, LTD., 
457 Finchley Road, London, N.W.3. 


‘Grams: Mengilim, London. Tel.: Hampstead 7481-2-3. 


rn iesel! PILE HAMMERS for HIRE. . . 
pee of these fine machines is the biggest 
in Britain. Models DS, D12 and D022 available, with 
nye-suspended leaders and leg guides; suitable for 
ving any section of piles. Also G17T Delmag 
PILE FRAME with Turntabie. 
DUDLEY VALE, LTD., - 
3 Buckingham Place, London, S.W.1. ViCtoria 0252 


TOR SALE, Chaseside SHOVEL, cable operated, ‘2yd. 
machine, reconditioned throughout, tyres twin rears, 
cellent condition, petrol T.V.O. engine, starter, new 
entteries £160. — GEORGE WHITE AND SONS 
pNAZLEMERE), LTD., Highbury Works, _Inkerman 
em Haziemere Drive, Hazlemere, near High 
Wycombe, Bucks. Tel.: Holmer Green 2108. 


WA , Second-hand 10RB and 19RB or 22RB 
Woe xcavators: also Diesel Standard Gauge 
LOCOMOTIVES.—GEORGE COHEN SONS AND CO., 
LTD., 600 Wood Lane, W.12. Shepherds Bush 2070 


(Ext. 42). ee haa: 
OLLERS WANTED, by Aveling-Barford and 
ONarshall, 6-ton to 10-ton sizes. Post-war pre- 
ferred.—Full particulars, cash price: A. M. COLE, 
Eastgate, Sleaford, Lincs. Tel. 463. 


Neen ee UEEEEEIEIEInSENENSEIEEEIEEREEIENEED 


FOR HIRE IN SOUTHEND AND AREA 
5-ton MOBILE CRANE, 40ft. Jib. 

LONG and SHORT HIRE and REHIRE. 
CHURCH ROAD MOTORS (Southend-on-Sea), LTD. 
(Plant Department), 

Church Road, Hadleigh, Essex. 

Telephone 57271 (10 lines). 





FOR HIRE 
All Contractors’ Plant 


SLOGGETTS ==" 


0. LTD. 
HAMPTON HILL, MIDDX. Teddington Lock 1138/9 








FOR HIRE 


Drott Skid Shovels 
J.C.B. Excavators 
Compressors 110 to 630 cu. ft. 
Vibrating Rollers 
Diesel Driven Pumps 
Concrete Mixers 
Hoists 
Portable Welding Sets 
Scaffold Jib Cranes 


JOSEPH THOMPSON & CO. 
(LIVERPOOL) LTD. 


Wakefield Road, Netherton 


Liverpool, 10 
Tel: Aintree 6262 


nae <n dt re es th rabbi td:sAD 


hire it from... 


BELSO 









N Lk 
“en eee LL ZZ 


RES 


Lincoln 300 amp portable diesel. 


THE CONTRACT JOURNAL 


Contact PLANT HIRE SERVICE (LONDON), LTD. 
— for — 
CHAIN PULLEY BLOCKS, 1-ton to 5-ton, various lifts. 
2-tooled and 4-tooled Portable COMPRESSORS. 
CRANES, 1Scwt. to S-ton, Mobile and Lorry mounted. 
CONCRETE MIXERS, 3/2 to 14/10 cu. ft. capacity. 
Pegsorn RAMMERS and Warsop BREAKERS. 
B.H.C. and A.C.E. Mobile and Static HOISTS. 
Vibrating SCREED, complete with Tamper Bar. 
PUMPS, 1'2in. and 4in., Petrol and Diesel. 
One Electric PAINT SPRAYER, suitable for 2-gun. 
Stothert and Pitt 634cwt. Vibrating ROLLERS. 
For SALE and HIRE. 
1 Chatfield Road, Londow, §.W.11. 
OR SALE. 
TOWER WAGON (municipal lighting — type), 
hydraulically operated, first-class condition, 
mounted standard Fordson lorry chassis; provides 
safe mobile platform. 
Gardner SLW ENGINE, recently overhauled: also two 
Ford V8 PETROL ENGINES surplus to require- 


Battersea 9218. 


ments. 

Write Box P.36S7, ‘ The Contract Journal.” 
W EtoIine PLANT FOR HIRE. 
Also: 

COMPRESSORS. 

MOBILE CRANES. 

LIGHTING PLANTS. 


RYE-ARC, LTD., Plant Hire Division, 
Silvertown Works, North Woolwich Rd., London, E.16. 
"Phone: ALBert Dock 4381 (10 lines). 


OR SALE, Three 15-ton B3FD EUCLIDS, Track- 
Marshall and Portasilos. Surplus Lima and Marion 
SPARES at substantially reduced prices.—Details from 
LEACH PLANT CO., LTD., 4 Birmingham Road, Great 
Barr, Birmingham. Tel.: Great Barr 1791. 
ERRICK CRANE, 8Oft. Jib, 5-ton lift, by Butters. 
single-motor type, and working at present. 
Telephone Mr. Bicknell, GRAHAM WOOD, LTD., 
Ashford (Middx.) 4444. 
OHN DEERE 1 cu. yd. CRAWLER LOADERS 
available, LONG or SHORT HIRE. Keen rates. 
RINGWAY CONTRACTORS, LTD., Horsforth 4805. 


'OWER CRANE for HIRE.—tLiebherr F25. Maxi- 
mum height 133ft., radius 75ft., load 2 tons. 
JERRAM, Sandford Works, —.6. GRA 4617/8. 


NEAL’S (PLANT HIRE)L” 


SERVE THE SOUTH 
Immediately available for hire on the 
South Coast:— 
Excavators, Tracto-Shoveis, 
Mobile Compressors, 
Fergusons, Mobile Cranes, 
10 BD 3 c.y. Diesel Dumpers, 
Petrol and Diesel Rollers, 
Cencrete Mixers, etc., etc. 
All enquiries promptly dealt with 
Phone - = Chichester 3777-8-9 












BELT CONVEYORS 


We Invite enquiries for the hire of 
conveyors and ancillary equipment 
to handle bulk materials. Our 
organisation is at your disposal to 
provide technical advice, 
Attractive rates. 


Please write or telephone : 
SUTCLIFFE PLANT HIRE LTD. 


i4a BOND STREET, WAKEFIELD 
Telephone: Wakefield 6031 





Zz 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


Mob ern PLANT FOR HIRE, with experienced 
operators and backed by an efficient service 
organisation: — 
EXCAVATORS '4, 38 and '2 cu. yd. 
).C.B. HYDRA-DIGGAS. 
DOUMPERS, '2 to 4 cu. yd., Diesel. 
ROAD ROLLERS, 1 to 12 tons. 
COMPRESSORS—Mobile and Portable, with every 

type of equipment. 
Chaseside SHOVELS, '2 to 1 cu. . 
ANGLEDOZERS—international and Fowler. 
CONCRETE MIXERS 5/3'2 to 14/10 cu. ft. 
PUMPS, 1'2in. to 6in., Diesel. 
Earth Rammers, Hoists, Cranes, Mortar Pans, Kango 
Hammers, Roadforms, Traffic Lights, Scaffolding, 
and most types of Contractors’ Plant. 

HUBERT C. LEACH, LTD., 
131 High Street, Cheshunt, Herts. 
Tel.: Waltham Cross 25161 (5 lines). 


oR SALE. 

Two N.C.K. 304 3%4yd. EXCAVATORS. Ex stock, 
Stratford. 

No. 1970 (April, 1955), fitted Shovel and Gardner 
6LW, overhauled August, 1960, cost £800. 
Price £3,000. 

No. 1320 (new 1953), fitted Shovel (new Bucket), also 
See TNE Diesel August, 1960. Price 

Both machines checked over at our works, repainted, 

and in first-class condition throughout. 
SAVILLE-CALVERT (MACHINERY), LTD., 
Harvester House, Stratford-upon-Avon, Warwickshire. 
Tel. 4242. 
LANT WANTED. 
Caterpillar D7, with P.C.U. 

Lister 4-cyl. DIESEL GENERATOR, 400-V 3-phase. 

Creeueey COMPRESSOR, powered by 4-cyl. Lister 

iesel. 

Caterpillar D4 Model 7) and 2T TRACTORS, with 
Angledozer. 

Write Box P.3635, ‘‘ The Contract Journal.” 
‘OR SALE, Neals 6-ton capacity MOBILE CRANE, 
QMW. Ruston Diesel Engine, pneumatic-tyred 
wheels, restrictor rims, SOft. Straight Latticed Jib, 
new july, 1957.—THOS. W. WARD, LTD., Albion 

Works, Sheffield. ‘Phone 26311 (Ext. 225). 


ANTED, 2-ton MOBILE CRANE. 
K MOTORS, York Road, Whinmoor, nr. Leeds. 


RAILWAY MATERIAL 


RAILS OF ALL SECTIONS AND ALL 
oe ae ‘ORS’ PLANT, 








INSTALLATION OF SIDINGS UNDERTAKEN 


ARMYTAGE & SONS, LTD. 


STATION ROAD, WHITTINGTON MOOR, 
CHESTERFIELD 





oe ae > ae ee ee 


Main PARKER Distributors) 


TRACTOR SHOVELS: 



























Stock No. 

D.101.—INTERNATIONAL Drott Skid Shovel, 
1957, Standard Bucket. Overhauled...£1,72S 

D.117.—INTERNATIONAL Drott Skid Shovel, 
1959, 4-in-1 Bucket. £600 overhaul six 
weeks ago. Excellent condition ...... £2,1 

D.108.—-BRAY BL2S Tracked Skid Shovel, 
lyd. Bucket, 1956. Overhauled, good 
WORKING GIGET. o...ccccecccsescucectscted £1,250 

D.111.—JOHN DEERE 831 Tracked Skid 
Shovel, 7’syd. Bucket, 1960, de-luxe seat. 
Little used, bargain..................... £1,950 

E.103.—CHASESIDE 700 Wheeled Loading 
Shovel, tyd. Bucket, 1957. Good working 
order, very good buy ..................45. £775 


EXCAVATORS: 
B.123.—RANSOMES-RAPIER 424, % cu. yd. 
Diesel Excavator, fitted Dragline, Skimmer/ 
Backacter, 1954. £1,700 overhaul just 
completed. Exceptional value ......... £2,550 
B.130.—RUSTON - BUCYRUS 21RB_ Diesel 
Excavator, fitted Dragline and F/S, 3000 
Series. Sound machine ............... £1,050 
B.105.—RUSTON-BUCYRUS 19RB 5s cu. yd. 
Diesel, Dragline, Skimmer/Backacter, 11000 
Series. Sound machine ............... £1,725 
B.125.—RUSTON - BUCYRUS 10RB_ Diesel, 
Dragline, Skimmer/Backacter, 22000 Series. 
BCOGRE GCN sai sds ccd. ccc ck £2,475 
8.106.—PRIESTMAN Wolf 33 cu. yd. Excava- 
tor, fitted 21/17 Double Rope Grab, 
Dragline available, 1948. Overhaul just 
completed, very good buy ............... £925 
B.119.—SMITH Super 10 Diesel Excavator, 
1954, fitted Skimmer/Backacter. ood 
WI GUGM usc qcncquccacvccdeuasdouae £1,828 
8.113.—RUSTON-BUCYRUS 54RB, Paxman 
Diesel, fitted F/S Equipment, 21000 Series. 
First-class machine ............0.60+. £10,700 


ROLLERS: 
A.100.—WALLIS-STEEVENS 6/8-ton Diesel 


Roller, Canopy, 2-cyl. National Diesel 
Engine, 1946. Well maintained. Offers. 


A.102.—AVELING-BARFORD 6-ton Tandem 
















Write for our list. 


GABRIEL MACHINERY CO. LTD. 


Palmers Lane, Enfield, Middlesex. 
Telephone: Howard 4351/4 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 





BUILDERS AND CONTRACTORS 
(LONDON), LTD. 
FOR HIRE: 
19RBs, 10RBs, D7s, D4s, with Dozers and Scrapers, 
Drotts 4-in-1; also lyd. Crawler Shovels; and 
all Plant at very competitive rates. 
FOR SALE: 
D4 2T, with L.P.C. Hydraulic Dozer, In exceptionally 
good order. 
Drott 4-in-1, in good condition. 
D7 CABLEDOZER, in first-class order. 
Selection of Modern TOWER CRANES. 
write or ‘phone: 
Cranleigh, The Drive, Rickmansworth 2878 or 5235. 


'URPLUS CONVEYOR BELTS. New, unused and 
second-hand. Most widths up to 36in. in stock 
for immediate delivery. Second-hand Belts 
supplied on sale or return basis. 

G. E. SIMM (MACHINERY), LTD., 
Sheffield: 27 Broomgrove Road (Tel. 64436). 
Glasgow Area: Luggle Bank Road, Kirkintilloch (Tel. 
2468). London: 33 St. George's Drive (Tate 8772). 
South Wales: 1.F.5 a Estate, Bridgend 

(Tel. 1 > 


LECTRIC DERRICKS FOR HIRE. 
One 7-ton, 1*20ft. Jib, 2-motor type. 
One 5-ton, 110ft. Jib, 2-motor type. 
Both available for immediate hire. 
NETHERTON PLANT, LTD., Dunnings, Bridge Road, 
Netherton, Liverpool, 10. Tel.: Aintree 3651. 


COneacroe has surplus to requirements, Allen- 
Parsons 16/60 TRENCHER, Dorman Engine, 
Trencher Line, used approx. 12 months 
£2,350. — Write Managing 


‘The Contract Journal." 


. aces 


24 /36in. 
only, excellent order, 
Director, Box P.3629, 


TOKEN FOR PLANT 
HIRE YOUR 


Excavators, Dozers and Scrapers, Dinkum 

Major Diggers and Drott Shovels, Trenchers, 

Dumpers, Rollers, Concrete Mixers, Pumps, 

Compressors, Rammers, Vibrators, Hoists, 
Generators, etc. 


FROM 
TOKEN CONSTRUCTION 
COMPANY, LIMITED 


PLANT DEPOTS 
STATION ROAD, VALMAR ROAD, 
THATCHAM, BERKS. CAMBERWELL, 5.E.5. 
Tel: Thatcham 3243/3378. Tel: Brixton 5163. 


Main Distributors 


E. and N.R. Yorkshire, and Lincs. 


Backed by... 


York C.B., 


New }.C.B. 4 Hydraulic EXCAVATOR £2,780 
a HOWARD SUPER TREN a - 


250 
DINKUM DIGGER " £650 
All Reconditioned Machines sold under 
guarantee. 


PART EXCHANGE AND HIRE PURCHASE. 


~~ yten for SHAWNEE roens: 
and W.R. Yerks. 


HERGARTH of YORK 


Yel: York 55161/2 (after hours—York 59184) 


OR IMMEDIATE HIRE. 
eee Diesel PILE HAMMERS, DS, D12 and 


G17T Delmag PILE FRAME, with Turntable. 

22RB, with Dragline and 7Oft. Crane Equipment. 

KL44 MOBILE CRANES, Jibs up to S5Oft., pneumatics 
or tracks. 

Neals NM 2-ton MOBILE CRANES, 30/35ft. Jibs. 

Johnson 1 cu. yd. and 1'2 cu. yd. Diesel DUMPERS 

Zenith PILE EXTRACTORS, Nos. 20 and 80. 

20-ton PORTASILOS. 

McKiernan-Terry PILING HAMMERS, 5S, 6, 7 and 


9B3. 
Ruston Diesel LOCOMOTIVE, 2ft. gauge, 25/30-h.p. 
10/7 Winget CONCRETE MIXERS, Diesel. 
2in. and 4in. Centrifugal PUMPS. 
STEEL SHEET PILES, Sections No. 1, No. 

No. 3. Various lengths. 
Spencer-Hopwood BOILERS, all sizes. 
200 12ft. and 16ft. TRENCH SHEETS. 
Acrow No. 3 PROPS, 8&ft. Gin. extending to 13ft. 

DUDLEY VALE, LTD., 

3 3 Buckingham P Place, London, S.W.1. 


F2OR SALE, Two Benford 7/5 MIXERS, Diesel, 
“Ray,” fitted Hydraulic Loading Hopper. 
condition. New 1957 and 1958. 
PLANT AND BUILDING EQUIPMENT, LTD., 
Chatfheld Road, London, S.W.11. BATtersea 9213 


OR SALE, Gin. Sykes Centrifugal PUMP, powered 

by Lister Twin Diesel, mounted on four steel 

wheels. — WILLIAM G. SEARCH, LTD., Whitehall! 
Road, Leeds, 12. Tel. 639081 (10 lines). 


,EMOLITION BALL WANTED, 20/25cwt.—JOHN 
EASTWOOD AND SONS, LTD., Andersontown 


Road, Belfast. Tel. 667667. 


2 and 


victoria 0252 


Type 
Good 


EQUIPMENT 
SALES & HIRE CO. LTD. 


FOR HIRE 


TRAXCAVATORS 955 


FITTED SIDE TIP & RIPPER 


CAT. D.7.’s Dozer or Scraper 
19 R.B.’s— Any Equipment 


HOUNSLOW 883! 


EALing 4754 


CRANE HIRE 


EALing 4754 


EXCAVATOR 
HIRE 


EALing 4754 


ARUP & ARUP LTD. 
54/58 UXBRIDGE RD., LONDON, WS 


LOGGETTS PLANT HIRE. — For COMpRE 
TRACTORS; DINKUM DIGGERS; Dozers: 
Rarow.' PROPS: FLOOR 
k crow NT 

MOBILE SITE OFFICES; PUMPS; Hoists: RAYE j 
ROADFORMS, Sin. to 10in., Light. ang. sl 
All CONTRACTORS’ PLANT, long or mil 
— 2 Burtons Road, Hampton Hill, Middx, 


HIRE 

Tel.: ‘Teddington Lock 113 . 

BYcKet SPECIALIST S.—Specaig 
Standard SHOVEL, TRENCHER, GRAB 9% 


DRAGLINE BUCKETS to suit all m, 
delivery.—Write or ‘phone the mater won 
Ramsden 


Section. 


PLANT HIRE, ETD., Billericay, Esse 
Heath 365. > 


LOAd!NG SHOVELS.—We have a wide range 

attractively priced machines of Weatherili, 

International and Chaseside manufacture. Full list 

available on request.—GEORGE COHEN. SONS ANE 
00) ane, W.12. Sh 

2070 (Ext, 42). here ay 


OR SALE, Modern LIMA 2400 as Dragiine was 
torque control and latest swing, in mmacu 
condition.—-PLANT SALES, LTD., 25 Cas 
Street, London, W.1._ Tel.: Paddington 2663/8 


REwiReD, TRAXCAVATOR, Drott or 
NORMAN JACKSON 
Contractor, 


The Old Cooperage, Gatebeck, Kendal. 


OR SALE, Pingon P1S TOWER CRANE, new 1956, 
Apply: CAFFIN AND CO., LTD., Maple Cross 


Rickmansworth 2295. 
wa 
WANTED. _NORTHWEST 80D. 
Write Box P.3564, ‘‘ The Contract Journal.” 








similar, 


Gr Con 


USED LOADER DEPARTMENT 


RELIABLE USED MACHINES 
AVAILABLE AT FELTHAM 


HYDRAULIC LOADING SHOVELS. 


MERTON 454 Two-way LOADER, 1959, four- 
wheel drive. In excellent condition. A 
machine for heavy-duty work . £1,675 


CHASESIDE DIESEL SOO, 1957. In really good 
order. One owner, one driver, well maintained 
(parts and instruction books and service log 
available). Four good tyres, plus spare front 
wheel and tyre. A thoroughly good recom- 
mended machine at ‘ 


MERTON RSO Two-way LOADER, 1957. 
Diesel engine, double-acting rams, 1 cu. yd. 
bucket. A first-class machine at .........£795 


WEATHERILL DIESEL 2HCR, 1954, thoroughly 
checked over, painted, with good tyres and 
Sayd. bucket 


WEATHERILL DIESEL 4H OVERLOADER, 
1956, carefully overhauled and in excellent 
working order; ‘syd. bucket, good tyres and 

i £675 


MUIR-HILL DIESEL LOADER, 1953, ex Council 
machine, well maintained, SO per cent. tyres 
and in good running £325 


1950, petrol 
in good 


CHASESIDE CABLE LOADER, 
engine, ex Council machine and 
running order and on excellent tyres 


Full particulars from:— 


MERTON ENGINEERING CO. LTD. 


Faggs Road, Feltham, Middlesex 


Telephone: Feltham 3045-8. 


M3. ORROSE "ONT “5 BIBETINE. EQUIPMENT 


CLEANING, PRIMING, COATING & WRAPPING MACHINES, EARTH AUGER BORERS 


SOLE AGENTS 
AND DISTRIBUTORS: 


AND ANCILLARY EQUIPMENT 


A. LONG & Co. Ltd., 45 PARLIAMENT STREET, S.W.1. 


WHITEHALL 
5064-5, 6577 
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{VALES PLANT REGISTER LTD 


14 LOWER GROSVENOR PLACE, LONDON, S.W.1. 


VICTORIA: 3501, 7531, 8080, 9886 (15 Lines! 


Watford Works: Cow Lane, Garston, Watford. 
Telephone: Garston 3266/7/8 


Y 
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DELIVERY DIRECT FROM AMPLE STOCKS 


ej yr 


The MAGNET WALL CHART 
gives full technical details 
of standard DOORS and 
WINDOWS at a glance 


FREE ON REQUEST! 


MAGNET Standard Joinery 
saves time, cuts delays and 
reduces costs on building 
sites throughout the 
country. Doors and 
windows delivered 
anywhere from 


ample stocks 


at these 
three 
centres 


~ 
“ VORKSHIRE Whitley Street, Bingley, YORKS. 
Phone: Bingley 4401 (5 lines) 


— 


"~~ ~ BIRMINGHAM Love Lane, Aston, BIRMINGHAM 
Phone: Aston Cross 3291 (3 lines) 


“" “ESSEX London Road, Grays, ESSEX 
Phone: Grays Thurrock 4774/78 


4 
T FREE! Send today for your copy 
MA Re gw of the Magnet Wall Chart 
JOINERY LIMITED 
DOORS - DOOR FRAMES - FRENCH FRAMES - WINGS 
AND VESTIBULES FRAMES - STANDARD AND STOCK 


WINDOWS « SPLAYS AND CIRCULAR BAYS + BAY 
WINDOW DETAILS 





SUPPLEMENT 


bd 


* 


SKYMASTER | 


MKE.II & Ila 


PERSONNEL-GARRYING HOISTS 


—for use on multi-storey contracts. 
Speedy and safe conveyance, from floor to floor, 


of Executive Staff, Technicians and Workmen. 


ACE. MACHINERY LIMITED 


Foremost designers and manufacturers of building construction and mechanical handling equipment. 


PORDEN ROAD. BRIXTON, LONDON, S.W.2. 
Telephone: Brixton 3293 (9 Lines). Telegrains: Auscon Telex 23579 London. And at Harlequin Ave., Brencford, Middx. 


acerce 
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‘HE SKIP’S DESIGNED RIGHT 


| |kips are really designed—designed for strength 
hiard use. RoadMac improved dumpers give high 
Phe/weight capacities. 


1S cwt.Whelp - 18 cu. ft. struck 
j2icwt. Cub + «+ 22cu. ft. struck 
}30 cwt. Lioness - 28 cu. ft. struck 


a rer 
| SF 


23/2/61 SUPPLEMENT 


THEY’RE EASY TO LOAD 


Low loading height for ease of 
charging under mixer or by hand 
There ts no spillage loading the 
improved RoadMac dumpers. 

1S cwt Whelp 3'I’, 

22} cwt Cub 36”, 

30 cwt Lioness 3’6” 


THEY GET ABOUT 


Save precious time charging, travelling. dump- 
ing on busy road and congested site. RoadMac 
improved dumpers are more manceuvrable 


1S cwt. Whelp 7 9 
224 cwt. Cub 7 9” 
} 30 cwt. Lioness 10’0” 


Turnin | 
Radius: 


PROVED IN USE 


The RoadMac improved range isth 
long experience in the design and m 
ture of dumpers.-They take the hardest? 
in their stride. Contractors throu 
world depend on RoadMac dumpers 
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STEIN oe LO) mean 
PIONEERS LEAPAHEAD 
WITH THIS TERRIFIC TRIO! 


~- mm Ee ee ee 
a RU S$ H DETAI LS eu Machines (Drayton) Ltd. 


West Drayton, Middlesex 


* Please rush full information on the 1. WHELP 2. CUB 3. LIONESS 
* TICK OFF REQUIREMENTS 


NAME 


ADDRESS 





a THE CONTRACT JOURNAL February 23 196) 


Performance 4 
| A eR RRA OAM eo ae 
CROWD SHOVEL Boom ot 45° 
Wkg. weight 50,500 Ib. 

DIGGING RADIUS 29’ 9’ 
DIGGING HEIGHT 23' 6” 
DUMPING HEIGHT 16° 9” 
DIGGING DEPTH 7 4" 


DRAG SHOVEL 
Wkg. weight 51,000 Ib. 


DIGGING RADIUS 33° 10’ 
DIGGING DEPTH 22° 0’ 
VERTICAL CUT- Basements, etc. 6 0" 
CLEAR DUMP HEIGHT 12° 6' 


LIFTING CRANE % 
DUTIES UP TO 21 TONS | 


ge ag Lion outperforms every other machine 

its size-range....because it combines every 
cea Semmens which can be built into a 
machine this size. 


FULL AIR-CONTROL 


} 
‘ 
By extending full air-control to all operations except 


main drum brakes, new standards of speed and 
versatility result....the whole working cycle is 
effortlessly conseciied through only two short levers! 


PRIESTMAN (patented) 
CROSS-ROLL BEARING 


Pre-loaded, grease-packed and sealed, slewing ring 
interlocks superstructure and crawler frame; completely 
eliminating “play”. No centre post—no adjustment, 
No maintenance apart from occasional greasing. 


FULLY PUMP-LUBRICATED GEARS 


All gears fully enclosed in cast-steel cases, fully pump- 
lubricated. 


ANTI-FRICTION BEARINGS 


Base machine (excluding engine) has 52 anti-friction 
bearings to ensure greatest possible power-utilisation; 
smoother operation. 


34-1 yd. EXCAVATOR 


PRIESTMAN BROTHERS LIMITED - HULL - ENGLAND + TELEPHONE: HULL Jif! 
Parts, Sales and Service Depots at HULL, LONDON, BIRMINGHAM and GLASGOW ca 
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Service 
Hire 


Factory 
Reconditioned 
Machines 


ALL CONTRACTORS PLANT FOR HIRE OR SALE se 


NEW OR SECOND-HAND 5/34 cu. ft., 7/5 cu. ft., 


10/7 cu. ft., 


14/10 cu. ft., 
AVELI NG a a dyd. ee Mixers, 

30 cwt. to 12 ton ROLLERS - 63 cwt. VIBRATING ROLLERS Truck Mixers, 

MOBILE and PORTABLE COMPRESSORS - d | cu. yd. DUMPERS Vibrators, 
BARFORD - $end | cu. y 


Cc ing Plant, 

HYDRAULIC SHOVELS * DROTT SKID SHOVELS - BARBER-GREENE | | Vibrating Rollers, 
FINISHERS « 3/2 to 14/10 MIXERS * CENTRIFUGAL and DIAPHRAGM | | Vibrating Tables, 

REPAIRS PUMPS 


MOBILE and PORTABLE BURNING-OFF MACHINES | |Dumpers, Trenchers 
“CASE” 1,000 2 cu. yd. TRACTOR SHOVEL umps and Low 


Trailers 


Rowley Plant Co. Letd., 


Telephone : Beddington Lane, 
THORNTON HEATH 


5634.56 West Croydon, Surrey 


RECOGNISED 
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Plant — Buildings — Materials — 


FOR SALE 


ex Concrete works 


PLANT 


Concrete Mixing. 

A.C.E. Elbawerk Batching Plant. 

Two 3A Liner Mixers. 

15-ton and 30-ton Silos. 

Prestressing Equipment. Jacks for strand and wire. 
Two 50-ton, two 100-ton Ship Jacks. 

Bending Machine—2in. capacity, by Dickerson. 
Cutting Machine—2in. capacity, 30 strokes/min. 
Vibrating Tables, 8ft. and 6ft. 

Monorail Equipment, Power Wagons, Rails, etc. 


CRANES 


Two 5-ton capacity O.E.T. Cranes, by Herbert Morris. | 
360ft. (approx.) of Gantry for above. 


( 2.7 tons at 28ft. radius 
Wolfkran Tower Crane +) eon at O6it, sadies 


including 210ft. (approx.) Rail and Sleepers. 
Two Morgan 10cwt. H Travel Electric Hoists. 
Two 2-ton Portable Gantries. 


AIR COMPRESSORS 


Two Broomwade Model—complete with 
electric motors, tanks, etc., 100lb./sq. in. w.p. 


BOILER | 
Marine Boiler (5,000lb. steam per hour approx.) with | 
new Hamworthy oil-firing equipment and 9,000-gallon | 
storage tank. 


WOODWORKING MACHINERY 


14in. Planer. 
Saw Bench; Rising Table. 


LABORATORY EQUIPMENT 


Vee Bee Consistometer. 
Scales to 50cwt. 


BUILDINGS 


As standing:— 
Blister Hangar 150ft. x 92ft. Asbestos & Perspex Roofing. 
Blister Hangar 68ft. x 92ft. C.I. Roofing. 
Four Steel Frame Buildings with C. Asbestos Roofing | 
and Perspex Rooflights. 

(a) 110ft. x 54ft. 

(b) 78ft. x 42ft. 

(c) 63ft. x 30ft. 

(d) 40ft. x 24ft. 


MATERIALS 


Reinforcing Steel—Tentor, Hellibond, Mild Steel, all 


diameters and mesh. 

Piles, Prestressed 10in., 12in., 14in. sq. 
Tunnel Linings. 

Cills, Canopies, Copings, Posts, Beams, etc. 


QUANTITY 


Of smaller equipment for Precast Concrete Manufacture: | 


Hand Tools and useful stores. 
May be inspected at, and details available from 


Cawood Wharton & Co. Ltd.. 


Stockley Road, West Drayton, Middx. 
Tel: West Drayton 3691 
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DUNLOP BULLDOZER 
seamless rubber boot for building work, with Resifort 
sole. Light and flexible. Available with hob nails and 
digging plates if required. Also at home on the building 
site: Workmaster, sizes 5-11, 45/9d; Target, sizes 6-12, 
33/6d ; Lumber, sizes 5-12, 32/- or 35/6d. 


BOOT—really heavy-duty 


You get MORE LIFE out of 


DUNLOP 


FOOTWEAR 


Dew 
Oe DUNLOP FOOTWEAR LTD., WALTON, LIVERPOOL 9 ) 
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WRI20 
Rotary Air Compressor 






RB770C 
Breaker 


NV25 
Vibrator 


The Good Miles Ahead 


Tomorrow’s roads are being built to carry a greatly 
increased volume of traffic at higher speeds than ever 
before — speeds at which smooth, sound road sur- 
faces become absolutely essential. 


Public Authorities and Contractors cannot afford to cps 
waste time and money on out-of-date and inefficient oe 
plant. That is why they specify “BROOMWADE”, 
which has proved its worth on the building and 
maintenance of good roads in many countries. 


Rotary Air Compressors are described in Publication 
No. 333 R.C.E., tools for Civil Engineering duties 
in Publication No. 401 T.E. 


Write for copies TODAY. 


“BROOMWADE’’ 


AIR COMPRESSORS & PNEUMATIC TOOLS 
Pump YOUR BEST INVESTMENT 





BROOM & WADE LTD., P.O. BOX No. 7, HIGH WYCOMBE, ENGLAND 
Telephone : High Wycombe 1630 (10 lines) Telex : 83-127 
7 

















964 SUPPLEMENT THE CONTRACT JOURNAL February 23 196} 


ROLLOVER 
SKIPS 





Telephowe GRA B40!-3 


ARTHUR FOSTER rast www) LTD, 


STEVENAGE ROAD, EAST HAM, E.6 


Solid forged handle and eye, Gusseted corners, 
Extra thick back plate, All welded—high grade 
steel fabrication, Quick action single shutter. , 
The finest 
on the market today— 
and the 
keenest prices in the field 


FOR HIRE—ERECTION 
PLANT AND TACKLE TO 


All Plant Fully Guaranteed to 
meet our Specification. 


Full details from the actual manufacturers: AUDAX 
CENTRAL AVENUE, WEST MOLESEY, SURREY 


LIFT UP i060 TONS 
Telephone : Molesey 6071 (5 lines) 


802 LIMAS FOR HIRE 


JIBS UP TO 120 ft. PLUS FLY JIBS 


We have the largest Fleet of Crane Rigged 802s in U.K. 


LIFTING CAPACITY EXCEEDS 30 TONS 


ROADS »- RUNWAYS 


(PLANT HIRE) LTD., 
26 VICTORIA STREET, LONDON, S.W.1. 




















Tel : ABBey 4905 or BRIDGEND 4163 


FANTASTIC OFFER 
THE GEM 12 cwt. 
CONCRETE COAL BUNKER 
AT £5 DELIVERED 


During the month of FEBRUARY ONLY we make this wonderful offer 

The finest designed bunker on the market. Immediate delivery. Genuine 

{2 cwt. capacity. Delivered to your site FREE for only £5. 8 cwt. and 
5 cwt. bunkers at proportionate prices. 










May we send you further details ? 


ELITE BUILDINGS, DEDDINGTON, OXON 


Telephone: Deddington 282 


GRADED CLINKER 


Speciality: Washed and Graded Clinker Filter Media 
Largest Screening Plant in London, output 100,000 tons per annum R 


G. J]. PALMER & SONS 


Ferndale Works, Manorway, East Ham, E.6 A 


DEPOTS AND WHARVES: BARKING, POPLAR AND KINGSTON-ON-THAMES ' 
Established 1869 Ring Albert Dock 3464 (4 lines) 


ASHES & BREEZE ‘* 





U>POxr <BD 
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h 
LAW KNOX CONCRETE HANDLING MACHINERY 


TRUCK MIXERS 


LZ 


ma Uy ee a 
INDUSTRIAL DIVISION 
nner , vial rhea ’ leas» och Ve 


7 


sate LZ 
Therapia Lane, Mitcham Rd., Croydon 


Tel: Thornton Heath 4844 (day and night) 


Distributors for THE JCB-4. HYDRAULIC EXCAVATOR AND JCB-4L LOADING SHOVEL * BRAY LOADING SHOVELS * SHAWNEE-POOLE RFAR DUMPS 
i MARSHALL BULLDOZERS,," THWAITES DIESEL DUMPERS * COUNTY BULLDOZERS * FORDSCN TRACTCRS * DOEF-MUREX WELDFRS * ROTARY HOE 
TRENCHERS ° PETTER ENGINES * TUNNEY CRANFS ° JOHN DEFRE CRAWLER| SHOVELS AND BULLDOZERS 





























966 SUPPLEMENT THE CONTRACT JOURNAL February 23 196} | 


@ VIBRATING 
TAMPERS 
@ PAN 
VIBRATORS 
@ BAR 
CROPPERS 
@ ROTARY 
FLOATS 
@ LIFT & FORCE PUMPS @ INTERNAL 
VIBRATORS 
@ EXTERNAL 
VIBRATORS 





Architects: Cotton, Ballard & Blow Shell-B.P, Building, Leeds 












METALWORK 


for the Building and Civil Engineering Industries 





BALUSTRADES RAILINGS 
FIRE ESCAPES SPIRALS 
SPECIAL STAIRCASES 
BRIDGE BALUSTRADING 










HIRE WITH OPTION TO PURCHASE 
ALLAM MACHINERY HIRE LTD, 


132-135 SLOANE STREET, S.W.1 telephone: sLOane 9976 (5 tines) 
SCOTLAND : 39 Cavendish Street, Glasgow, C.5 Telephone: South 019 


BIGWOOD BROS. 


(BIRMINGHAM) LTD 
WOODFIELD ROAD « BALSALL HEATH - BIRMINGHAM, 12 
Established 1879 Phone: CALthorpe 2641/2 
London Offices: 68 VICTORIA STREET, LONDON, 8S.W.1 





















Z WEN OT HM | THE NEW HYDRO-AUTOMATON 
4 907 SV BLOCK MACHINE 


, Py, Introduced at the Public Works Exhibition 
Me Incorporating two NEW features 


An automatic aggregate-dispenser supplying the mould 
‘ feed-drawer. 


Block height is Ift. lin. Special execution where 
necessary, down to 6in. in height. 


AN IMPROVED VERSION OF THE HYDRO- 
AUTOMATON 907 SV, a self-propelled machine designed 
for the mass production of multi-cavity and cellular 
blocks, bricks and various thin-walled concrete elements, 
having an output of 33 4-in. blocks per min. 


A twin vibrator adjustable to give different frequencies. 
Guide pillars align the tamper head and the moulds, 
which are quickly interchangeable. The welded and 
bolted frame incorporates a hydraulic lifting and turning 
device for realigning the machine. All controls are 
actuated from the driver’s seat at one side. The machine 
is 7ft. 9fin. long and 5ft. 2in. wide and weighs 4,600Ib. 
with silo. 


P. J. CARROLL —Tel. Colindale 6810 
48 BARONS COURT, LONDON, N.W.9 


Agents in Ireland: Cromac Ltd., 29 Clare Street, Dublin. Telephone: Dublin 66447-8 
Works: Zenith Maschinenfabrik GmbH., Neunkirchen, Krs. Siegen 
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There’s always a job for 


_ The oe 
PERPO 


| b yy appointment to 
Public Works Contractors 


500 RNR SON ee ge et 





v 


a] a a 7 i 
es eR 


clin 





; ; . pa The shuttering and supporting structure of the Lune-Bridge, weighing 364 tons, 
Ground-clearing, hauling, loading, lifting or was removed by ten T35 machines, 


lowering the powerful TIRFOR machine gives 
a controlled reversible pull over any distance. 


It can be used anywhere. 
It is carried and operated by one man. 












Pre-cast concrete slabs being handled in stockyard. 


THE TIRFOR 113, with a mechanical advantage of 43, 


lifts a ton. 


THE TIRFOR 135, with a mechanical advantage of 85, 
lifts 3 tons. 


TIRFOR LIMITED 


ONE OF THE SIMM ENGINEERING GROUP 
27 BROOMGROVE RD. SHEFFIELD 10. Phone: 64436 


London: ’Phone, Terminus 6558. ; Scotland: "Phone, Kirkintilloch 2468. S.Wales: ’Phone Bridgend 4061. 








SUPPLEMENT 


INDUSTRIAL 
PROTECTIVE CLOTHING 


WATERPROOFsS, 
RUBBER BOOTS, 
DONKEY JACKETS, 
APRONS, GLOVES, etc. 


As supplied to: 

The National Coal Board, 
Corporations, 

Local Authorities, 

Civil Engineering 
Contractors and 
Industrial Concerns 
throughout the country. 
Write for 


illustrated 
price list. 


BARRAS 


RUBBER COMPANY LTD. 


80/90, Blenheim Street, 
Newcastle upon Tyne, |. Telephone: Newcastle 2-4438 
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For Surveying Equipment 


contact * 


CHADBURNS 


Permanent display of levels and 
theodolites and surveying instruments 
by all leading British and Continental 
manufacturers in extensive 

Optical Showrooms. 


Chadburns are appointed Area Stockists for 
ZEISS - Western Germany 

KERN - Switzerland 

STANLEY - London 


and North of England agents for: 
SURVEY & GENERAL INSTRUMENT 
CO. LTD * LONDON W.C.1 


LEVEL AND THEODOLITE REPAIRS A SPECIALITY 


a 


CHADBURNS (.iverroo.) LTD 
31 Brunswick Street, Liverpool, 2. 
Tel: CENtral 4844 


EX MINISTRY OF SUPPLY EQUIPMENT FROM STOCK 


Fully Guaranteed. 


TANKERS: 


900-gallon Bowsers, at £225. 

750-gallon, at £145. 

500-gallon, at £135. 

250-gallon, at £80. 

Storage Tanks from 100-gallon to 2,500-gallon, ex Ministry 
of Supply. 

Special quotations for Tanks suitable for fuel, oil, water, etc. 
New Tanks. 


VEHICLES: 


Austin 3-ton, 4 x 2, at £100. 

Fordson 3-ton, 4 x 4, at £100. 

Morris 4 x 4 Tractor, fitted with Winch, at £125, 
Bedford 32-seater Buses, at £300. 

Bedford QL 4 x 4, at £130; 


WELDERS: , 
Electric Welders, single-operator, 300-Amp, Ford V8, Electric 
start, at £150. A 


TRACTORS: 


Wheel and Caterpillar Types in stock. 
Bulldozers and Scrapers. 


TRAILERS: 


8/10-ton Low-loaders, at £425. 

7/8-ton Low-loaders, at £275. 

5/6-ton Low-loaders, at £75. 

3-ton Low-loading Bomb, at £75. 

2-ton 2-wheel, at £45. 

10cwt. 2-wheel, at £25. 

10cwt. 2-wheel Brockhouse, at £45. 

5-ton 4-wheel Eagle or Brockhouse, at £150. 


Subject to any inspection. 


GENERATING PLANTS: 

Lister Diesel, 22-kVA, 100-Volt D.C., at £185. 

Cub Diesel (2-cyl.), 5.6-kKVA, 230-Volt A.C., at £100. 

Nunn Ford V8 Petrol, 27-kKVA, 230-Volt/410-Volt 
at £150. 

Lister Diesel, 15-kVA, 230-Volt A.C., at £175. 

Chore Horse Battery Charging Sets, at £12 10s. 

Tangye 10-kVA, 230-Volt, at £125. 


COMPRESSORS: 


Air Pumps TS20, Lister or Dorman engined, 157 cu. ft. at 
100lb. p.s.i., Trailer-mounted, equal to new, at £450; 
or Austin Lorry-mounted, at £475. 

Briggs Stratton, 124 cu. ft., at £60. 


MISCELLANEOUS ITEMS: 


900 x 16 and 10.50 x 16 Wheels, Tyres and Tubes, at £8 10s. 
each. 

600 x 16, at £4 10s. each. 

10.50 x 13 Tyres, at £12 10s. each. 

14.00 x 20 Tyres, at £35 each. 

P.S.P. Steel Matting in 10ft. lengths, at £32 per ton=£l 
per length. 

Large quantity of Fire Hose, 2in., 3in. and 4in., complete 
with Couplings, from ls. per foot. 

Roller Conveyor, 8ft. lengths (new), £3 15s. 

5-gallon Jerry Cans, at 9s. each. 

2-gallon Petrol Tins at 6s. each. 

Road Gritters (Trailer Type), new, at £12 10s. each. 

1lft. 6in. Snow Ploughs, from £35 each. 

Steel Tow Ropes, 20ft., at 30s. each. 

Manilla Ropes, at 15s. each. 


MARINE ENGINES: 
Perkins, Dorman, Coventry Victor, Chrysler, Scripp-Ford V8. 


Please send for Lists. 


S. T. BELTON (TRACTORS) LTD., TOWER ROAD, BOSTON, LINCOLNSHIRE. 


Telephone: Boston 2590/2690. 
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*“BLOKFORK” 


A new lifting device designed to facilitate 
mechanical handling of standard 12” x 12” 
““Phorpres’’ Hollow Clay Floor Blocks of 


all sizes from 4” to 10” deep. 


An average load can be transferred from the lorry 


direct to upper floors ready for use in under 30 minutes. 


The ‘‘Blokfork” has the full approval of 
the London Brick Company Ltd., makers of 
the blocks, and is manufactured under 
licence from the D.S.LR. 


Already in use and approved by the leading 


Civil Engineering Contractors. 








“BEAM CLAMP” 


(Patent applied for) 


A new adjustable Beam Clamp combining light weight, exceptional strength, and reasonable price. 


Spigots fitted for use with up to three rows * No loose parts to get lost 
of props 
2k Takes the place of both lightweight and 
* Provides infinite adjustment from 5” to 2’ 9” heavyweight types 
2k Adjustment and final clamping carried out 3K Recently tested and adopted by leading 
without use of tools Civil Engineering Contractors 


AUDAX - CENTRAL AVENUE - WEST MOLESEY - SURREY ~- Telephone: Molesey 607! (5 lines) 
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Stemas NEW REPLACEMENT 
eo PARTS for the 


CATERPILLAR following types of 
RUSTON-BUCYRUS | Plant:— | 
INTERNATIONAL | 


Also :— 

Standard chains, repair links, etc. for other makes of 
excavators. 

All parts are ACCURATE REPLACEMENTS of the 
original components and are GUARANTEED against 
defective workmanship. | 


























ENQUIRIES additional to above are INVITED. — q 
STEMAS (STEEL, MARINE &:SALVAGE) LTD. | | | 


MITO17i_ 2LANGDALE PARADE, MITCHAM, SURREY 





When the job is 


EARTH MOVING 





SITE PREPARATION 


Write to: 




























Wilmslow | 
PLANT HIRE CO. LTD. | 


BLUE BELL CORNER, MANCHESTER ROAD, WILMSLOW, 
CHESHIRE. Telephone : 3421 & 3542 


CONTRACTORS’ PLANT SPECIALISTS: 
EXCAVATORS, TRACTORS WITH DOZERS AND SCRAPERS 
TRAXCAVATORS, CRANES, COMPRESSORS, DUMPERS 





FLEXIBLE 


CONSTRUCTION 












ON THE Al 
COLSTERWORTH 
DIVERSION 


Consisting of :- 


(A) THREE 4” LAYERS OF AQUABOND WET MixX 


(B) 23” LAYER OF 14” TARRED SLAG BASECOURSE 
(BSS 802) 


(C) 1” LAYER OF BITUMINOUS SLAG WEARING COURSE 
(BSS 1621) 


Supplied and laid by 


HEU UAL AD A NAME SYNONYMOUS 
WITH ROAD DEVELOPMENT 


and Sons Limited Bawacemcts 





DRONFIELD , DERBYSHIRE . Telephone: 2204 


| WHITLOCK 


EXCAVATORS 
SDT ES 
a ae 


Ah us tor 2 demonstration 






€ssex Cistribyt 
A SCC eta 
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Cs 


BRENTWOOD ‘ESSEX Tel: 2116 5 ine: 


ere ne NE Nhe 


AGENT AUTHORITY 


Kesteven County Council. 
County Surveyor 

R. R. Dalton, Esq., 
B.Sc., M.inst.Mun.E., 
A.M.1.Struct.E., M.R.S.H. 


Sole Manufacturers 
of:- 


Prestphalt 
Prescophalt 
Prestseal 
Prestaseal 
Denseal 
Slagotas 
Limcophalt 
Fynamac 


Aquabond 


Haddon Foamed 
Slag Building Blocks 


Haddonstone 


PUBLIC WORKS 
CONTRACTING 
MACHINE & HAND 
LAID SURFACING 
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DESIGNERS OF CLUTCH 
AND POWER TRANSMISSIONS 


see Ferodo First 

for sintered metal 
cermet friction 

linings 


when duties beyond the 






scope of conventional friction 


materials are called for 


FERODO FIRST 
FOR LIGHT 
AND HEAVY DUTY 


FERODO LIMITED - CHAPEL-EN-LE-FRITH 
A Member of the Turner & Newall Organisation 





9/38 
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| 
| 
| 











DOW-MAG (rraxseorr) LTD, 


Will have available for hire, for 









A large and comprehensive hire with option to purchase, or 
fleet of plant, in first-class 
condition, supported by a 
field maintenance service 


second to none. Thus, your 


worries are over when you A JULES WEITZ G60 HV-A 
Hire from TOWER CRANE — 


ALLEN 
Our fleet comprises : Only eight months old — 
eo with extensions to give up to 


of all types. 
198’ under hook 











for sale at the end of February, 
























@ Michigan Shovels 


® Truck mounted 
Excavators 


@Dumpers @ Pumps 
@ Small Trenchers 
@ Compressors, etc. 








Duties of the G.60 range from: 





2 tons at 98’ 6’ radius 
to 
6 tons at 35’ 4” radius 






May we have YOUR enquires ? 


JOHN ALLEN & FORD @flim 
(Oxford) LTD. 

Long Lane, Littlemore, OXFORD 
Tel: 78241/2/3 

Wokingham Depot Tel: 2175/6/7 
















All enquiries to: 







18 Queen Street, Mayfair, Tallington, 
London, W.|. Stamford, Lincolnshire 
Mayfair 8511 Market Deeping 2301 







ALUMINIUM 
LAUNCHING 
TRUSSES 







Peer a 


Two aluminium launching trusses 
capable of handling beams up to 70 ft. 
long and 38 tons weight. 








Further particulars from: 

HIGGS aAnpD HILL LTD. 
SOUTH LAMBETH RD., LONDON, S.W.8 
REL 7688 
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With road safety a major consideration, this ?-mile stretch 
on the main Glasgow-Edinburgh road is now lit by 52 high- 
wattage Sodium lamps developed by Philips Electrical Ltd. 
The new system was largely the inspiration of 

Mr. Denis Colvin, City Lighting Engineer to the 

Glasgow Corporation, who co-ordinated the activities of 
Philips on lamps and gear, the Engineering & Lighting 
Equipment Co. Ltd. in their development of the new 
ELECO Golden Ray ‘280’, and of Messrs. Stewarts and 
Lioyds, who provided the special steel columns. In 
operation, it is no longer possible for confusion of 

light sources to be an accident hazard, and the reduction 
of the number of columns used reduces the number 

of possible collision points. 


PHILIPS ELECTRICAL LTD - Lamp & Lighting Group a 


Century House - Shaftesbury Avenue « London + W.C.2 


(LD3208a) 
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The new 


DORMAN 129 


SUPPLEMENT 


If you really study this fine compact and powerful 12 cylinder engine 
(latest member of a famous family) in the 700 H.P. range you’ll 
probably find the solution of that power unit problem of yours. 


Here is its specification: 
Twelve cylinders in 90° V. formation 
6%” bore x 6}” stroke—2392 cu. ins. 
Normally aspirated: 80” long, 49” 
wide, 48” high. 

Turbo-charged: 80” long. 51” wide. 
60” high. 

4cycle Direct Injection. Watercooled. 
Monobloc crankcase with separate 
heads for each cylinder. 

525 B.H.P. at 1800 r.p.m. one hour 
rating, normally aspirated. 

685 B.H.P. at 1800 r.p.m. one hour 
rating, turbo-charged. 


Maximum speed: 2,000 r.p.m. 


And here 

is its 
performance 
curve 





Construction details: 

Alloy steel crankshaft with induction 
hardened pins and journals. 

Thin wall, steel strip type, copper 
lead-lined bearings. 

Reciprocating assembly withdraws 
through cylinder bore. 

Wet liners with chrome hardened 
bores. 

Valves stellite faced and tipped. 
Detachable pre-finished valve seat 
inserts in high chromium iron. 
Twin element fuel filter, triple 
element full flow lubricating oil 
filter, with replaceable elements. 
Camshafts and fuel pumps driven by 


substantial helical gears from rear of 


engine. 
Thermostatic temperature control. 
Unified Screw Thread System. 


TORQUE (18.FT) 


nore} | 
_DEDUCT FROM GIVEN FIGURES FOR j 
L FAN OR SPECIAL ACCESSORY 
2 HIGH AMBIENT irEMP 





bee eR 
J pss.649 1958 | 


nent OS 
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| FORHIRE 


-THEAVY CONSTRUCTIONAL PLANT 


DERRICKS 


GRANES 


PILING 


BOILERS 
TRACTORS 
EXCAVATORS 
WINGHES 


ACCESSORIES 


40 tons—131ft. jib at 110ft, 
radius (20 tons at 128ft. 
radius, 16lft. jib). 


20 tons— 95ft. radius — 
125ft. jib. Jib extensions to 
140ft. Available Feb., 196], 


7 tons—75ft. radius—]20ft, 
jib. Available Feb., 196], 


All - Electric Stiff Legged 
Derricks. 


Mobile and Crawler up to 
45.tons capacity. 


Self - contained Steam 
Crawler Cranes, eminently 
suitable for piling opera- 
tions, capable of handling 
and driving 9B3 McKiernan- 
Terry hammer. 


Hammers — McKiernan- 
Terry No. 3. to _ 10B3, 
Delmag D12, D22. 


Extractors — Nos. 
120, HD10. 


20, 80, 


Extensive range. 


D8, D7, D4, etc. 


Up to 24 cu. yd. capacities. 


7-30 tons. Manual and 


Electric. 


Crowd Shovels for 38RB 


and Lima 802. 


Le Tourneau Crane — suit- 
able for D8 (towed unit), 


Hyster Crane—suitable for 


D7 or D8. 
Durogun Pneumatic Con- 
crete Placer. 


Hough Loading Shovel, 2 
cu. yd. capacity. 


(Ams 


The ‘Q’ range of DORMAN DIESELS has been designed and 
developed to meet the widest variety of industrial, automotive 
and rail traction applications (with special attention being 
paid to earth-moving installations). 


DORMAN DIESELS 


Telephone: STAFFORD 641(7 lines).London Office: 1 HAY HILL,W.1. Agents all over the world 


CIVIL ENGINEERING PLANT HIRE 


PLANT HIRE DEPT. 
Tel. MAIn (Oldham) 829! 
Telex. 66473 


G. DEW & COMPANY LIMITED 
MAIN ROAD 
OLDHAM 


W. H. DORMAN & CO. LTD., 
STAFFORD 


(Established 1870) 
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s Larrigas 





INSTANT PORTABLE 
LIGHT AND HEAT 





Ideal for all Maintenance Work, 
Engineering, Building & Decorating 


CARRIGAS is RIGHT ON THE JOB; no long hoses 
to hamper the workman, cause leakage, or waste gas. 
CARRIGAS containers (nominal content | Ib. of gas) can 
beslungon the belt or ladder, or even slipped in the pocket. 


CARRIGAS is completely portable and fully manoeuvr- 
able even for the most inaccessible corner. 


Instantly alight, with fingertip flame control from full 
pressure to a mere pilot flame, CARRIGAS cuts out 
wasted heat, saves running costs and workmen’s time. 
No pumping, no priming or pricking. 

Designed for use with T.G.A. equipment for paint- 
burning, plumbing, soldering, cooking, heating and 
lighting—this equipment enables you to pick the right 
flame for the right job. 
Nation-wide stockist service 
ensures adequate gas sup- 
plies, expendable or re- 
fillable, where you want it 
when you want it. 





The above two interchange- 
able attachments are for 
the same cylinder valve and con- 
tainer—this heating head can boil 
a pint of water in four minutes, or 
be used for melting waxes, bitumens, 
tars, etc., whilst the lighting attachment = 
produces a light output equivalent to an 80 Watt bulb. 






ee ee ee ee ee ee eee ee es ee ee 
Please send me fully illustrated literature and prices of the com- 
plete range of CARRIGAS and T.G.A. Blowlamp Equipment. 
NAME 


ADDRESS 


arc Carrigas Ltd., 26/7 Cockspur Street, London, S.W.1. cay 
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CHAMBERLAIN PLANT OFFER FOR HIRE A 
WIDE RANGE OF 
NEW EQUIPMENT 


The New Plant available includes : 






Smith MEI! Truck Crane 
Smith 21 Crawler Crane 







BK 50 Crawler Excavator 
JCB 4 Mobile Excavators) 
BTD 6 Drott Skid Shovels, % cu. yd. capacity 
KL 15, KL 44 and KL 66 Mobile Cranes 


2 Tool Mobile Compressors 















Case Loading Shovels of 12 cu. yd., 24 cu. yd. capacity 
Fork Lift Trucks of 4,000Ibs. and 6,000Ibs. capacity 










Illustration shows one of the excavators at work 
clearing rubble at a rate of 1,000 cubic yards per day. 


CHAMBERLAIN PLANT LTD. 
(One of the Chamberlain Group of Companies) 

CROWN WORKS - SOUTHBURY ROAD - ENFIELD 

MIDDLESEX . Telephone: HOWard 4994 










Jenbach Compressors Concrete Equipment 













PLANT HIRE 


PLANT SALES 





BRAY HL.23 HYDRALOADERS WITH SHERMAN TRENCHERS FOR SALE OR HIRE 


ROAD ROLLERS + VIBRATING ROLLERS « DUMPERS + COMPRESSORS 
DROTT SKID SHOVELS ¢ EXCAVATORS + BULLDOZERS ¢ LOADING 
SHOVELS AND TRENCHERS + CONCRETE MIXERS +¢ PUMPS 


H. RICHARDS & CQ. LTD 
Rodney Road, Newport, Mon. 


PHONE: NEWPORT 59732 
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DOUGLAS DUMPERS ON THE JOB 












The NEW DOUBLAS 








An outstanding addition to the range of earth-moving equipment, this 
robust, versatile, heavy duty truck has fully automatic transmission as 
standard, and power assisted steering. 

(above) The 22 ton Dump Truck in a Large Derbyshire Quarry, being 
loaded by a 5 yd. excavator. 

A special folder gives full details; write or phone any address below. 


Sole U.K. Distributors 
ALBION WORKS « SHEFFIELD 


THOS. W. WARD LTD | 1210" wons © suerrielt 


LONDON OFFICE: BRETTENHAM HOUSE * LANCASTER PLACE « STRAND « W.C.2. Telephone: Temple Bar 1515 


GLASGOW, Fore Street, Scotstoun. BRITON FERRY, Giants Wharf, Glam. 
Tel: 3166 


Also at: COVENTRY, Bayton Road, Exhall. 
Tel: Scotstoun 8083 
cP96 


Tel: Bedworth 2441/2 
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PEEL’S 


Sectional Buildings 
quickest up! 
longest up! 


a. oe ee aa 











MECHANICAL AND NON-MECHANICAL 


PLANT HIRE 













Warsop Power Tools 
Ltd, 





Model $7 Breaker 















LIGHTWEIGHT STAGINGS :: LADDERS :: STEPS 
SCAFFOLD BOARDS :: SURFACING MACHINES 
STEEL TUBES :: ALUMINIUM ALLOY TUBES: 

CONCRETE BREAKING HAMMERS :: PUMPS 
FLOOR SANDERS :: RAILWAY SLEEPERS 
VIBRATORY ROLLERS :: COMPRESSORS 
CONCRETE MIXERS :: SITE HUTS 
PAINT SPRAYERS :: TARPAULINS 
TRESTLES :: DANGER LAMPS 
TOWER LADDERS :: DUMPERS 
CRANES :: VIBRATORS 


Phone or write for details 


CAMPBELL-GRAY, LTD. 


68/70 PENGE ROAD, SOUTH NORWOOD, LONDON, S.E.25 
Tel.: SYD. 3131 (5 lines) 


Goctiona/ BYTE DINGS 


c= 






@ Easy to erect 
@ New timber throughout 

@ Extensive range of standard designs 
@ Individually designed if required 

@ Free delivery within 200 miles radius 







Send for PEEL'S comprehensive catalogue and 
price list, or ask for representative to call. 


H. PEEL LTD. 


(Dept. C.S.) Mearclough Works, Wakefield Road, 
Sowerby Bridge, Yorkshire. Telephone: Halifax 81211 








































The cracking of concrete rafts in 
the early stages of setting is always 
a problem. The concrete is at its 
weakest, and is contracting rapidly 
over a rough surface. Cracks are 
bound to form, unless friction 
between slab and base can be re- 
duced. The short answer is an 
interlay thin enough to transmit the 
load to the base and with enough 
“slip” to cut friction to a minimum. 





> British Cellophane Limited offer a remarkable new interlay, 
T h e Ss Oo i u t ion “Lubrithene”, which is only .003 inches thick and gives a 
coefficient of friction of less than 0.5 between raft and base. 
When the design does not warrant the use of such a high slip 
agent as ‘“Lubrithene’’, British Cellophane Limited can 
supply all grades of polythene for the same purpose. 
British Cellophane Limited have wide experience and special- 
ized knowledge, and offer a comprehensive technical service 
to all those interested in using interlays for concrete. For 
further information or advice, cut out this advertisement, 
write your name and address on it, and post it to: 


BRITISH CELLOPHANE LIMITED, Plastic Films Division, Henrietta House, 9 Henrietta Place, London,W.1 


“‘Lubrithene’’ is a registered trade mark of British Cellophane Limited and denotes their brand of 
concrete interlay. Its use in concrete raft construction is patented (U.K. Patent 816741). 
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FOR HIRE 


Iso 
Mobile Gullick Hydraulic 
ge ey a Concrete Bursters 
8 Stationary 
Z Diesel and Electric 
| Et eee 


CONTACT US FOR SERVICE 


CONTRACTORS SERVICES LTD 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 4081 
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SELECTED ITEMS FROM STOCK :— 


EXCAVATORS 

22RB, 14500 Series, 1952, fitted any one equipment 
33RB, No. 7791, fitted Dragline and Crowd Shovel 
Equipments. Recent overhaul. Complete with 
large quantity of Spares 

33RB, 19900 Series, Dragline Equipment. At 
present being overhauled 

54RB, 21800 Series, Face Shovel Equipment. 
Excellent condition 

33RB Crowd Shovel Equipment only. Overhauled 
33RB Dragline Jib and 14yd. Bucket 

19RB Skimmer Bucket. Excellent condition 


BATCHING PLANT 

20-ton Portasilo, new June, 1956, complete with 
Pullwey, aeration unit and batch counter. 
Repainted and in first-class condition 

14 cu. ft. Road Machines Twin Bucket Swing- 
Batcher. Checked over, shot-blasted and repainted 
S.G.M.E. Batching Plant, new 1958, consisting of: 
Two 14 cu. yd. Mixers with supporting structure, 
Hopper, Weighbatcher, two 56-ton Silos and 
Electric Elevators, two S.G.M.E. Vibro-Finishers, 
two S.G.M.E. Concrete Spreaders, one S.G.M.E. 
Vibro Joint Cutter. All in very good condition, 
having been used in one contract only. 


PUMPS 
2in. Sykes or Ransomes Centrifugal, J.A.P. Petrol 


Engines from 
3in. Johnson, Millar or Sykes Centrifugal and Lift 
and Force, Petrol Engines from 


3in. Sykes or Wickham Centrifugal and Lift and 
Force, Petter or Coventry Victor Diesel Engines 
from 
4in. Pegson Centrifugal, with Lister Diesel Engine. 
Very good condition. Choice of three 

4in. Sykes Diaphragm, with reconditioned Ruston 
Diesel Engine. Excellent order 

5in. Vacseal Centrifugal, with 400-440/3/50 
Motor. Capable of handling high proportion of 
sand and slurry 

6in. Sykes Centrifugal, with Ruston Diesel Engine. 
Very good condition. Choice of two 


TOWER CRANES 

Schwing KTK 42W Climbing Tower Crane, 
luffing jib, new 1959. Capacity 28cwt. at 100ft. 
to 55cwt. at 55ft. 

Schwing KTK 28W Climbing Tower Crane, 
luffing jib, new and unused except for demonstra- 
tion purposes. Capacity 28cwt. at 66ft. to 
55cwt. at 33ft. 

Jules Weitz G12 Saddle Jib Tower Crane, new 
1959, suitable for 22ft. radius rail track. Capacity 
l5cwt. at 52ft. 6in. to 50cwt. at 19ft. Excellent 
condition 

Buildmaster 150 Tower Crane, new 1953, suitable 
for 16ft. radius rail track. Capacity 20cwt. at 
59ft. to 50cwt. at 23ft. 

Pingon P20 Climbing Tower Crane, 82ft. jib, new 
Sept., 1958. Capacity 50cwt. at 33ft. to l6écwt. at 
82ft. Working in London. Excellent condition 
Pingon P40 Fixed Base Tower Crane, 82ft. jib, 
new April, 1958. Capacity 100cwt. at 33ft. to 


30cwt. at 82ft. Working in London. Excellent cond. 


Pingon P60 Rail-mounted Tower Crane, 99ft. Jib, 
new April, 1958, travelling gear purchased Jan., 
1960. Capacity 100cwt. at 48ft. to 40cwt. at 99ft. 
Working in London. First-class condition 
CONCRETE MIXERS 

5/34 Blaw Knox, Winget, Parker, Stothert and 
Pitt, Petrol Engines, steel or tyred wheels. First- 
class condition each 


£3,500 


£5,250 
£6,750 


£11,000 
£900 
£125 
£75 


£425 
£140 


£20 
£50 


£95 
£125 
£135 


£165 
£150 


£3,000 


£4,750 


£1,750 


£950 


£2,500 


£2,950 


£6,950 


£75 


GREENHAM EQUIPMENTS LTD. 


CLAYTON ROAD, RUISLIP ROAD, GREENFORD, MIDDLESEX 


ee Si 
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Applications are invited from men qualified to 
fill these positions: 





ENGINEERS 

Preferably qualified, for positions in London 
Head Office of the Civil Engineering Department. 
The work involves planning and design of 
schemes for a wide variety of types of Civil 
Engineering works. The positions will appeal to 
men aged 30-35 who have had site experience 
and who are now looking for a position at an 
established office. 


GENERAL FOREMAN 


This appointment, initially to our General Works 
Department in London, offers a young and 
| ambitious man the opportunity of developing 
progressively a career in building management. 
Craft apprenticeship, with other recognized 
qualifications in building, together with good 
site experience and the ability to accept increas- 
ing responsibility are essential requirements. 


CLERICAL 

Timekeepers and Site Clerks are required for 
Contracts in London and in other parts of the 
country. Applicants should have had experience 
in building or Civil Engineering. The positions 
are staff appointments and after a qualifying 
period include participation in bonus and 
pension schemes. 


Please address your application to: 


Personnel Manager (8.A. Section), 
HOLLAND & HANNEN AND CUBITTS LTD., 
1 QUEEN ANNE'S GATE, 
| LONDON, 8.W.1. 
Tel: WHitehall 3111 


If you are not yet sufficiently experienced for these vacancies but wish 
to have the opportunity to progress in the building industry, please 
write to our Personnel Department giving details of your career and 
stating your ambitions—we may be able to help you. 


Offices at EDINBURGH - GLASGOW : NEWCASTLE 
| LIVERPOOL - BRISTOL - TORONTO - MONTREAL - VANCOUVER 
WELLINGTON, N.Z. - PORT OF SPAIN, TRINIDAD - BEIRUT 
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WHAT DOES TOMORROW HOLD FOR YOU? 


Cubitt staff receive every encouragement to 
develop individual skills and ideas. Their efforts 
are backed by the up-to-the-minute outlook and 
worldwide resources that make Cubitts leaders 
in their sphere. 

Throughout this country and overseas, Cubitts 
work onimportant new ventures: factories, motor- 
ways, universities, power stations, harbours, 
public buildings. The present-day scale of Cubitt 
projects offers great opportunities to men of all 
construction fields and skills. 

Stability of employment is a major aim. This sets 
the right environment for personal progress, and 
also ensures that senior men have the support of 
vigorous and forward looking staff and workmen. 
Men with sound experience in the industry are 
invited to contact the Personnel Manager, Mr. 
E. E. Batty, to discuss present vacancies and 
future prospects in an organisation which offers 
a rewarding and secure future. 


SoU he 





HOLLAND & HANNEN AND CUBITTS LTD., 
1 QUEEN ANNE'S GATE, LONDON, S.W.1 
Tel: WHitehall 3111 






This seven-storey office block for BEA at London Airport forms yet another stage of 
this giant Engineering Base development constructed by Cubitts. This building is 
soundproofed and fully air-conditioned. 





At Dundee, Cubitts’ Scottish Company has built the City’s largest single-storey 
building, a seven-acre factory for the manufacture of refrigerators. Careful planning 
and work-study led to the completion of the factory ahead of schedule. 


In Bristol, where Cubitts have their South West Area Office, the Company is building 
a seven-storev prestige office block with a 180 ft. frontage and a total floor area of 
44,000 sq. ft. With a reinforced concrete frame on pile foundations, it is faced with 
Bath stone against a red brick background. 









SUPPLEMENT 


ENFIELD 


Qir Cooted. Diesel Mare ATX. 


ig t 4a 





THE CONTRACT JOURNAL 


ee 


mud, sludge and slurry in a hurry 


A perfect pumping partnership was formed when the Goodenough 2’, high 
capacity unit was coupled with an Enfield ‘350’ air cooled diesel engine. 


The Model 2D2 self-priming set is far from fastidious about its diet. 
It handles with equal facility clear water, viscous liquids, semi-solids, 


mild chemicals and screened sewage, at outputs up to 10,500 |.G.P.H. 


At 3,000 G.P.H. and 35 P.S.I. pressure, light spraying duties 
are also readily undertaken. 

One of the most attractive features of the Enfield power 
unit is its extremely thrifty use of fuel. In continuous 
operation it uses only about one quart each hour. 


Enfield air cooled diesel 
engines are recommended 
for many applications 
including :— 

GENERATING & COMPRES- 
SOR SETS; CONVEYORS & 
WINCHES ; LIGHT TRACT- 
ORS & FORK LIFT TRUCKS; 
BALERS; ROAD ROLLERS; 
SAWS, CULTIVATORS; 
DIGGERS & DUMPERS, ETC. 


H.P. TERMS AVAILABLE. 


ASK FOR SPECIFICATIONS 
OF THE ENFIELD RANGE 
OF AIR COOLED DIESELS. 


PUMP SET. 





KEYSTONE BUILDINGS 


are PREGISION built 


THEY ARE GUARANTEED AGAINST FAULTY MATERIAL AND WORKMANSHIP FOR A PERIOD OF TWO YEARS 





COAL BUNKERS 


PLUS CARRIAGE 


Battery garage. Prices on application. 


in reinforced concrete with 
hinged wooden lid. 


FROM THE DATE OF PURCHASE 


© Attractive appearance © Completely weatherproof ® Galvanised bolts and washers 


© Up-and-over or timber swing doors optional 


The new ‘Rockface’ Garages, Garden 
Sheds and All-Purpose Buildings in 
steel reinforced concrete. Fireproof, 
rotproof, no maintenance. Approved 
by local councils. Supplied in widths 
from 8’ to 16’ by any 
length. Easy terms 
available. 


Keystone Buildings, W. TIBBETTS & Soms Ltd., = 82 sarrorD ROAD, BLOXHAM, OXON. Tel; BLOXHAM 385 
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GOODENOUGH 202 
2” CENTRIFUGAL 


INDUSTRIAL ENGINES LTD., DEPT. C.j., REDDITCH, WORCS. 


© Attractive trade terms available © Negligible maintenance costs 


® Steel roof trusses and purlins covered with asbestos sheets ensure a 
strong and very easily fitted roof 


© Designed to house all modern cars and vans giving ample room 
to open car doors 
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SANPLANT 
on your WB 4 


@ DEMONSTRATIONS WILLINGLY ARRANGED 
















@ MACHINES FOR SALE AND FOR HIRE 
@ UNSURPASSED AFTER-SALES SERVICE 


@ MAY WE QUOTE YOU FOR YOUR 
PLANT REQUIREMENTS 


WEST ROAD 

SPONDON 
DERBY 

B veERBY 56315 


Distributors for 


DUMPERS, MIXERS, HOISTS, AIR COMPRESSORS, PUMPS and all Plant requirements. 


% After business hours the ANSAFONE SYSTEM will be pleased to take your messages—simply phone DERBY 56315 
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Greens Griffin” 
Regd. Trade Mark 
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Britain’s first road roller with torque converter 
GREENS Eddimatic roller 


Smooth. Flexible. Versatile... 


Never before has there been a heavy road roller which offers 
so much. Electric starting, torque converter for controlled 
travel in forward and reverse directions. Infinitely 

variable speed-range up to 5 m.p.h. Steel plate rolls of 
ballast pattern for variable pressures for surface rolling 

and consolidation. Roller with unique fuel storage system to 
ensure clean fuel and to eliminate wastage. Enclosed cabin, 
water tank and sprinklers, standard equipment. 

Two-tine scarifier, extra. 


GREENS Griffin Rollers 


OUR RANGE INCLUDES TRADITIONAL ROLLERS FROM 11 CWT. TO 13 TONS 


Thomas Green & Son Ltd., P.O. Box 45, North St., Leeds 2. Phone: Leeds 20357 (4 lines). Telegrams: Smithfield, Leeds, 
New Surrey Works, Southwark Street, London S.E.1 Phone: WATerloo 4301. Telegrams: New Surrey Works, London, 
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CONTRACTS 


7 Y BOROUGH 
C oan SOUTHEND-ON-SEA. 


OF 


Contractors interested in submitting a TENDER for 
ne CONSTRUCTION of a SURFACE WATER RELIEF 
t4wER in EASTERN ESPLANADE, in 21in. to 27in. 
> Concrete Pipes, and incidental works in connec- 
ion therewith, should submit their names, together 
tiot a deposit of £2, before 20th FBRUARY, 1961, 
the Borough Engineer and Surveyor, for inclusion 
= a list of contractors from whom Tenders will be 
On ited: The deposit will be refunded on receipt of a 
hona-fide Tender and/or the return of all loaned 
documey) Tenders, addressed to the undersigned and 
endorsed ‘‘ Eastern Esplanade—Surface Water Relief 
Sewer," are to be delivered to this Office by 3 p.m. 
on a date to be specified, and no Tender received 
thereafter will be considered. ; : 

No Tender will be received except in the special 
envelope provided, which shall not bear any name or 
mark indicating the sender. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 
ARCHIBALD GLEN, 
Town Clerk. 


(COUNTY BOROUGH OF BRIGHTON. 
WATER DEPARTMENT. 
LANSDOWNE ROAD MIDDLE SERVICE SCHEME. 
SIN. DIA. MAIN. 
SUPPLY OF SPUN-IRON PIPES, ETC. 


FIXED-PRICE TENDERS invited for the SUPPLY 
and DELIVERY of approx. 1,450 lin. yd. of Qin. dia. 
FLEXIBLE JOINTED SPUN-IRON PIPES and approx. 
10 tons of 9in., Gin. and 3in. dia. Special Castings 
and Fittings. 

Conditions of Contract, Schedule and Tender docu- 
ments from Waterworks Engineer, 12 Bond Street, 

n. 
a enclosed in plain sealed envelopes not 
bearing any name or mark indicating the sender, and 
endorsed ‘Supply of Pipes—-Lansdowne Road,"’ to 
be delivered to me before 1st MARCH, 1961. 


W. ©. DODD, 


Town Clerk. 
Town Hall, 
Brighton, 1. 
February, 1961. 


COUNTY BOROUGH OF NORTHAMPTON. 


TENDERS, returnable by 10th MARCH, 1961, are 
invited for the CONSTRUCTION of 2,37Syd. of 
15in.-33in. dia. CONCRETE PIPE SEWERS, together 
with BRICK MANHOLES and ancillary works. 

Particulars may be obtained from the Borough 
Enaineer, Guildhall on payment of £2 2s. deposit. 


Cc. E. VIVIAN ROWE, 
Town Clerk. 


BOROUGH OF ENFIELD. 
EDUCATION COMMITTEE. 


EXTENSION AND ALTERATIONS TO 
DURANTS SPECIAL SCHOOL, ENFIELD. 


Building contractors desirous of tendering for the 
ERECTION of an EXTENTION and ALTERATIONS 
to DURANTS SPECIAL SCHOOL, Enfield, should apply 
to the Borough Engineer and Surveyor, MR. H. 
DERYCK PEAKE, M.Sc.(Eng.), M.1.C.E., 7 Little Park 
Gardens, Enfield, by First Post, TUESDAY, 28th 
February, 1961. Bills of Quantities and Forms of 
Tender will be forwarded on or about the 3rd March, 
1961. 

All applications must be accompanied by a deposit 
of £2 2s., to be returned on receipt of a bona-fide 
Tender addressed to the undersigned and/or the return 
of all documents. 

Plans and Conditions of Contract may be inspected 
at the offices of the Borough Engineer as aforesaid 
on or after the 28th February, 1961, on Mondays 
to Fridays, between the hours of 9 a.m. and 12.30 p.m 

Tenders must reach the undersigned not later than 
Noon on TUESDAY, 21st March, 1961, and no Tender 


will be received except in a plain envelope, which 
must be sealed, and must bear the words ‘Tender 
for Extension and Alterations to Durants Special 


School, Enfield,"’ but shall not bear any name or mark 
indicating the sender. 

The Council _ do not bind themselves to accept the 
lowest or any Tender. 

Contractors tendering will be required to submit 
particulars of similar works which have been carried 


out by them 
CYRIL E. C. R. PLATTEN, 
Town Clerk 
Public Offices, 
Enfield, 
Middx 
ist February, 1961. 


BOROUGH OF 


WATFORD. 
MERIDEN ESTATE, WATFORD. 


TENDERS are invited for the ERECTION of 52 
TRADITIONAL HOUSES and 28 GARAGES on the 
Meriden Estate, Watford. 

Applications for documents, accompanied by a 
deposit of £3 3s., which will be returned on receipt 
of a bona-fide Tender not subsequently withdrawn, 
must be made to F. C. SAGE, Borough Engineer and 
Surveyor, Town Hall, Watford, not later than 2 p.m. 
on 27th FEBRUARY, 1961. 

Tenders must be delivered to the undersigned, on 
the official form, and enclosed in the envelope pro- 
vided, not later than 2 p.m. on WEDNESDAY, 22nd 
March, 1961. 

The Council does not 


bind itself to 
lowest or any Tender 


accept the 


GORDON H. HALL, 


Town Hall Town Clerk. 
a Watford. 
BOROUGH OF RUGBY. 


PROPOSED PADDLING POOL— 
RUGBY RECREATION GROUND. 


‘ The CORPORATION invite FIXED-PRICE TENDERS 
oad the CONSTRUCTION of a PADDLING POOL in 
einforced Concrete, with Brick Shelter and Pump 
Ouse, adjoining the Rugby Recreation Ground. 
ppills of Quantities and Form of Tender may be 
chained from the Borough Surveyor, Burford House, 
£2 Walk, Rugby, on payment of a deposit of 
fd S. which will be refunded on receipt of a bona- 
ide Tender and return of all documents. 
and ners are to be sealed in the envelope provided, 
R elivered to the undersigned at The Lawn, Newbold 
oad, Rugby, not later than Noon on MONDAY, 
6th March, 1961 
The Corporation do not 


undertake to accept the 
lowest or any Tender. 


T. L. DUFFY, 
Town Clerk. 
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COUNTY BOROUGH OF DEWSBURY. 


WAKEFIELD ROAD, A.638 (PART)— 
RECONSTRUCTION. 


FIXED-PRICE TENDERS are invited for the RE- 
CONSTRUCTION of approx. 6,600 sq. yd. of 
CARRIAGEWAY, average width 30ft., 2,700 sq. yd. 
of Flagged Footpath, 900 lin. yd. P.C. Concrete 
Fencing, and other ancillary works. 

The work will consist largely of Breaking-out the 
existing Concrete Carriageway of average thickness 
1S5in., to be crushed up and returned as Granular 


Base along with other sub-base treatments of a 
special nature. 
The road is an important route and is heavily 


used by both industrial and light traffic. The con- 
tractor will be required to keep the road open at 
all times during construction, and he will be required 
to complete the works within seven months. 

Plans and Conditions of Contract may be seen at, 
and Specification, Bills of Quantities and Forms of 
Tender obtained from, the Office of the Borough 
Engineer and Surveyor, Municipal Buildings, Halifax 
Road, Dewsbury, on payment of a deposit of Five 
Guineas which will be returned on receipt of a 
bona-fide Tender. 

Tenders, in 
‘* Tender for 
be delivered 


plain sealed envelopes endorsed 
Wakefield Road Reconstruction,”” must 
to me by Noon on THURSDAY, 9th 


March, 1961. 
A. NORMAN JONES, 
Town Clerk. 
Town Hall, 
Dewsbury. 
February, 1961. 
BOROUGH OF ROMSEYY. 


ROMSEY MAIN DRAINAGE, 


FIXED-PRICE TENDERS are invited from experi- 
enced contractors for the RECONSTRUCTION of 
ROMSEY SEWAGE DISPOSAL WORKS, together with 
the Laying of Relief and other Sewers. 

The sewer work will comprise the Laying of about 
seven miles of Gin. to 1Sin. dia. Pipes in Stoneware, 
Concrete and Spun-iron, together with the Construc- 
tion of Two Pumping Stations with Sin. and 15in. 
dia. Pumping Mains. 

At the Disposal Works there is to be provided 
Grit Channels; Balancing and Settlement Tanks; Six 
7O0ft. dia. Percolating Filters; Humus Tanks; Storm 
Tanks; Sludge Digestion Tanks with mechanical equip- 
ment; Sludge Beds; Pumping Station; Roads; Paths; 
Fences and other related works. Certain of the main 
structures are to be supported on Concrete Piles driven 
by a nominated sub-contractor. 

Copies of the Specification, Bills of Quantities and 
Form of Tender may be obtained on or after 27th 
February from the Offices of the Council's Consulting 
Engineers, MESSRS. LEMON AND BLIZARD, Telford 
House, Hulse Road, Southampton, upon payment of 
£10 by cheque made payable to the Romsey Corpora- 
tion, which sum wil be returned on receipt of a 
bona-fide Tender and return of all documents lent. 

Drawings may be seen at the Offices of the 
Engineers or at the Office of the Borough Surveyor at 
the Town Hall, Romsey. 

Tenders, addressed to the undersigned, must be 
received on or before MONDAY, 10th April, 1961 
(Noon). ; 

No Tender will be considered except in _a plain 
sealed envelope which may bear the word ‘“* Tender,” 
followed by the words ‘‘ Romsey Main Drainage," 
but shall not bear any name or mark indicating the 
sender. 

The Council does not bind 
lowest or any Tender received. 

K. C. E. HOLMES, 
Town Clerk. 


itself to accept the 


Town Halil, 
Romsey, Hants. a) 
URBAN DISTRICT OF BROWNHILLS. 


ENGINEER AND SURVEYOR’S DEPARTMENT. 
ANNUAL SUPPLIES. 


TENDERS are invited by the Urban District Council 
for the SUPPLY of the FOLLOWING MATERIALS 
and WORK for the year ending 31st March, 1962:— 

(1) Granite Chippings. 
(2) Tarred and Bituminous Granite. 
(3) Tarred and Bituminous Limestone. 
(4) Brick Hardcore. 
(S) Fine Cold Asphalt. 
(6) Tar Compound. 
(7) Portland Cement. 
(8) Sand and Washed Gravel. 
(9) Ashes and Red Shale. 
(10) Granite Concrete Kerbs, 
Edging. 
) Concrete Pipes, Guilies and Manholes. 
) Stoneware Pipes and Gullies. b 
) Supplying and Laying Macadam by Machine. 
) C.1. Manhole Covers and Frames 
) 
) 


Flags and Back 


C.!. Road Gully Grates ane Frames. 
Kerbing, Paving and inciden.al works (Labour 
only). 

(17) Ready Mixed Concrete. 

(18) Lorry Hire. 

Tender Forms may be obtained from_Mr. CHARLES 
H. HUNT, Engineer and Surveyor, Coombe House, 
Brownhills, near Walsall, Staffs.. and should be 
returned to him in a plain sealed envelope, endorsed 
“Tender for Annual Supplies,"’ to reach him not later 
than SATURDAY, 11th March, 1961. 

NORMAN WAINE, 
Clerk of the Council. 


OUSWN— 


Council Offices, 
Bro'vnhills, Staffs. 
wth February, 1961. 


BOWLAND RURAL DISTRICT COUNCIL. 
DELEGATED COUNTY ROADS. 


The District Council, acting as Agents for the West 
Riding County Council, invite TENDERS for the 
UNDERMENTIONED PLANT and MATERIALS for the 
12 months commencing 1st April, 1961:— 

(1) Surface Dressing by Pressure Tanker. 

(2) Hired Mechanical Haulage. 

(3) Hired Petrol and Diesel Rollers 

(4) Tarred and Bitumenised Macadam. 

(S) Dry Broken Stone. 

(6) Tar for Surface Dressing. 

(7) Bitumen for Surface Dressing. 

(8) Salt Glazed Earthenware Pipes and Street 
Gullies. 

(9) Concrete Pipes. 

(10) Concrete Kerbs. 

Forms of Tender and full particulars may be 
obtained from Mr. E. BERRY, Surveyor to the Council. 

Tenders, in plain sealed envelopes, endorsed 
‘Tenders for "and bearing no other mark of 
identification, must reach the undersigned not later 
than 12 Noon on SATURDAY, the 11th March, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tenaer. 

L. D. TELFORD, 


Clerk to the Council. 








32 Pimlico Road, 
Clitheroe, 
Lancashire 
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BUCKS. COUNTY COUNCIL. 


HIGHWAYS ACT, 1959.—THE CODE OF 1892. 
WENDOVER ROAD, BURNHAM. 


TENDERS are invited for the MAKING-UP of the 
ABOVE STREET. 

Specification, Form of Tender and Contract, and 
Bill of Quantities may be obtained from the County 
Surveyor, County Offices, Aylesbury. 

Applications must be accompanied by a remittance 
for £2. which will be refunded on receipt of a 
bona-fide Tender. 

Sealed Tenders must be delivered to the undersigned 
by MONDAY, 6th March, 1961, in the envelope 
provided, endorsed ‘' Private Street Works—-Wendover 
Road," but not bearing any name or mark indicating 
the sender. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

R. E. MILLARD, 


Clerk of the Bucks. County Council. 


County Hall, 

Aylesbruy. 
February, 1961. ; 
BUCKS. COUNTY~ COUNCIL. 


TENDER FOR ASPHALT SURFACING. 


TENDERS are invited for SUPPLYING and LAYING 
TWO COURSE and SINGLE COURSE ASPHALT SUR- 
FACING on the LONDON-HOLYHEAD TRUNK ROAD, 
A.S, at MODEL FARM, Little Brickhill, for a length 
of approx. 1,000yd. on a Carriageway 33ft. wide. 

Contract documents may be obtained from the 
County Surveyor, County Offices, Aylesbury, on pay- 
ment of a deposit of £2, returnable on receipt of a 
bona-fide Tender. 

Tenders must reach the undersigned by 10 a.m. 
on MONDAY, 13th March, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

R. E. MILLARD, 


Clerk of the Council. 
County Hall, 
Aylesbury. 
February, 1961. 


COUNTY BOROUGH OF DERBY. 
MAIN DRAINAGE. 


The CORPORATION invite TENDERS for the 
CONSTRUCTION of the FOLLOWING WORKS:— 
EASTERN INTERCEPTING SEWER—CONTRACT No. 3: 

82 lin. yd. of 90in. dia, Storm Water Culvert 
in tunnel. 

1,068 lin. yd. of Twin 69in. dia. Storm Water 
Culvert (strengthened pipes) at depths up 
to 14ft. Gin. to invert. 

13 lin. yd. of 63in. dia. Foul Sewer at depths 


up to 13ft. to invert. 

12 lin. yd. of 60in. dia. Storm Water Culvert 
at depths up to 16ft. 8in. to invert. 

37 lin. yd. of S7in. dia. Foul Sewer at depths 
up to 13ft. to invert. 

380 lin. yd. of Twin 5Stin. dia. Storm Water 


Culvert (strengthened pipes) at depths up 
to 15Sft.-to invert. 

64 lin. yd. of 48in. dia. Storm Water Culvert 
at depths up to Sft. 10in. to invert. 

229 lin. yd. of 4Sin. dia. Storm Water Culvert 
at depths up to 13ft. Gin. to invert. 

274 lin. yd. of 42in. dia. Foul Sewer at depths 
up to 12ft. Sin. to invert. 

241 lin. yd. of 42in. dia. Storm Water Culvert 
at depths up to 8ft. Gin. to invert. 

166 lin. yd. of 39in. dia. Foul Sewer at depths 
up to 21ft. 3in. to invert. 

295 lin. yd. of 36in. dia. Foul Sewer (strengthened 
pipes) at depths up to 13ft. 4in. to invert. 

1,232 lin. yd. of 36in. dia. Foul Sewer at depths 
up to 22ft. to invert. 

83 lin. yd. of 27in. dia. Foul Sewer at depths 
up to 13ft. Zin. to invert. 

279 lin. yd. of 21in. dia. Storm Water Culvert 
at depths up to 14ft. 7in. to invert. 

185 lin. yd. of 18in. dia. Foul Sewer at depths 
up to 11ft. 8in. to invert. 

226 lin. yd. of 18in. dia. Storm Water Culvert 
at depths up to 9ft. 7in. to invert. 

270 lin. yd. of 1Sin. dia. Foul Sewer at depths 
up to 9ft. to invert. 

49 lin. yd. of 12in. dia. Foul Sewer at depths 
up to 11ft. to invert. 

Together with appurtenant works. 

The Drawings, General Conditions, Specification, 
Bill of Quantities, Conditions of Tender and Form of 
Tender may be obtained from M. . FRANCIS, 
F.R.1.C.S., M.1.Mun.E., F.R.S.H., Borough Engineer and 
Surveyor, The Council House, Corporation Street, 
Derby, on payment of a deposit of £10 10s., which 
amount will be returned only upon the receipt of a 
bona-fide Tender, not subsequently withdrawn. 

Tenders are to be delivered, in plain sealed enve- 
lopes, and endorsed “Eastern Intercepting Sewer— 
Contract No. 3,"" to reach me by Noon on THURSDAY, 
6th April, 1961. 

The Council _do not bind themselves to accept the 
lowest or any Tender. 

N. S. FISHER, 


: Town Clerk. 
The Council House, 
Derby. 
February, 1961. 


BOROUGH OF BARKING. 


RECONSTRUCTION OF JENKINS LANE FROM 
HIGHBRIDGE ROAD TO THE RODING BRIDGE. 


TENDERS, returnable by 9 a.m., TUESDAY, 7th 
March, 1961, are invited for the REALIGNMENT and 
RECONSTRUCTION of the ABOVE ROAD with Hard- 
core Base and Two Course Bitumen Macadam 
Surfacing, 7,300 sq. yd. in extent, together with 
ancillary Drainage Works. 

Specification, Bills of Quantities and Form of Tender 
can be obtained on application to the Borough Engineer 
and Surveyor, Town Hall, Barking, Essex. 


E. R. FARR, 
Town Cierk. 


Town Hall, 
se siciiienien nenaennleht 
U RBAN DISTRICT COUNCIL OF 
FRINTON AND WALTON. 


COAST PROTECTION WQRKS—SOUTHCLIFF, 
WALTON-ON-THE-NAZE. 


TENDERS are invited for COAST PROTECTION 
WORKS .at Southcliff, Walton-on-the-Naze, comprising 
the Encasement of 1,420ft. of Sea Wall, Steel Sheet 
Piled Toe, 900ft. of Back Wall, together with Cliff 
Drainage. 

The Conditions of Contract, Specification, Form of 
Tender and Drawings, etc., and all other details may 
be obtained from the Council's Consulting Engineers, 
MESSRS. LEWIS AND DUVIVIER, 14 Howick Place, 
Westminster, London, S.W.1. Applications should 
be made by the 3rd MARCH, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 
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CONTRACTS 


STAFFORDSHIRE COUNTY COUNCIL. 


TENDERS are invited for the CONSTRUCTION of 
a SECOND CARRIAGEWAY for a distance of approx. 
1'2 miles on the EXETER-LEEDS TRUNK ROAD 
(Lichfleld—Burton-on-Trent), A.38, from Wychnor 
Farm to a point just south of Barton Turn. 

The work includes Fencing, Drainage, Kerbing and 
the Laying of Granular Sub-base, Cement-bound 
Macadam Base and Two Course Asphalt Surfacing. 

Copies of the Specifications and Bill of Quantities 
can be obtained from the undersigned on payment of 
a deposit of £5 which will be refunded on receipt of 
a bona-fide Tender or on return of the document 
before the closing date. 

Tenders, endorsed ‘* A.38—Wychnor to Barton," 
and bearing no indication of the name of the sender, 
should be received by the undersigned not later than 
10 a.m. on the 20th MARCH, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

T. H. EVANS, 


Clerk of the County Council. 
County Buildings, 
Stafford. 


BOROUGH OF WIDNES. 


BIRCHFIELD ROAD PRIVATE ENTERPRISE 
DEVELOPMENT ESTATE. 


ROADS AND SEWERS—SECOND PORTION. 


TENDERS are invited for the CONSTRUCTION of 
the ABOVE WORKS, comprising approx. 880 lin. yd. 
of 12in. and Qin. dia. Sewers, 1,500 lin. yd. of 
Concrete Kerb and Channel, 3,850 sq. yd. of Bitumen 
Macadam _ Surfacing on Gin. Lean-Mix Concrete 
Granular Base, together with various ancillary works. 

Forms of Tender, Specification and Bills of Quan- 
tities may be obtained from the Borough Engineer and 
Surveyor, Town Hall, Widnes, on payment of a deposit 
of £2 2s., refundable on receipt of a bona-fide Tender. 

Tenders, in the endorsed envelopes provided, to be 
delivered to the undersigned not later than 12 Noon 
on THURSDAY 9th March, 1961. 

FRANK HOWARTH, 
Town Clerk. 
Town Hall, 
Widnes. 
February, 1961. 


BOROUGH OF WIDNES. 


CONTRACT NO. 386. 
ROSSALL ROAD—PRIVATE STREET WORKS. 


TENDERS are invited for the ABOVE CONTRACT, 
comprising approx. 383 sq. yd. Precast Concrete 
Flagging, 170 lin. yd. Concrete Kerbs, 544 sq. yd. 
Carriageway consisting of 4in. Ashes, Gin. Lean-Mix 
Concrete, 2in. Tarmacadam, %4in. Cold Asphalt, Street 
Drainage, etc. 

Copies of Specification, Bill of Quantities and Form 
of Tender may be obtained from the Borough Engineer, 
Town Hall, Widnes, on payment of a deposit of 
£2 2s., refunded on receipt of a bona-fide Tender not 
subsequently withdrawn. 

Tenders, in the envelope’ provided, endorsed 
**Rossall Road—Private Street Works,” to the 
Borough Engineer not later than 12 Noon on 
MONDAY, 6th March, 1961. 

FRANK HOWARTH, 
Town Clerk. 
Town Hall, 
Widnes. 
February, 1961. 


‘THURROCK URBAN DISTRICT COUNCIL. 
ENGINEER AND SURVEYOR'S DEPARTMENT. 


CHADWELL ST. MARY HOUSING ESTATE— 
ROADS AND SEWERS—CONTRACT NO. 2. 


TENDERS are invited for the CONSTRUCTION of 
about 12,000 lin. yd. of SEWERS ranging from Qin. 
dia. to 36in. dia., and 28,000 sq. yd. of ROADS, 
together with incidental works. 

Copies of the Specification, Bill of Quantities and 
Form of Tender may be obtained from the Engineer 
and Surveyor, Council Offices, Whitehall Lane, Grays, 
Essex, cn payment of £2 2s. deposit which will be 
refunded on receipt of a bona-fide Tender. Drawings 
and General Conditions of Contract may be inspected 
at these offices during normal office hours. 

Tenders, accompanied with Specification, in a plain 
sealed envelope endorsed ‘*‘ Chadwell St. Mary Housing 
Estate—Roads and Sewers,"’ must be delivered to the 
undersigned by not later than 12 Noon, TUESDAY, 
7th March, 1961. 

The Council do not bind themselves to accept any 


Tender. 
A. E. POOLE, 
Council Offices, Clerk of the Council. 
Whitehall Lane, 
Grays, Essex. 
8th February, 1961. 


BASILDON DEVELOPMENT 
CORPORATION. 


ESTATES DEPARTMENT. 
DEMOLITION OF STANDING PROPERTIES. 


Applications are invited from _ established con- 
tractors willing to TENDER for the DEMOLITION 
of STANDING PROPERTIES which will be divided 
into different groups, depending on their construction, 
and TENDERS are required for each type. Firms 
competing must be able to provide adequate plant 
and eouipment necessary for the proper execution of 
the work, including vehicies suitable for work on 
unmade roads. 

The appointed contractor, who will be required to 
enter into formal contract and deposit a security with 
the Corporation, will be guaranteed continuous work 
for a period of six months, and must complete five 
demolitions per week. 

Applications for further particulars should be made 
in writing to the GENERAL MANAGER, Basildon 
Development Corporation, Gifford House, Basildon, 


Essex. 
28th FEBRUARY, 


Closing date for 
DEVELOPMENT 


1961, _ : : 
STEVENAGE 
CORPORATION. 
BUILDING CONTRACTS. 





applications: 





Applications are invited from building contractors 
who desire to have their names included in the 
Corporation's list of builders for 1961, from which 
selection can be made for tendering for works of 
value £50,000 or over, consisting mainly of houses, 
blocks of flats, shops and maisonnettes, and factories. 

Applications should be sent to the CHIEF 
ARCHITECT, Stevenage Development Corporation, 
Daneshill House, Danestrete, Stevenage, Herts., not 
later than MONDAY, 27th February, 1961, stating 
value of contract in which the contractor would be 
interested. 
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CONTRACTS 


FAST SUFFOLK COUNTY COUNCIL. 


HOLBROOK MODERN SCHOOL-—PROPOSED 
EXTENSIONS AND ALTERATIONS. 


The Council propose to invite FIRM-PRICE 
TENDERS from selected builders for the ERECTION 
of EXTENSIONS totalling some 10,600 sq. ft. floor 
area, plus some Alterations to the existing Building. 

Drawings, prepared under the direction of E. J. 
CUNDLIFFE, A.R.1.B.A., County Architect, can be 
seen at the County Hall, Ipswich, between 9 a.m. 
and S p.m. 

Building contractors wishing to tender should 
submit their names to the COUNTY ARCHITECT, 
County Hall, Ipswich, before the 6th MARCH, 1961. 
From the names submitted, a number of builders will 
be selected, and these will be furnished with Bills of 
Quantities, Drawings, etc., on or about the 13th 
March; builders not selected will be notified at the 
same time. 

Tenders are required by the 6th APRIL, 1961. 


BOROUGH OF REIGATE. 

TENDERS invited for WIDENING and RECON- 
STRUCTION of LONDON-BRIGHTON TRUNK ROAD, 
A.23, at REDHILL. 

Works comprise 6,800 sq. yd. R.C. Carriageway 
with Rolled Asphalt Surfacing; 3,500 sq. yd. Foot- 
ways; 1,000 lin. yd. Surface Water Sewers; Setting- 
back Boundaries, with Accommodation Works, and 
ancillary works. 

Apply Borough Surveyor for Contract documents, 
Plan inspection, etc. 

Sealed Tenders, in envelope provided, to the 
undersigned by SATURDAY, 11th March, 1961. 

The Council does not bind itself to accept the lowest 


or any Tender. 
HEBER DAVIES, 


t on Town Clerk. 
Reigate.’ 
cli see as 
BOROUGH OF REIGATE. 


14 DWELLINGS—WELTON FLOWER GARDENS 
(LAND ADJOINING SPEEDWELL HOUSE), 
LONDON ROAD, REDHILL. 


FIXED-PRICE TENDERS are invited for TWO PAIRS 
of THREE-BEDROOM HOUSES, One Block of Six 
3-storey, Two-bedroom Flats, and One Block of Four 
Old People’s Flatlets, based upon Bills of Quantities 
for Substructure and Site Works, subject to re- 
measurement as work proceeds, and upon lump sum 
for Superstructure of the Dwellings, based upon 
Specification and Detailed Plans. 

Form of Tender, Specification, Bills of Quantities 
and Plans obtainable from the Borough Engineer and 
Surveyor, Town Hall, Reigate, on payment of a deposit 
of £2 2s. refunded upon the submission of a bona-fide 
Tender or the return of all Plans and documents. 

Sealed Tenders, in the envelope provided and 
endorsed ‘‘ Tender for 14 Dwellings—Welton Flower 


Gardens, Redhill,"" must be returned to the under- 
signed not later than Noon on THURSDAY, 23rd 
March, 1961. 
(Signed) HEBER DAVIES, 
Town Clerk. 
Town Hail, 
Reigate. 


ee : 
E-XMOUTH URBAN DISTRICT COUNCIL. 
ERECTION OF 40 OLD PEOPLE'S BUNGALOWS. 


TENDERS are invited for the ERECTION of 40 
OLD PEOPLE'S BUNGALOWS, in the form of six 
pairs, and seven blocks of four, at NUTBROOK AND 
BURNSIDE SITE, WITHYCOMBE VILLAGE, Exmouth, 
the whole being let as one Contract. 

The Contract will be Fixed-price Lump Sum, and 
copies of the Drawings, documents and Form of 
Tender may be obtained from the Office of the 
Engineer and Surveyor, R. 3. HUMPHREYS, 
M.1.Mun.E£.,_ Town Hall, Exmouth, on receipt of a 
deposit of Two Guineas which will be refunded on 
receipt of a bona-fide Tender. 

Tenders, in a _ plain sealed envelope endorsed 
*“* Tender—40 Bungalows,’ must be received by the 
undersigned not later than Noon on MONDAY, the 
13th of March, 1961. 

The Council does not bind 
lowest or any Tender. 


R. S. BAGSHAW, 
Clerk and Solicitor. 


itself to accept the 


Town Hall, 
Exmouth. 


EXMOUTH “URBAN DISTRICT COUNCIL. 


ERECTION OF 14 HOUSES AND 15 GARAGES. 


TENDERS are invited for the ERECTION of 14 
SEMI-DETACHED HOUSES and 15 GARAGES at 
NUTBROOK AND BURNSIDE SITE, WITHYCOMBE 
VILLAGE, Exmouth, the whole being let as one 
Contract. 

The Contract will be Fixed-price Lump Sum, and 
copies of the Drawings, documents and Form of 
Tender may be obtained from the Office of the 
Engineer and Surveyor, R. J. HUMPHREYS, 
M.1.Mun.E., Town Hall, Exmouth, on receipt of a 
deposit of Two Guineas which will be refunded on 
receipt of a bona-fide Tender. 

Tenders, in a _ plain sealed envelope endorsed 
‘* Tender—Houses and Garages, Nutbrook and Burn- 
side,"" must be received by the undersigned not later 
than Noon on MONDAY, the 13th of March, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

R. S. BAGSHAW, 


Clerk and Solicitor. 
Town Hail, 
Exmouth 


URBAN - DISTRICT COUNCIL OF 
DENHOLME. 


ERECTION OF EIGHT HOMEVILLE FLATS AND 
11 GARAGES. 


FIXED-PRICE TENDERS are _ invited for the 
ERECTION of TWO PAIRS of FOUR FLATS and 11 
GARAGES in OLD ROAD, Denholme. 

Full details and Forms of Tender can be obtained 
from the Council's Surveyor on payment of £2 2s. 
deposit which will be refunded on submission of a 
bona-fide Tender. 

Tenders, in plain sealed envelopes endorsed 
“Tender for Eight Homeville Traditional Flats and 
Ancillary Works,"' must reach the undersigned not 
later than 14th MARCH, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


ARTHUR B. BERRY, 
Clerk of the Council. 
Council Offices, 
Denholme, 
Bradford, Yorks. 
14th February, 1961. 
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CONTRACTS 
COUNTY BOROUGH OF SWANSEA 
BOROUGH ENGINEER AND suRVEyoR's 


DEPARTMENT. 
CONSTRUCTION OF PRESTRE 
BRIDGE. > CONCRETE 








TENDERS are invited from experie 
for the CONSTRUCTION of a. PRESTRES@RGHt's 
REINFORCED CONCRETE BRIDGE on SECTION eo 
the EAST SIDE APPROACH ROAD A.48: 6 of 
Swansea, over the River Tawe. eee a 
e Bridge is to carry Dual Car 
Footways and to be built in two parts. The ays and 
will be constructed on the north side of an cuceet 
bridge and, when completed, traffic will be aati’ 
to it. The second part of the works consists na 
Demotition of the existing Steel Bridge oad the 
Construction of the second part. the 
he total overall width of the brid 
between railings, and the deck is made of threes ron. 


supported spans of post-tension rectan simply 
72tt., 76ft. and 72ft. long, stressed’ fomaitueerm® 
and transversely with strand cables. mony 


— supporting the deck are in reinf 
: utments are in stone-faced mass ¢ 
piers and abutments are to be taken down to _ 
rock which lies approx. 2Sft. below river bed le " 

Forms of Tender, Conditions of Contract Specinn’ 
tion, Bill of Quantities and necessary Drawings = 
be obtained, and the compiete set of Drawings 
inspected at ‘the Office of R. D. MOODY, AMICS® 
M.I.Mun.E., Borough Engineer and Surveyor, the 
Guildhall, Swansea, on depositing the sum of £S 
(Five Pounds). This deposit will be refunded on rece’ ; 
of a bona-fide Tender which is not subsequentiy 
withdrawn. Cheques should be made payable to the 
Swansea County Borough Council. e 

Tenders, on the prescribed Form of Tender, ; 
sealed envelopes bearing no name or mark indicating 
the sender, and endorsed ‘Tender for New Cur 
Bridge,’ must be delivered by hand or sent b 
Registered Post so as to reach the undersigned oa 
later than FRIDAY, the 7th of April, 1961, 

The Council does not bind itself to accept the 
lowest or any Tender. 


1ORWERTH J. WATKINS, 


orced concrete, 


The Guildhall, — 
Swansea. 
February, 1961. 
COUNTY BOROUGH OF DEWSBURY, 


MITCHELL LAITHES SEWAGE DISPOSAL works, 
(OSSETT SEWAGE.) 


TENDERS are invited for the CONSTRUCTION of 
MASS CONCRETE CHANNELS Ift. 3in. x 3ft. deep 
and of overall length 5S7 lin. yd.,_ incorporating 
Screen, Grit, Storm Water Overflow Chambers and 
Pipelines, together with ancillary works. 

Plans and Conditions of Contract may be seen at, 
and Specification, Bills of Quantities and Forms of 
Tender obtained from, the Office of the Borough 
Engineer and Surveyor, Municipal Buildings, Halifax 
Road, Dewsbury, on payment of a deposit of Two 
Guineas which will be returned on receipt of a bona- 
fide Tender. 

Tenders, in plain sealed envelopes endorsed 
‘* Tender—Ossett Sewage,"' must be delivered to me 
by Noon on MONDAY, 13th March, 1961. 


A. NORMAN JAMES, 


Town Clerk. 
Town Hall, 
Dewsbury. 
. 11th February, 1961. Se 
BOROUGH OF HARROW. 
CANTERBURY ROAD IMPROVEMENT. 


TENDERS are invited for ROADWORKS involving 
approx. 1,800 sq. yd. of Carriageway Widening in 
Lean-mix Concrete, 4,200 sq. yd. of Surfacing in 
Bitumen Macadam and Fine Cold Asphalt, and Kerbing, 
Footway and Drainage Works 

Drawings and Conditions of Contract may be 
inspected at the Office of, and a copy of the Form 
of Tender, Specification and Bills of Quantities 
obtained on application to, the Borough Engineer, at 
the Council Offices, 48 Uxbridge Road, Stanmore, 
Middlesex, on payment of Two Pounds by crossed 
cheque made payable to the Harrow Borough Council, 
returnable where a_ bona-fide Tender reaches me 
within the prescribed time. 

Tenders, on prescribed forms, enclosed in a plain 
envelope bearing no indication of the sender, and 
endorsed ‘* Tender—Canterbury Road Improvement,” 
to be delivered to my Office not later than 10 a.m. 
on TUESDAY, 14th March, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
D. H. PRITCHARD, 
Town Clerk. 
Council Offices, 
Harrow Weald Lodge, 
Harrow, Middx. fe} 


CITY OF BRADFORD 
SEWAGE DEPARTMENT. 
RECONSTRUCTION OF BIOLOGICAL FILTERS. 


TENDERS are invited for the work of RECON- 
STRUCTING about Six Acres of BIOLOGICAL FILTER 
BEDS at the CORPORATION'S ESHOLT SEWAGE 
WORKS. The Contract will include the Laying of 
Aeration Tiles over the Existing Concrete Floors and 
Placing of about 50,000 cu. yd. of Stone Filter 
Medium, together with Minor Constructional Works. 

Conditions of Contract, Specification and Form of 


Tender may be obtained from the Sewage Works 
Engineer and Manager, Esholt Hall, near Shipley, 
Yorkshire. 


Tenders must be returned to the undersigned not 
later than 9 a.m. on MONDAY, the 6th March, 1961. 
HENRY PATTEN, 
Town Clerk. 
Town Hall, 
Bradford, 1. 


CITY OF WORCESTER 
DINES GREEN FLOOD RELIEF SEWER. 


FIXED-RATE TENDERS are invited for the ABOVE 
WORKS, which comprise 670 lin. yd. of Precast 
Concrete Sewers from 18in. to 36in. dia., Manholes. 
and ancillary works. 4 

Documents obtainable from the City Engineer ani 
Surveyor, 22 Bridge Street, Worcester, upon payment 
of a Two Guinea deposit which will be returned on 
receipt of a bona-fide Tender. 

Tenders, in envelope provided, must be posted : 
reach the undersigned not later than THURSDAY, 
the 2nd March, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
BERTRAM WEBSTER, 
Town Clerk. 


The Guildhall, 
Worcester. 
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CONTRACTS 


AST SUFFOLK COUNTY COUNCIL. 
N-GREAT YARMOUTH TRUNK ROAD, A.12. 
WOODBRIDGE BY-PASS. 
CONTRACT NO. 32. 
invited for the RECONSTRUCTION 
a TaerexistinG, "WOODBRIDCE, BY-PASS._ 29570 


d and widened to 33ft., and short 
a constructed at 


LONDO! 





24ft. Carriageways 


j ions. i 
-_ Ceeriageway Foundation will consist of 
Crushed Concrete Sub-base and 8in. Lean Con- 
& Granular Base. The existing Carriageway will be 
crete ted with Base Course Asphalt. The whole of the 
reguiater iy area will be Surfaced with a 2'2in. thick 
Carriage se and a 1'2in. thick Wearing Course of 
Base cout Asphalt. The works include Site Clearance, 
Hot Ro rks. Drainage, and Footpath Construction. 
Earthwjuration of the Contract will be 12 months. 
fae documents may be obtained from the County 
xe r, County Hall, Ipswich, upon deposit of the 
Survey ‘610 which will be refunded on receipt of a 
eee fide Tender and the return of all documents. 
botenders sealed in the envelopes provided, must be 
aed by the Clerk of the County Council, County 
rect ipswich, not later than 10 a.m. on FRIDAY, 
: 1. 
4 man Go not bind themselves to accept the 
Li or any Tender, and such acceptance will be 
lower to approval by the Ministry of Transport 
sublec G. C. LIGHTFOOT, 
Clerk of the County Council. 


certain F 
The 


County ene 
Ipswich. 
Porebruary, 1961. 


“y >OLITAN BOROUGH 
METRO! Or isenwatt. 


ALT PAVING WORKS 
ASPHAESURFACING WORKS. 


are invited for the FOLLOWING to be 
ee eristing foundations or surface:— mt 
(a) Mastic Asphalt with Rock Non-skid Finish 


OF 


AND 


(B.S.S. 1447-1948)—Old Kent Road, 1,300 
. yd. approx. 

(b) wo” Course Hot Rolled Asphalt (B.S.S. 
594-1958)—Queens Road, 1,730 sq. yd. 
nec id Asphalt (B.S.S 1690-1950) 
Fine olc spha .S.S. - — 

- Various Roads in the Borough, 26,149 
sq. yd. approx. 

Contract "documents from BOROUGH ENGINEER 


SURVEYOR, Town Hall, Camberwell, S.E.5 
Salen date, 13th MARCH, 1961. 


BOROUGH OF DAGENHAM. 


HALBUTT LIBRARY, at AND OLD PEOPLE'S 


invited for the ERECTION of the 


ee ve of HALBUTT. STREET and 


ABOVE at the Junction 


ARNMEAD ROAD, Dagenham, in Two Buildings 
ane 135ft. x 7Oft. and 45ft. x 40ft. The Con- 
struction will be Steel-framed and Load-bearing 
Brickwork (Single-storey) 


Drawings and General Conditions of Contract may 
be inspected during normal office hours. 

Bills of Quantities are obtainable from the Borough 
Surveyor on payment of £2 2s., refundable on receipt 
of bona-fide Tender delivered to the Town Clerk by 
Noon, MONDAY, 20th March, 1961. 

The Council do not bind themselves to accept the 


any Tender. 
ee KEITH LAUDER, 
Town Clerk. 
Civic Centre, 
Dagenham 


BOROUGH OF KIDDERMINSTER. 


TRADITIONAL HOUSING PROGRAMME, 
TYPE “A"——CONTRACT 1. 


HABBERLEY. 


TENDERS are invited on a Fixed-price Basis for 
the ABOVE WORK, comprising the Construction of 
30 Dwellings and Siteworks thereto. 

Specification, Bills of Quantities and Form of Tender 
may be obtained from J. G. STEWART, M.I.C.E., 
M.Inst.Mun.E., M.1.W.E., Borough Engineer and Sur- 
veyor, 110 Mill Street, Kidderminster, and Conditions 
of Contract and Drawings may be inspected at the 
above Office on a payment of a deposit of £2 which 
is returnable on receipt of a bona-fide Tender not 
subsequently withdrawn. 

Tenders are to be delivered in the envelope provided, 


endorsed ‘'A.163/17/3,"" to reach the Town Clerk, 
Town Hall, Kidderminster, not later than 12 Noon, 
FRIDAY, 17th March, 1961. 
J. L. EVANS, 
Town Clerk. 


Town Hall, 
Kidderminster. 
14th February, 1961. 


ABRAM URBAN DISTRICT COUNCIL. 


RECONSTRUCTION OF TALBOT ROAD. 


TENDERS are invited for the RECONSTRUCTION 
of TALBOT ROAD, involving Kerbing, Flagging and 
Reinforced Concrete Carriageway. 


Bills of Quantities, Specifications and Forms of 
Tender may be obtained from the Engineer and 
Surveyor, J. W. FEARNHEAD, M.!.Mun.E., Council 


Offices, Abram, on deposit of £2 2s., which deposit 
will be refunded on receipt of a bona-fide Tender 
and return of documents. 

General Conditions of Contract and Drawings may 
be inspected in the above offices during normal 
working hours. 

Tenders, in a plain sealed envelope marked ‘‘Talbot 
Road," are to be delivered to the undersigned not 
later than 17th MARCH, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

C. HODGKINSON, 


; Clerk of the Council. 
Council Offices, 


Abram, 
Near Wigan. 
13th February, 1961. 


CORPORATION OF DUN LAOGHAIRE. 
PUBLIC LIGHTING—MARINE ROAD AND PARK. 


The Corporation hereby invites submission of 
detailed Schemes and TENDERS from competent elec- 
Pica contractors for the PROVISION of PUBLIC 
LIGHTING on MARINE ROAD and in PUBLIC PARK 
adjoining Haigh Terrace, Dun Laoghaire. 

General Specification of Reauirements may be 
obtained from the TOWN CLERK, Town Hall, Dun 
jaoghaire, Ireland, by whom Schemes and Tenders, 
Lioness envelopes endorsed ‘‘ Tenders for Public 
1 ting,”’ will_be received up to, but not later than, 
2 Noon on THURSDAY, 16th March, 1961. 


THE CONTRACT JOURNAL 


CONTRACTS 


BOROUGH OF _ ABERYSTWYTH. 
WORKS OF WATER SUPPLY. 


ADIT AT NANT-Y-MOCH AND REPLACEMENT TO 
WATER MAIN AT NANT LLYN. 


TENDERS are invited from contractors experienced 
in tunnelling and/or shaft sinking for the CON- 
STRUCTION of about 130 lin. yd. of 36in. diameter 
REINFORCED CONCRETE PIPELINE, mostly in head- 
ing; a 60in. diameter PRECAST CONCRETE-LINED 
SHAFT, approximately 90ft. deep, and _ incidental 
Works at NANT-Y-MOCH; and for the CONSTRUC- 
TION of about 150 lin. yd. of SPUN-IRON WATER 


MAIN, 8in. and Qin. in diameter, and _ incidental 
Works at NANT LLYN, in accordance with the 
Drawings, Specification and _ Bills of Quantities 


prepared by the Engineers, MESSRS. A. H. S. WATERS 
AND PARTNERS, of 25 Temple Row, Birmingham, 2. 

The Drawings may be seen at, and the General 
Conditions of Contract, Specification, Bills of Quantities 
and Form of Tender may be obtained from the offices 
of the undersigned, or of the Engineers, on or after 
the 2nd March, 1961, on payment of a deposit of 
Three Guineas, which will be refunded upon receipt 
of a bona-fide Tender and the return of all documents. 

Sealed Tenders, on the form supplied and in the 
endorsed envelope provided, are to be delivered to 


me at my office not later than Noon on the 17th 
MARCH, 1961. 


The Council does not 


undertake 
towest or any Tender. 


to accept the 
W. PHILIP DAVIES, 


Town Clerk. 
Town Hall, 


Aberystwyth, 
Cards. 
10th February, 1961. 


CITY OF BIRMINGHAM. 
TO PUBLIC WORKS CONTRACTORS. 


The Public Works Committee invite TENDERS, on 
a FIXED-PRICE BASIS, for MEASURE and VALUE 


CONTRACTS for:— 

(a) Lee Bank, Unit. Nos. 313, 314 and 315, 
Sewerage—the Construction of approximately 
1,100 lin. yd. of Stoneware and Concrete 
Pipe Foul and Surface Water Sewers from 
27in. diameter to Qin. diameter, together 
with incidental Works, between Bell Barn 
Road and Bath Row. 
(b) Nechells Green, Unit No. 22, Sewerage— 
the Construction of approximately 280 lin. 
yd. of 12in. and Qin. diameter Stoneware 
Pipe Foul Water Sewers, together with 
incidental Works, off Vauxhall Road, 
Nechells. 
Copies of the General Conditions (which include 
the Corporation's usual Fair Wages and Conditions 
of Labour Clause), Supplemental Conditions, Specifica- 
tions, Bills of Quantities and Forms of Tender, may 
oe ee ae “wen “ deposit of £2 2s. for 
ontract, at the office of SIR HERBERT 
J, MANZONI, City Engineer and Surveyor, Civic 
Centre, Birmingham, 1, to whom all cheques should 
be made payable. The deposits will be returned on 
receipt of bona-fide Tenders. Plans can be seen at 

Room M.39, Civic Centre, Birmingham, 1. 
Tenders, enclosed in the envelope provided for the 
purpose, must be sealed and delivered to the Town 


a A tear cSoom B.21), Council House, 
ingham, 1, not later than Noon on WEDNESDAY, 
1Sth March, 1961, when they will ; 


be opened. 
Tenders received after that time will be rejected. 


The Committee do not bind themselves to accept 
the lowest or any Tender. 
T. H. PARKINSON, 


Council House, Town Clerk. 


Birmingham, 1. 
22nd February, 1961. 


M.EXBOROUGH URBAN DISTRICT 
COUNCIL. 


CONTRACT FOR SUPPLIES. 


TENDERS are invited for the FOLLOWIN 
MATERIALS, delivered Mexborough, for the cou 
of 12 months ending 31st March, 1962:— 

Dry and Tarred Slag. 
Gravel, Sand, etc. 
Concrete Kerb, etc. 

Form of Tender may be obtained from the Surveyor, 
Council Offices, Adwick Road, Mexborough, on receipt 
of a stamved addressed envelope. 


No Tender will be received except in a plain sealed 
envelope, 





1 , “hich shall be endorsed “Tender for 
Materials, but shall not bear any name or mark 
indicating the sender. Sealed Tenders must be 


delivered at the office of the undersigned not later 
than 12 Noon on the 7th MARCH, 1961. 
The lowest or any Tender not necessarily 

accepted. 
S. H. E. CRANE, 


1 , 
Council Offices, Clerk of the Council. 


Adwick Road, 
Mexborough. 
13th February, 1961. 


‘THE URBAN DISTRICT COUNCIL OF 
HAVANT AND WATERLOO. 


The above Council invite FIXED-PRICE TENDER 
for the CONSTRUCTION of SEA DEFENCES at 
WESTERN BEACHLANDS, Hayling Island. 

The works comprise the Construction of five Timber 
Groynes 30ft. in length, with 6Oft. of Faggot Breast- 
work at the head of each groyne. 

Conditions of Contract and Drawings may be 
inspected at the Office of the Engineer and Surveyor, 
1 Park Road North, Havant, from whom Specifications. 





Bills of Quantities and Form of Tender may be 
obtained. 

No Tender will be received except in a plain sealed 
envelope which must bear the word “ Tender,” 


followed by the subject to which it relates, but shall 
not bear any name or mark indicating the sender. 
Tenders must be delivered to the CLERK OF THE 
COUNCIL, Town Hall, Havant, not later than 12 Noon 
on_THURSDAY, 16th March, 1961. 
The Council do not bind themselves to accept the 
lowest or any Tender. 


(CCHIGWELL URBAN DISTRICT COUNCIL. 
LAMBOURNE ROAD—PROPOSED SOIL SEWER. 


_ TENDERS are invited for approximately 800yd. of 
6in. STONEWARE SEWERS and 12 MANHOLES. 

Tender Form, Bill of Quantities and Specification 
on deposit of £2 2s., returnable after submission of 
bona-fide Tender not afterwards withdrawn and return 
of documents issued, may be obtained from the 


Engineer and Surveyor at the address below, where 
Drawings and Conditions of Contract may be 
inspected. Contract will be fixed price, providing for 


Fair Wages Clause and Bond. 
Tender, in plain envelope (provided), bearing no 
mark indicating sender, to CLERK OF THE COUNCIL, 


anne Offices, Loughton, Essex, by 22nd MARCH, 
The Council does not bind itself to accept the 


lowest or any Tender. 





SUPPLEMENT 987 
CONTRACTS 
COUNTY BOROUGH OF BOLTON. 
TENDERS invited for SUPPLY of UNIFORM 
SLOTS Se CHRUREIS, WELFARE and HEALTH 
DEPARTMENTS. 
Form of Tender, to be returned by Noon, 10th 


MARCH, obtainable from MEDICAL OFFICER OF 
HEALTH, Civic Centre, Bolton. 


COUNTY BOROUGH OF BOLTON. 


TENDERS are invited for the ASPHALT 
SURFACING of approximately 48,000 sq. yd. of 
CARRIAGEWAY. 

Tender documents may be obtained from the 
Borough Engineer and Surveyor, Town Hall, Bolton, 
to whom Tenders are to be delivered not later than 
10 a.m. on WEDNESDAY, 8th March, 1961. 


PHILIP S. RENNISON, 


: P ss Town Clerk. 
BOROUGH ~= OF _ MIDDLETON. 


PRIVATE STREET WORKS—BAKER STREET. 


TENDERS are invited for the MAKING-UP of the 
ABOVE STREET, comprising approximately 1,600 sq. 
yd. of Carriageway, Footways and Verges, together 
with Drainage Works. 

Plans and Sections may be inspected at, and copies 
of the Conditions of Contract, Specification, Bill of 
Quantities and Form of Tender, obtained from the 
office of the Borough Engineer and Surveyor, Town 
Hall, Middleton, near Manchester, on payment of a 
deposit of £2 2s., which will be returned on receipt 
of a bona-fide Tender not subsequently withdrawn. 

Tenders, endorsed oh 5 be pen arene — “ae 
delivered in plain sealed envelopes to u - 
signed not later than 12 Noon on WEDNESDAY, 
8th March, 1961. ’ 

' The Council Fo Gag bind themselves to accept the 
owest or any Tender. 
: F. JOHNSTON. 


Town Clerk. 
Town Hall, 
Middleton, 
Near Manchester. 
13th February, 1961. 


PONTYPRIDD URBAN DISTRICT 
COUNCIL. 


PRIVATE STREET IMPROVEMENT WORKS IN 
URBAN AREA. 


The Council invite FIXED-PRICE TENDERS for 
PRIVATE STREET IMPROVEMENT WORKS in the 
URBAN AREA, involving the Construction of approxi- 
mately 950 lin. yd. of Surface Water Drains of 6in. 
and Qin. diameter, together with Manholes and other 
appurtenant Works, 550 cu. yd. of Excavation, 3,150 
lin. yd. of Kerbing, 9,300 sq. yd. of Carriageway 
Surfacing in Tarmacadam, and 5,000 sq. yd. of 
Footway Surfacing in Tarmacadam and Flagged 
Paving. 

Pians and Conditions of Contract may be seen, and 
Specification, Bills of Quantities and Form of Tender 
obtained from the Engineer and Surveyor, Municipal 
Buildings, Pontypridd, on payment of a deposit of 
Two Guineas, which will be returned to the tenderer 
after the Council have entered into a Contract on the 
Tenders received, provided he shall have sent in a 
bona-fide Tender (and returned all documents supplied 
in connection therewith), and shall not have withdrawn 
same. 

Tenders, in addressed envelope provided for that 
purpose, sealed and endorsed ‘‘Private Street 
Improvement Works,"’ and bearing no mark indicating 
the sender, must be received by the undersigned not 
wer than Noon on FRIDAY, the 10th day of March, 
1 ‘ 

The Council do not bind themselves to accept the 
lowest or any Tender. 

BERNARD M. MURPHY, . 
Clerk of the Council. 
Municipal Buildings, 
Pontypridd, 
Glam. 
February, 1961. 


KINGSCLERE AND WHITCHURCH 
RURAL DISTRICT COUNCIL. 


TADLEY SEWERAGE. 
CONTRACT NO. 6. 


FIXED-PRICE TENDERS are invited from contractors 
experienced in this type of work for the CONSTRUC- 


TION of 5,570 lin. yd. of Gin., Sin. and_ 12in. 
diameter STONEWARE and CONCRETE SEWERS, 
MANHOLES, LATERAL DRAINS, PUMPING 


STATION, and 900 lin. yd. of Sin. diameter SPUN- 
IRON PUMPING MAIN. 7 

Tendering documents may be obtained on or after 
1st March from the Council's Consulting Engineers, 
MESSRS. LEMON AND BLIZARD, Telford House, 
Hulse Road, Southampton, upon payment of a deposit 
cheque, value £5 5Ss., made payable to the Council, 
which will be returned upon receipt of a bona-fide 
Tender and the return of all documents lent. 

Drawings may be inspected at the office of the 
Engineers or at the Council Offices, Kingsclere, 
between the hours of 9.30 a.m. and 5S p.m. 

Tenders, in plain’ sealed envelopes endorsed 
“Tadley Sewerage—Contract No. 6," must be 
delivered to the undersigned not later than Noon on 
MONDAY, 20th March, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

F. A. H. KEATES, 


Clerk to the Kingsclere and 
Whitchurch R.D.C. 
Council Offices, 
Kingsclere, 
Newbury, 
Berkshire. 
17th February, 1961. 


MALLING RURAL DISTRICT COUNCIL. 


ERECTION OF 18 THREE-STOREY FLATS AND 
PUBLIC CONVENIENCES, KING STREET, 
WEST MALLING. 


The Council invite FIXED-PRICE TENDERS for the 
ERECTION of the ABOVE. 

Conditions ~* Contract, Specification, Bills of 
Quantities and Form of Tender may be obtained 
and Surveyor to the Council, 


from the _ Engineer 

Council Offices, West Malling, upon payment of a 
deposit of Two Guineas, returnable upon receipt of 
a bona-fide Tender not subsequentiy withdrawn. 

The Drawings and General Conditions of Contract 
may be inspected at the office of the Engineer and 
Surveyor between the hours of 8.45 a.m. and 
5.20 p.m., Monday to Friday, 





inclusive. 


Sealed Tenders, in envelopes provided, must be 
delivered to the undersigned at the Council Offices. 
West Malling, by Noon on Wednesday, the 22nd 


MARCH, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

F. B. W. LINNITT, 
Clerk of the Council. 
Council Offices, 
West Malling, 
Kent. 





SUPPLEMENT 


988 


CONTRACTS 


FLINTSHIRE COUNTY 
HIGHWAYS DEPARTMENT. 


A.550 


COUNCIL 





IMPROVEMENT AT HOPE— 
PEDESTRIAN GUARD RAILS. 


TENDERS SUPPLY and DELIVERY of 
200 lin. yd. 3ft. Gin. high PEDESTRIAN GUARD 
RAILS with Mesh Filling, Galvanised throughout, 
ready for erection in four straight sections of 42, 
30, 84 and 44 lin. yd. 

Tenders, in plain sealed envelopes, marked ‘'27/2 
Guard Rails—Hope,"’ accompanied by detailed Draw- 
ings and a Specification of Rails and Infilling proposed, 


invited for 


together with a guarantee of delivery by not later 
than 27th March, 1961, to reach me by Noon, 
MONDAY, 27th February, 1961. 

W. HUGH JONES. 


Clerk of the County Council 
County Buildings, 
Mold 








B OROUGH OF PORT TALBOT. 
ANNUAL CONTRACTS, 1961-62. 
TENDERS are invited for CARRYING OUT the 


FOLLOWING WORK by Contract:— 
(a) Surfacing of Carriageways with Machine-laid 
Bituminous Macadam or Cold Asphalt. 
(b) Kerb and Pavement Laying. . 
(c) Surface Dressing of Carriageways 
(d) Retread of Roads. 

Contractors may tender for any, or all, the Con- 
tracts, and the necessary documents can be obtained 
from the Borough Engineer, Municipal Buildings, Port 
Talbot. 

Tenders must 
a plain sealed 
Contracts,"" before Noon, 

The Council does not 
lowest or any Tender. 


the undersigned, in 
envelope, endorsed “Highways 
20th MARCH, 1961. 

bind itself to accept the 


W. KING DAVIES, 
Town Clerk. 


be returned to 


Municipal Buildings, 
Port Talbot. 
13th February, 1961. 

BOROUGH OF UXBRIDGE. 
EXTERNAL PAINTING CONTRACTS. 
TENDERS are invited for the EXTERNAL PAINT- 

ING of HOUSES in the FOLLOWING GROUPS:— 
CONTRACT NO. 101— 72 Houses, Uxbridge. 
CONTRACT NO. 102—116 Houses, Uxbridge. 
CONTRACT NO. 103— 82 Houses, Cowley. 
CONTRACT NO. 104— 74 Houses, Ickenham. 
CONTRACT NO. 105—132 Houses, Hillingdon. 
CONTRACT NO. 106— 68 Houses, Hillingdon. 

Specification, Bills of Quantities and Form of Tender 
may be obtained from A. W. CAUDERY, M.R.S.H., 

A.|.Hsg., Housing Manager, 267 High Street. Uxbridge, 

Middlesex, on receipt of a deposit of £2 2s., to he 

returned on receipt of a bona-fide Tender. 
Tenders may be submitted for one or more Con- 
tracts and must be returned in the envelope provided 





endorsed ‘Tender for External Painting,’’ bearing 
no other mark or indication of the sender. 
Tenders msut reach the undersigned not later than 


Noon on SATURDAY, 18th March, 1961 
The Council do not bind themselves to accept the 


lowest or any Tender. 
E. RONALD WEST, 
Town Clerk. 
265 High Street, 
Uxbridge. 


BOROUGH OF PUDSEY. 
HIGHWAYS DEPARTMENT 
SUPPLY OF MATERIALS. 


TENDERS are invited for the SUPPLY and 
DELIVERY « the FOLLOWING MATERIALS for the 
year ending 31st March, 1962:— 

York Scone Flags and Kerbs. 
Concrete Flags and Kerbs. 
Bituminised and Tarred Limestone 
Granite Chippings. 

Sand and Gravel. 

Portland Cement. 

Scavenger Brooms. 

Particulars and Forms of Tender may be obtained 
on receipt of a stamped addressed envelope, from the 
Borough Surveyor, Town Hall, Pudsey. 

Applicants must state for what 
propose to tender. 

Tenders must be received by the 








materials they 


undersigned not 


later than 9 a.m. on SATURDAY, the 4th March. 
1961, in plain sealed envelopes which shall bear the 
words ‘‘Highways Materials,"’ but shall not bear any 


name or mark indicating the sender. 
The Corporation do not bind themselves to accept 
the lowest or any Tender. 


W. RICHARD CRUSE, 
Town Clerk. 








Town Hall, 
of Pudsey. oa 
URBA N DISTRICT COUNCIL OF 
ROYSTON. 
HOUSING IMPROVEMENTS. 
TENDERS are invited for the CARRYING OUT of 


IMPROVEMENT SCHEMES to 24 COUNCIL 
The work mainly consists of tne 
Bathrooms and Hot Water Supplies. 
Specification and Form of Tender may be obtained 


HOUSES. 
installation of 


from, and General Conditions of Contract inspectea 
at, the Office of the Housing Manager, Town Hall 
Royston, Herts. 

Tenders, in plain sealed envelopes endorsed 
** Improvements to Council Houses,’' must be received 
by the undersigned not later than 12 Noon on 
FRIDAY, 10th March, 1961. 

D. J. WALKER, 
Clerk of the Council. 

Town Hall, 

Royston, Herts. 


14th February, 1961. 
WIGSTON URBAN DISTRICT COUNCIL. 


TENDERS are invited for the LAYING of approx. 
305 lin. yd. of 42in. CONCRETE PIPES in a Ditch 
at the REFUSE TIP, MAGNA ROAD, South Wigston. 

Form of Tender, Specification and Bills of Quan- 
tities may be obtained from the Engineer and Surveyor 
at the address below on payment of a deposit of 
> bam = is —— os receipt of a bona-fide 

nder. eques to em i 
Urban District Council. on oe ee 

Tenders to be returned to the undersigned, in the 
envelope provided, not later than 12 Noon on the 


21st MARCH, 1961. 
W. H. GUNNING, 
lerk of 
Council Offices, erk of the Council. 
Station Road, 
Wigston, Leics 
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CONTRACTS 


BOROUGH OF WIMBLEDON. 


PAINTING OF STREET eo STANDARDS 
ETC. 





TENDERS are invited for the PAINTING of approx 
the FOLLOWING: 
151 25ft. Standards. 
607 1Sit. Standards. 
75 Miscellaneous Brackets and Fittings. 
Apply BOROUGH SURVEYOR, Town Hall, Wimbie- 
don, S.W.19, by 8th MARCH, 1961, for Tender 
documents. Two Guineas deposit, refundable on receipt 
of a bona-fide Tender or return of documents. 


BOROUGH OF WIMBLEDON. 


SURFACE DRESSING OF ROADS-—1961. 


TENDERS are invited for the SUPPLY and 
APPLICATION of CUT-BACK BITUMEN, and the 
APPLICATION of COVERING MATERIALS in connec 
ticn with the Surface Dressing of Roads (approx 
90,000 sq. yd.) within the Borough of Wimbledon 
for the year commencing 1st April, 1961. 

Specification and Form of Tender, which must be 
returned by Noon on 13th MARCH, 1961, may be 
obtained upon application to the BOROUGH ENGINEER 





AND SURVEYOR, Town Hall, Wimbledon, S.W.19. 
ctr OF WORCESTER. 
TOLLADINE ROAD IMPROVEMENT 


(WINDERMERE DRIVE TO SHAP DRIVE.) 


FIXED-RATE TENDERS are invited for the ABOVE 
WORKS, which comprise Widening, Total Reconstruc 
tion and Drainage for a length of 390 lin. yd. of 





40ft. wide road. 
Documents obtainable from the City Engineer and 
Surveyor, 22 Bridge Street, Worcester, upon payment 


of a Two Guinea deposit which will be returned on 
receipt of a bona-fide Tender. 

Tenders, in envelope provided, to be posted to 
reach the undersigned not later than WEONESDAY, 
the 8th March, 1961. 


The Council do not bind themselves to 
lowest or any Tender. 
BERTRAM WEBSTER, 


accept the 


Guildhall, Town Clerk. 
Worcester. 
WILLENHALL URBAN _ DISTRICT 
COUNCIL. 


BENTLEY LANE CEMETERY—STAGE I. 


SITE PREPARATION. 


TENDERS are invited for the CONSTRUCTION of 
the ABOVE WORKS, which comprise Site Levelling, 
Drainage, Construction of Roads and_ Footpaths, 
Fencing and Seeding. The area of the site is 6's acres 

Tender documents may be _ obtained from the 
Engineer and Surveyor, Town Halli, Willenhall, upon 
payment of a deposit of £2 2s. which will be re- 
funded upon receipt of a bona-fide Tender not 
subsequently withdrawn, or the return of the docu- 
ments. Plans and Sections may be inspected at the 
Office of the Engineer and Surveyor during office hours. 

Completed Tenders must be received by the under- 
signed not later than 9.30 a.m. on MONDAY, 6th 
March, 1961. 

The Council does not 
lowest or any Tender. 


bind itself to accept the 


JOHN R. RIDING, 
Clerk of the Council. 
Town Hall, 
Willenhall, Staffs. 


LEXDEN AND WINSTREE 
RURAL DISTRICT COUNCIL. 


FORDHAM SEWERAGE AND SEWAGE DISPOSAL. 


FIXED-PRICE TENDERS are invited from experi- 


enced civil engineering contractors for the 
CONSTRUCTION of approx. 6,750yd. of Gin. and 
Qin. dia. CONCRETE and GLAZED STONEWARE 
PIPE SEWERS, together with Manholes, Pumping 
Station, 313yd. of 4in. dia. Asbestos-cement_ Rising 
Main, and Extensions to an existing Sewage Disposal 


Works comprising Balancing/Detritus Tank, Settlement 
Tank, Bacteria! Filter Bed, Humus Tank, Sludge 
Drying Beds and Site Pumping Station. 

Plans, Specification and Bills of Quantities may be 
seen at the Offices of the Council's Consulting 
Engineers, MESSRS. ELLIOTT AND BROWN, Char- 
tered Civil Engineers, Stanicy House, Pelham Road 
Nottingham, and copies of the Tender documents may 
be obtained from them on deposit of Five Guineas 
(by cheque payable to the Lexden and Winstree 


R.D.C.) which will be refunded on receipt of a 
bona-fide Tender not afterwards withdrawn, and the 
return of all documents loaned to the contractor. 


Tenders, endorsed *‘ Fordham Sewerage and Sewage 
Disposal,"" to be delivered to the undersigned not 
later than 12 Noon on TUESDAY, 11th April, 1961. 

The lowest or any Tender will not necessarily be 
accepted, and the work will be subject to the final 
approval of the Ministry of Housing and Local 
Government after submission of an estimate based on 
the provisionally accepted Tender. 

D. S. MITCHELL, 
Clerk of the Council. 

Rebow Chambers, 

Sir Isaac's Walk, 
Colchester. 
22nd February, 1961. 


LOUTH RURAL DISTRICT COUNCIL. 


LEGBOURNE AND LITTLE CAWTHORPE 
SEWERAGE SCHEME. 


CONTRACT NO. 2—EJECTOR PLANT. 


TENDERS are_ invited for the SUPPLY and 
ERECTION at LEGBO'-RNE, Lincolnshire, of DUPLI- 
CATE SEWAGE EJECTORS each capable of delivering 
100 gallons per minute, cogether with Electric Motors, 
Starters and Ac’ 2-sories. 


Ejector ma’,.facturers wishing to tender should 
apply for the documents to che Council's Consulting 
Engineers, JOHN 4H. HAISTE AND PARTNERS, 


Belmont House, 20 Wood cane, Headingley, Leeds, 6, 
enclosing a deposit cheque value Three Guineas made 
Payable to the Louth R.D.C., such deposit to be 
refunded upon receipt of a tcona-fide Tender and the 
return of all the documents. 

Tenders, enclosed in an envelope bearing no indica 
tion of the name of the sender, and endorsed 
“‘ Legbourne and Little Cawthorpe Sewerage Scheme— 
Ejector Plant,’’ are to be submitted to the undersigned 
not later than 12 Noon on the 12th MARCH, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender they may receive. 
c G. A, PITT, 
lerk to the . 
Council Offices, auscne 
Cannon Street, 
Louth. 
17th February, 1961. 
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CONTRACTS 
FAST SUFFOLK COUNTY COUNCIL 
TENDERS are invited fo th 
FURNITURE for VARIOUS PRIMARY schociy ° 
Schedules, Specifications and Tender Form ;. 
able trom the Chief Education Officer, Eq § Obtain. 


ucation Office 


by the CLEeR 
i K 


bind themselves to accept the 


Rope Walk, Ipsw:ch. 
Completed Tenders to be received 
OF THE COUNCIL, County Hall, 
than First Post on 8th MARCH, 
The Council do not 
lowest or any Tender 


NORTHUMBERLAND 


COttuny 
COUNC'L 0 U N T Y 


COUNTY SURVEYOR'S DEPARTMENT 


REPAIRS BY GUNITING 10 VAR’OUS BRIDGES 


TENDERS are invited for the 
and REPAIR BY PRESSURE SPRAYING wth Y caer 
MORTAR to DEFECTIVE PARIS of 28 Reinnen’ 
Concrete and Encased Girder Bridges in the Cant’ 
of Northumberland Ounty 

Form of Tender, Specification and Bill of 
may be had on application to the County 
Phoenix House, Queen Street, Newcastle upon 
envelopes to be endorsed ‘ Application for 
Forms.” 

Tenders, in a plain sealed envelo : 
any name or mark indicating the senders enmerina 
** Tender for Repairs to Bridges—9 a.m., 12th worsed 


Quantitie; 
Surveyor 
Tyne, 1 

Tender 


1961,"" and addressed to the Clerk of th 

Council, County Hall, Newcastle upon Tynes yoounty 

be delivered by this time and date. » Ty Must 
E. P. HARVEY, 


Clerk of the County Council 


HADLEIGH URBAN DISTRICT COUNCIL 


WATER SUPPLY—MAINLAYING. 


The Council invites TENDERS on . 
Basis for the CONSTRUCTION of about — onlles 
of 7in., Gin., Sin., 4in. and 3in. dia. ASBEST Ds. 


CEMENT MAINS, 
thereto. 

The Conditions of Contract, Specificati Q 
Quantities and Form of Tender may be eutnione at 
the Council's Eno'neers, MESSRS. LEMON AND 
BLIZARD, SQ Tuston Street, Westminster, Londo 
S.W.1, upon payment of Five Guineas by che * 
made payable to the Hadleigh Urban District Councit 
which deposit will be returned on receipt of a bor, 
— Tender not subsequent.y withdrawn. ~ 

rawings may be inspected at th i R 
or at the Office of the Council's ian Pe 

The completed Form of Tender and supportin 
priced Bills of Quantities are to be delivered to the 
undersigned, in a plain sealed envelope endorsed 


together with all works incidental 


“Tender for Water Mains,’’ not later th on 
THURSDAY, 23rd March, 19€1. - eee ® 
he Council does not bind itself t h 
lowest or any Tender. i aon 
H. R. WOOLVETT, 
Clerk of th 
Council Offices, 2 
Toppesfield Hall 
Hadleigh, 


Ipswich, Suffolk. 


THE MACHYNLLETH URBAN DISTRICT 
COUNCIL. 


PROPOSED CAR PARK, 


The above Council invite FIXED-PRICE TENDERS for 
the CONSTRUCTION of a SHORT ACCESS ROAD to 
site of proposed car park, including the Demolition and 
Clearance of Buildings, and Spreading and Levelling 
of Resultant Material on Car Park Site. 

Plans and Specifications will be forwarded on pay- 
ment of £2 2s. which will be returned on receipt of 
bona-fide Tender and the return of al! documents. 

Tenders must be delivered in a plain sealed envelope 
marked ‘‘ Car Park,’ so as to reach me, the under 
signed, on or before the 18th MARCH, 1961. 

No guarantee is given that the lowest or any Tender 
will be accepted 

E. P. HUMPHREYS, 
and Chief Financial Officer, 

Machynileth U.D.C. 


Clerk 
Cambrian House, 
Machynileth 
< 15th February, 1961 7 2 ake sia 
DAVENTRY RURAL DISTRICT COUNCE 
PARISHES VER 





OF EVERDON AND WELTON. 


SEWERAGE AND SEWAGE DISPOSAL. 
TENDERS are invited from experienced contractors 
for the LAYING of ahout 6,000yd. of SEWER, mainly 
12in., 9in. and Gin. Ga., tne Laying of Drain Connec 
tions, the Reinstatement of Roads, and the Constructior 
of Sewage Disposai Works at Everdon and at Welton 





Northants. 
Drawings may be seen at the Offices of the 
Council's Consulting Engineers, MESSRS. PICK 


EVERARC, KEAY AND GIMSON, 6 Millstone Lane, 
Leicester, from whom a copy of the Specification and 


Bill of Quantities may be obtained on payment of 2 
deposit ot Five Guineas which will be refunded on 
receipt ot a bcna-fide Tender and return to the 


Engineers of documents supplied. 
Tenders, on the tocse form and in the envelope 
provided, are to be delivered to the undersigned not 


later than 10 o'clock in the Forenoon of MONDAY, 
the 27th March, 1961. 
The Council do not bind themselves to accept the 


lowest or any Terder. 
G. B. SAINT, 
Clerk to the Council. 
Council Offices, 
Church Walk, 
Daventry. Northants. 


MANCHESTER CORPORATION 
WATERWORKS. 


TENDERS invited for the FOLLOWING: 
SPECIFICATION Mo. 100—Reconditioning by 
Cleaning and Cement Mortar Lining in situ 
of approx 5'4 miles of Water Main (10in.- 
30:n dia.), 

Tender Forms (returnable by 10 a.m., 6th MARCH 
1961) and Specifications, etc., obtainable from. the 
SECRETARY, Waterworks Offices, Town = Hall 
Manchester, 2. 


FYLDE W 


HODDER WORKS. 





ATER BOARD. 


TENDERS are invited tor the SUPPLY. and 
DELIVERY of TWO CHLORINATORS, TWO ELEC: 
TRICALLY DRIVEN FUMPS, and ancillary equipment. 


Further pariiculars and Tender documents from 
ENGINEER, Fylde Wate: Board, Sefton Street, 
Blackpool. 

Tenders must he veceived not later than 9th 
MARCH, 1961 
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CONTRACTS 


RADNORSHIRE COUNTY COUNCIL. 
are invited for ERECTION of RURAL 
sclince BLOCK at THE SECONDARY SCHOOL, 
a od documents may be obtained from R. J. A 
ILSON ND MACMILLAN, Chartered Architects 
: Surveyors, 4a St. Peter's Street, Hereford (on 
= ent of a deposit of £2 2s. which will be re- 
paviaple on receipt of a_bena-fide Tender, Cheques 
a be payable to the Radnorshire County Council 
“and Co."') 
and cree er wil be considered unless sent in a 
aled envelope addressed to the undersigned, 
aring the words ‘Tenders for Erection of Rural 
be nce Block at The Secondary School, Knighton,"’ but 
Sevold of any name or mark_ indicating the sender, 
a delivered not later than 13th MARCH, 1961. 
The Council does not bind itself to accept the 


any Tender 
lowest oF M. W. COLE 
Chief Education Officer 


plain se 


ounty Hall, 
. Llandrindod Wells, 
Radnorshire. : 
14th February, 1961. 


COUNTY BOROUGH O1 
BARROW-IN-FURNESS. 





WATER DEPARTMENT 
CTION OF 9M.-GALLON REINFORCED 
oman CONCRETE RESERVOIR 

TENDERS are invited from contractors having 
experience in such work for the CONSTRUCTION of 
the ABOVE RESERVOIR at THORNCLIFFE ROAD, 
Barrow-in-Furness. 

Contractors when submitting their Tender should 
indicate works of a similar nature that they have 
executed in recent years. 

Conditions of Contract, Specification, Bills of Quan- 
tities and Drawings may be obtained from MESSRS 
BRITISH REINFORCED CONCRETE ENGINEERING 
CO., LTD., at Hepworth Chambers, Church Street, 
Liverpool, marked for the attention of the ‘Drawing 
Ofice Head,” upon payment of £10 10s., returnable 
on submission of a bona-fide Tender and the return 
of all Contract documents to the undersigned not 
later than 12 Noon on TUESDAY, the 28th March 


1961. . 
LAWRENCE ALLEN, 
Town Clerk 
COUNTY BOROUGH OF 


BARROW-IN-FURNESS 


MARKETS AND PARKS COMMITTEE 


CREMATORIUM 





TENDERS are invited for the ERECTION of the 
ABOVE BUILDING which is to be erected in the 
BOROUGH CEMETERY, Devonshire Road. 

Form of Tender and Specified Bill of Quantities 
may be obtained at the Offices of the Borough 
Engineer and Survevor, !. N. FLITCROFT, A.M.1.C.E 
Town Hall, Barrow-in-Furness, where also Plans of 
the said works may be inspected. 

Application for Tender documents must be accom 
panied by a deposit of £2 2s. which is returnable 
on rece'pt of a bona-fide Tender or on return of all 
documents within seven days of their receipt by the 
contractor. 

Sealed Tenders, endorsed ‘‘Crematorium,"’ are to 
be delivered to the Ofire of the undersigned not later 
than 12 Noon on MONDAY, 13th March, 1961 

The Corporation does not undertake to accept the 
lowest or any Tender. 

LAWRENCE ALLEN, 


Town Clerk. 
Town Hail, 
iL Barrow-in-Furness rn 
HUNTING DON RURAL DISTRICT 


COUNCIL 


SAWTRY SEWERAGE. 
STORM OVERFLOW AND STORMWATER SEWER 


TENDERS on a Fixed-price Basis, are invited from 
Suitably experienced contractors for the LAYING of 
approx. 200yd. of 12in. dia. CONCRETE SEWER, 
the Construction of a Storm Overflow Chamber and 
Manholes. 

Drawings may be seen at the Office of the Council's 
Consulting Engineers, PICK, EVERARD, KEAY AND 
GIMSON, 6 Milistone Lane, Leicester, from whom the 
Specification and Bill of Quantities may be obtained 
on payment of a deposit of Two Guineas which will 
be returned on receipt of a bona-fide Tender and all 
documents supplied. 

Tenders, on the loose form and in the envelope 
provided, are to be delivered to the undersigned not 
red than 10 a.m. on WEDNESDAY, 22nd March, 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Ww. MIDWOOD, 
Clerk of the Council. 

Council Offices, 

Montagu House, 


Huntingdon. 
__16th February, 1961. 
ASHBOURNE RURAL DISTRICT 
COUNCIL. 
FENNY BENTLEY SEWERAGE AND SEWAGE 
DISPOSAL. 


FIXED-PRICE TENDERS are invited from experi- 
enced civil engineering contractors for the CONSTRUC- 
TION of approx. 310yd. of 6in. dia. SEWERS, toaether 
with Manholes and a small Sewage Disposal Works 
comprising Settlement Tank, Circular Bacterial Filter 
Bed, Humus Tank, Sludge Drying Beds, Access Road, 
and other appurtenant works. 

Plans, Specifications and Bills of Quantities may be 
seen at the Offices of the Council's Consulting 
Engineers, MESSRS. ELLIOTT AND BROWN, Char- 
tered Civil Engineers, Stanley House, Pelham Road, 
Nottingham, and copies of the Tender documents may 
be obtained from them on deposit of Five Guineas 
(by cheque payable to the Ashbourne R.D.C.) which 
will be refunded on receipt of a bona-fide Tender not 
Subsequently withdrawn, and the return of all 
documents loaned to the contractor. 

Tenders, endorsed ‘‘ Fenny Bentley Sewerage and 
Sewage Disposal,"’ to be delivered in a plain sealed 
envelope to the undersigned not later than TUESDAY, 
the 28th March, 1961. 

The lowest or any Tender will not necessarily be 
accepted, and the work will be subject to final 
approval of the Ministry of Housing and Local 
Government after submission of an estimate based on 
the provisionally accepted Tender. 


F. H. THOMAS, 


Clerk of the Council 
Compton Othces 


Ashbourne. Derbys 
17th February, 1961. 


THE CONTRACT JOURNAL 


CONTRACTS 
COUNTY COUNCIL. 
HIGHWAYS ACT, 1959. 


SALOP 


HAZELWELLS LANE, HIGHLEY. 


TENDERS are invited for MAKING-UP HAZEL- 
WELLS LANE, Highley (420 lin. yd.). 

Forms of Tender and other documents may be 
obtained from the County Surveyor, Shirehall, Shrews- 
bury, on payment of a deposit of Two Guineas which 
will be returned on receipt of a bona-fide Tender and 
documents. 

Tenders to be received by the undersigned not later 
than 27th MARCH, 1961. 

G. C. GODBER, 


Clerk of the County Council. 
Shirehall, x 


7 Shrewsbury. ae 
BOROUGH OF BILSTON. 
ELECTRIC STREET LIGHTING. 


TENDERS are _ invited for the SUPPLY and 
ERECTION on VARIOUS ROADS of 280 60-W 
SODIUM (GROUP ‘“B") LAMPS on 15ft Concrete 
Columns. 

The Specification, Bills of Quantities and Form of 
Tender may be obtained on application to the Borough 
Engineer, Municipal Buildings, Hall Street, Bilston, 
Staffs., accompanied by a deposit of Two Guineas 
which will be refunded on receipt of a bona-fide 
Tender not subsequently withdrawn. 

Tenders, in plain sealed envelopes endorsed 
Electric Street Lighting,"’ must be delivered to the 
undersigned not later than 12 Noon on FRIDAY, 
the 7th April, 1961. 

The Council are not bound to accept the lowest or 
any Tender. 








A. M. WILLIAMS, 


Town Clerk. 
Town Hall, 


Bilston, Staffs. 
February, 1961. 


BOROUGH OF MARGATE. 
PRIVATE STREET WORKS. 


FIXED-PRICE TENDERS are invited from civil 
engineering contractors experienced in this class of 
work for the MAKING-UP of THE COURTS, Margate, 
and CARLTON RISE, Westgate-on-Sea, under the 
Highways Act, 1959 

Plans and Conditions of Contract may be seen 
during usual office hours, and Specifications and Bills 
of Quantities obtained from the Borough Engineer, 
38 Grosvenor Place, Margate. 

Tenders, in plain sealed envelopes endorsed as 
directed, must be delivered to the undersignd not 
later than 12 o'clock Noon on SATURDAY, 18th 
March, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

T. F. SIDNELL, 


Town Clerk. 
Town Clerk's Office, 
40 Grosvenor Place, 
Margate. 


BOROUGH OF STRATFORD-UPON-AVON. 


6IN. DIA. WATER MAIN—BISHOPTON LANE 
AND KING'S LANE. 


TENDERS are invited from experienced contractors 
for PROVIDING and LAYING approx. 3,650yd. of 
Gin. dia. CLASS **C'' ASBESTOS-CEMENT WATER 
MAIN, together with all necessary Valves, Fittings, 
Chambers, etc 

Copies of the Specification, Bills of Quantities and 
Form of Tender may be obtained from the undersigned 
upon payment of Two Guineas, which will be refunded 
on _ receipt of a bona-fide Tender 

Tenders, in plain sealed envelopes endorsed 
* Tender for Water Main—Bishopton Lane and King's 
Lane,"’ must be delivered to the Town Clerk, Municipal 
Offices, Rother Street, Stratford-upon-Avon, not later 
than 9 a.m. on WEDNESDAY, 15th March, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

P. C. SMART, M.1.C.E., M.I.Mun.€., 
Borough Engineer and Surveyor. 
Municipal Offices, 
Stratford-upon-Avon. 


ML AND COUNTY 
NEWCASTLE UPON TYNE. 

PROPOSED BATHS ESTABLISHMENT—-MONTAGU 

ESTATE, KENTON, NEWCASTLE UPON TYNE. 

The ESTATE AND PROPERTY COMMITTEE of the 
CORPORATION are prepared to receive TENDERS for 
the ERECTION of a BATHS ESTABLISHMENT at the 
MONTAGU ESTATE, Kenton, Newcastle upon Tyne. 

Bills of Quantities and Form of Tender may be 
obtained on application in writing, together with a 
deposit of £5 5s. (returnable on receipt of a bona- 
fide Tender), not later than 24th MARCH, 1961, to 
MESSRS. CACKETT, BURNS DICK AND MAC- 
KELLAR, Chartered Architects, 21 Ellison Place, 
Newcastle upon Tyne, 1, where Plans and Conditions 
of Contract may be seen. 

Sealed Tenders must reach the undersigned not later 
than 10 a.m. on 15th MAY, 1961. No Tender will 
be accepted unless received in a plain sealed envelope 
bearing the words ‘Tender for Montagu Baths 
Establishment."' The envelope must not bear any name 
or mark indicating the sender. 

The Committee do not bind themselves to accept 


the lowest or any Tender. 
JOHN ATKINSON, 
Town Clerk. 


OF 


Town Hall, 
Newcastle upon Tyne, 1 
17th February, 1961 


WELLS-NEXT-THE-SEA 
URBAN DISTRICT COUNCIL. 


COUNCIL HOUSE IMPROVEMENTS. 


TENDERS are invited for ALTERATIONS and 
IMPROVEMENTS in 62 PRE-WAR HOUSES at Wells- 
next-the-Sea, Norfolk. 

Specifications, Plans and Form of Tender may be 
obtained from the Architect, W. A. J. SPEAR, 
L.R.1.B.A., 36 Cattle Market Street, Norwich, NOR 
27B, on payment of a deposit of £2 2s. which will 
be refunded on receipt of a bona-fide Tender not 
subsequently withdrawn. 

Tenders, in the envelope’ provided, must be 
delivered to the undersigned not later than 12 Noon 
on MONDAY, 27th March, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender 

W. W. POINTER, 
Clerk of the Council. 

Counc! Offices, 

Mill Road, 
Wells-next-the Sea 
Norfolk 


SUPPLEMENT 989 
CONTRACTS 
BAST SUFFOLK COUNTY COUNCIL. 


TENDERS are invited for the SUPPLY of a 5-ton 
B.M.C. DIESEL CHASSIS fitted with an Eagle Vacuum 
Cesspit Emptier, capacity of tank 1,000 gallons 
approx. 

Further details and Form of Tender obtainable 
from the Chief Education Officer, Education Office, 
Rope Walk, Ipswich. 

Completed Tenders to be forwarded to the CLERK 
OF THE COUNCIL, County Hall, Ipswich, in_ plain 
sealed envelopes endorsed ‘‘ Tender for Cesspit 
Emptier Vehicle,’ to reach him not later than First 
Post on 10th MARCH, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


COUNTY BOROUGH OF IPSWICH. 
CENTRAL LIBRARY. 


TENDERS are invited for ALTERATIONS and 
EXTENSIONS to the ABOVE LIBRARY in NORTH- 
GATE STREET, Ipswich. 

The work consists of Minor Internal Alterations, 
Redecorations, and the Erection of a New Book Stack 
at the rear of the premises. 

Contractors wishing to tender should apply to the 
Borough Surveyor, 19 Tower Street, Ipswich, enclosing 
a deposit of £2 2s. which will be refunded upon 
receipt of a bona-fide Tender and return of the 
documents. 

Drawings can be inspected at the above Office, 
and Bills of Quantities, Conditions of Contract and 
Form of Tender will be available on or about the 
13th March, 1961. 

Tenders, in plain sealed envelopes bearing the 
words ‘Tender for Alterations—Central Library,” 
but with no name or mark to indicate the sender, 
must be received by me not later than 12 Noon cn 
Sth APRIL, 1961. 

The Council does not bind itself to arcept the 
lowest or any Tender. 

J. C. NELSON, 








¥ aia Town Clerk. 
ipewich.” 
February, 1961. a or 
COUNTY BOROUGH OF HALIFAX. 


PRINCESS MARY HIGH SCHOOL. 
HEATING INSTALLATION. 


Contractors wishing to TENDER for the PROPOSED 
HEATING INSTALLATION at the ABOVE-NAMED 
SCHOOL, the contract value of which is likely to be 
in excess of £5,000, are invited to submit their names 
to the BOROUGH ENGINEER, Crossley Street, Halifax, 
not later than 2nd MARCH, 1961. 

The Corporation reserves the right to invite all, 
or a selected list of firms, to submit Tenders, but 
does not undertake to accept the lowest or any Tender, 
nor will be respons ble for the time or expense 
involved in the preparation for Tender. 


BOROUGH OF HARROW. 

TENDERS are invited for the RECONSTRUCTION 
and WIDENING of approx. 6,500 sq. yd. of 
CARRIAGEWAY, together with the Construction of 
approx. 2,700 sq. yd. of New Bituminous Footways, 
approx. 732 lin. yd. of Surface Water Sewers, and 
ancillary works. 

Drawings and Conditions of Contract may be 
inspected at the Office of, and a copy of the Form 
of Tender, Specification and Bills of Quantities 
obtained on application to, the Borough Engineer, at 
the Council Offices, 48 Uxbridge Road, Stanmore, 
Middlesex, on payment of Two Pounds by crossed 
cheque made payable to the Harrow Borough Council, 
returnable where a bona-fide Tender reaches me 
within the prescribed time. 

Tenders, on prescribed forms, enclosed in a plain 
envelope bearing no _ indication of the sender and 
endorsed ‘‘ Tender—Uxbridge Road !mprovement— 
Elm Park Road to Waxwell Lane, Pinner,"’ to be 
delivered to my Office not later than 10 a.m. on 14th 
MARCH, 1961. 

The Council do not bind themselves to accept the 


lowest of any Tender. 
D. H. PRITCHARD, 
Town Clerk. 
Council Offices, 
Harrow Weald Lodge, 
Harrow, Middx. 


BOROUGH OF HARROW. 


TENDERS are invited for the RECONSTRUCTION 
of a CULVERT at MOSS LANE, Pinner. 

The work comprises Breaking-out the Existing Brick 
Culvert and Replacing with a Reinforced Concrete Box 
Culvert approx. S6ft. long and of internal dimensions 
6ft. Gin. x Sft. 

Drawings and Conditions of Contract may be 
inspected at the Office of, and a copy of the Form 
of Tender, Specification and Bills of Quantities 
obtained on application to, the Borough Engineer, at 
the Council Offices, 48 Uxbridge Road, Stanmore, 
Middlesex, on payment of Two Pounds by crossed 
cheque made payable to the Harrow Borough Council, 
returnable where a _ bona-fide Tender reaches me 
within the prescribed time. 

Tenders, on prescribed forms, enclosed in a plain 
envelope bearing no_ indication of the sender and 
endorsed ‘‘ Tender—Reconstruction of Culvert, Moss 
Lane, Pinner,’’ to be delivered to my Office not later 
than 10 a.m. on TUESDAY, 14th March, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
D. H. PRITCHARD, 


Town Clerk. 
Council Offices, 
Harrow Weald Lodge, 
Harrow, Middx. . E . 
BOROUGH OF ECCLES. 


TENDERS are invited, returnable not later than 
10 am. on MONDAY, 20th March, 1961, for 
SURFACE DRESSING with HOT TAR and CHIPPINGS 
to VARIOUS STREETS in the Borough, a total area 
of approx. 38,625 sq. yd. 

Generali Conditions, Description, Specification and 
Form of Tender may be obtained from the Borough 
Engineer and Surveyor, Town Hall Annexe, Irwell 
Place, Eccles. . 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

NORMAN MITCHELL, 
Town Clerk. 
Town Hall, 
Eccles. 
February, 1961. ss 


FFLINTSHIRE EDUCATION COMMITTEE. 


TENDERS are invited for the SUPPLY and 
DELIVERY of a NUMBER of NESTS OF LOCKERS. 

Full details of Tender, to be submitted by 5th 
MARCH, 1961, on application to the DIRECTOR OF 
EDUCATION, County Education Offices, Mold 








990 SUPPLEMENT 


CONTRACTS 


ADMINISTRATIVE 
LEICESTER. 


The HIGHWAYS COMMITTEE of the LEICESTER 
COUNTY COUNCIL invite TENDERS for the SUPPLY 
of the FOLLOWING ITEMS of PLANT and EQUIP- 
MENT:— 

One Schwing Power Shovel. 

One Bunce Footpath Sweeper. 

One International Drott Skid Shovel, with 4-in-1 
Bucket and Side Tipping Bucket. — 

One 4-in-1 Bucket for County Council Drott. 

One Aveling-Barford 8-ton Tandem Roller. , 

Two Coleman Power-operated Cold Emulsion 
Sprayers. 

Two Ford 10/12cwt. Vans. 

Three Phoenix Surface Dressing Chip Spreaders. 

One Yorkshire Steam Wagon Co. Gully Emptier 
mounted on a Karrier Chassis. 

One Ford Scwt. Van. 

Three Ford 7cwt. Vans. 

One Ford Diese! 4/S-ton L.W.B. Lorry. 

One Ford Diesel 2/3-ton Chassis and Cab. 

Two Ford Diesel 2/3-ton_ L.W.B. Lorries. 

Three Massey-Ferguson 35 Tractors. 

Three Allen Auto Scythes. 

Five Warsop Road Breakers. 

Three Howard Gem Rotavators. . 

Tender documents, etc., may be obtained from 
the County Engineer and Surveyor, County Offices, 
Grey Friars, Leicester, and must be returned not later 
than 12 Noon on the 3rd MARCH, 1961. 

JOHN A. CHATTERTON, 
Clerk of the Council. 


(COUNTY BOROUGH OF ROTHERHAM. 
HOUSING COMMITTEE. 


COUNTY OF 


The CORPORATION invites aoplications from 
building contractors who wish to TENDER for the 
ERECTION of 202 HOUSES and 103 GARAGES on 
the KIMBERWORTH PARK ESTATE. ; 

The buiidinas are of traditional construction, and 
the Tender will not allow for any fluctuation in the 
rates for labour or materials during the course of 

ntract. Sac ; 

“Lome of Tender and Bills of Quantities will be 
forwarded as soon as possible after receipt of appli- 
cation, which should be made to the Borough Engineer, 
Municioal Offices, Rotherham, not later than 10 a.m.. 
FRIDAY, 10th March, 1961, accompanied by a deposit 
of Five Guineas, which will be refunded on receipt 
of a bona-fide Tender. 

The Corporation does not bind itself to accept the 


der. 
lowest or any Tender JOHN S. WALL, 


Town Clerk. 
Municival Offices, 
Rotherham. 
13th February, 1961. 





cs OUNTY BOROUGH OF BURY. 
TENDERS invited for the REROOF'NG of the 
TOWN HALL, Burv, in TWO-PLY ROOFING FELT. 
Details obtainable from the Borough Engineer, 
Town Hall, Burv. 
Tenders, enclosed in the envelope provided, must 
reach me by not later than 6th MARCH, 1961. 


EDWARD S. SMITH, 
Town Clerk. 
Town Hall. 
Burv. 
14th February, 1961. 


METROPOLITAN BOROUGH OF 
WANDSWORTH. 


STREET LIGHTING EQUIPMENT. 


TENDERS invited for the SUPPLY and DELIVERY 
of the FOLLOW'NG: 
(1) 6&3 %5ft. Steel Lamo Columns. 
(2) 126 Transformers, 140-Watt. 
126 Condensers, 149-Watt. 
63 Double-action Timeswitches. 
63 280-Watt Enclosed Lanterns. 
Tender documents, obtainable from the Borough 
Enaineer, must reach me by 10 a.m., 8th MARCH, 


1. 
_ J. NOEL MARTIN, 
Town Clerk. 








Municival Buildinas, 
Wandsworth, S.W.18. 


irs OF MANCHESTER. 


TENDERS invited for the FOLLOWING: 
(a) Mechanical Enaineering Services. 
(b) Electrical Installation to Extensions at 
Didsbury Training College. 
Specifications and Drawings from CITY ARCHITECT, 
P.O. Box 488, Town Halil. 
Tenders returnable by 21st MARCH. 


FRINTON AND WALTON URBAN 
DISTRICT COUNCIL. 


ANNUAL TENDERS. 


The Council invite TENDERS for the SUPPLY of 
the FOLLOWING MATERIALS for the year ending 
31st March, 1962:— 

(1) Cement. 

(2) Sand, Broken Stone for 
Footpath Gravel. . 

(3) Precast Granite Concrete Paving Flags. 

(4) Precast Granite Concrete Kerbs (Straight and 
radius). : 

(5) Tarred Granite or Slag and Limestone. 

(6) Cold Asphalt. 

(7) Granite Chiopings. 

(8) Coke and Coal for Furnace. : b 

(9) Petrol, Diesel Oils, Paraffin and Lubricating 
Oils. 


Concreting and 


(10) Softwood. 

(11) Paint. 

(12) Electric Lamps. 
(13) General Stores. 


Specifications and Forms of Tender may be obtained 
from the Engineer and Surveyor, The Council House, 
Frinton-on-Sea, Essex. 

Tenders, sealed and endorsed ‘‘Annual Tenders," 
bearing no indication of the sender, must be delivered 
to the undersigned not later than First Post on 
FRIDAY, 3rd March, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

P. McLARN#&Y, 


Clerk of the Council. 
The Council House, 
Frinton-on-Sea, Essex 
13th February, 1961. 


FYLDE WATER BOARD. 
COLERIDGE ROAD DEPOT, BLACKPOOL. 
CONTRACT NO. 114. 


TENDERS invited for GENERAL BUILDING WORK 
at the ABOVE DEPOT. 

Further particulars and tender documents from the 
ENGINEER TO THE BOARD, Sefton Street, Blackpool. 
we” to be received not later than MARCH 1Sth, 








THE CONTRACT JOURN¢«.L 


CONTRACTS 
COUNTY COUNCIL OF DURHAM. 
TENDERS invited for SUPPLY of VISUAL AIDS 


EQUIPMENT to SCHOOLS. 

Forms of Tender, returnable by 3rd MARCH, 1961, 
and details from undersigned. 

H. METCALFE, 
Director of Education. 
Shire Hall, 
Durham. 
13th February, 1961. 


BOROUGH OF RUGBY. 
SITE WORKS FOR 90 GARAGES. 


The CORPORATION invite TENDERS for the 
LAYING of CONCRETE BASE SLABS, TARMAC- 
ADAM FORECOURTS and ROADWAYS, together with 
Drainage and incidental works thereto. The work is 
located on various sites within the Borough. 

Bill of Quantities, Drawings and Tender documents 
may be obtained from the Borough Engineer, Burford 
House, Church Walk, Rugby, on payment of a deposit 
of £2 2s. which is returnable on receipt of a bona- 
fide Tender and return of all documents. 

Tenders, in the envelope provided, must be received 
not later than Noon on TUESDAY, 14th March, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

T. L. OUFFY, 


Town Clerk. 
BOROUGH OF TIPTON. 
GLEBEFIELDS HOUSING ESTATE. 
CONTRACT NO. 1. 


TENDERS are invited on a Fixed-price Basis from 
experienced public works contractors for the 
FOLLOWING: 

Construction of approx. 1,000 lin. yd. of Pre- 
cast Concrete Pipe Sewer 24in. to 36in. 
in dia., together with Brick Manholes and 
other incidental works; and 

Earthmoving approx. 34 million cu. yd. Balanced 
Cut and Fill on an area of 80 acres. 

Contractors desirous of tendering are requested to 
send their names and addresses to the Borough 
Engineer and Surveyor, Municipal Buildings, Sedgley 
Road West, Tipton, accompanied by a deposit of 
Five Guineas which will be refunded on receipt of 
a bona-fide Tender. Cheques should be made payable 
to Tipton Corporation. 

The Form of Tender, Specification and Bill of 
Quantities will be forwarded, and the Drawings and 
General Conditions may be inspected at the above 
Office. 

Tenders, in an envelope supplied, to be delivered 
to the undersigned by First Post on FRIDAY, 7th 
April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

KENNETH W. MADIN, 
Town Clerk. 

Municipal Buildings, 

Sedgley Road West, 

Tipton. 


i.e OF PETERBOROUGH. 
CROWN STREET ESTATE EXTENSION, 
TENDERS invited for ERECTION of 60 TWO- and 


THREE-BEDROOM HOUSES and FLATS on ABOVE 
ESTATE. 

Tender documents available from City Engineer, 
Town Hall, after 3rd March, on payment of £2 
deposit. 


Completed Tenders, to be received by undersigned, 
not later than Midday, 27th MARCH, 1961. 
Possession of site can be had on 8th May, 1961. 
Cc. PETER CLARKE, 
Town Clerk. 
Town Hall, 
Peterborough. 


WEST HERTFORDSHIRE 
MAIN DRAINAGE AUTHORITY. 


GADE VALLEY RELIEF SEWER—STAGE I. 


CONTRACT NO. S12A. 


The West Hertfordshire Main Drainage Authority 
(formerly the Colne Valley Sewerage Board) is pre- 
pared to receive TENDERS on a Fixed-price Basis for 
the CONSTRUCTION of the FOLLOWING WORKS: 

Approx. S5yd. of 33in. dia. Concrete Sewer; and 
Approx. 635yd. of 27in. dia. Concrete Sewer, 
together with all necessary Manholes, Re- 
instatement, and other appurtenant works. 

All the works listed above shall be in accordance 
with the Drawings and the Specification prepared by 
the Engineers, MESSRS. JOHN TAYLOR AND SONS, 
Artillery House, Artillery Row, Victoria Street, 
London, S.W.1. 

Copies of the Specification, Bill of Quantities, Form 
of Tender and Contract (together with Drawings 
Nos. 1 to 4 inclusive, which are to be returned with 
the completed Tender) will be available on the 22nd 
February, 1961, and may be obtained from the 
Engineers’ Office upon payment of £5 Ss. (cheque 
only, made payable to the Authority) which will be 
returned upon receipt of a bona-fide Tender. 

Tenders, in plain sealed envelopes endorsed ‘ Gade 
Valley Relief Sewer—Stage |, Contract No. $12A," 
should be delivered at my Office on or before Noon 
on 28th MARCH, 1961. 

The Authority does not bind itself to accept the 
lowest or any Tender. 

JOHN A. LONGMORE, 
Clerk of the Board. 





24 Castle Street, 
Hertford, Herts. 


CHESTERFIELD RURAL _ DISTRICT 
COUNCIL. 
TENDERS are invited for the FOLLOWING 


SCHEME: 

Surfacing of Garage Sites in the Parishes of 
Shirland and Higham, Wessington and 
Wingerworth, comprising 4,500 sq. yd. of 
Tarmacadam Surfacing. 

Plans and General Conditions of Contract may be 
seen at the Engineer's Department. Bills of Quantities, 
Specification and Form of Tender may be obtained on 
application to the Council's Engineer and Surveyor, 
J. B. WIKELEY, M.Eng., M.1.C.E., Barrister-at-Law, 
Rural Council House, Salitergate, Chesterfield, on pay- 
ment of a deposit of Two Guineas, refundable on 
receipt of a bona-fide Tender not subsequently 
withdrawn, together with all the documents. 

Tenders, endorsed ‘' Surfacing of Garage Sites at 
Shirland and Higham, Wessington and Wingerworth,"’ 
should be returned to the undersigned by not later 
than 10 a.m. on MONDAY, 13th March, 1961. 

H. O. HAWKINS, 
Clerk of the Council. 

Rural Council House, 

Saltergate, 

Chesterfield. 
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CONTRACTS 


COUNTY BOROUGH OF HALIFAX 
OSTLER SECONDARY MODERN SCHooL, 
HEATING INSTALLATION, 


Contractors wishing to TENDER for 
HEATING and DOMESTIC HOT WATER" Ne OsED 
TION at the ABOVE-NAMED SCHOOL, thNSTALa. 
value of which is likely to be in excess of £4 
are invited to submit their names to the BORG Cee: 
ENGINEER, Borough Engineer's Office, Croseny QuGH 
Halifax, not later than 28th FEBRUARY 19 Street, 
The Corporation reserves the right to in ele 
or a selected list of firms, to submit Tenders all 
does not undertake to accept the lowest or any fing 
nor will be responsible for the time or acne 
involved in the preparation for Tender. expense 


BOROUGH OF — BRIDGWATER 


CENTRAL AREA—REDEVELOP 
WEST STREET. MENT— 


ERECTION OF THREE- AND FOUR- 

AND BED-SITTERS, 23 LOCK-UP GARAGts Pats 

CONSIDERABLE SITE WORKS, AND LANDSCApNe 
AND DEMOLITION OF EXISTING PROPERTIEs\© 


The HOUSING COMMITTEE invite co 
n 

have the organisation experience and ieee hee we 
satisfactorily CARRY OUT the ABOVE scHeae © 
submit their names to the Borough Architect, fT; = 
Hall, Bridgwater, not later than MONDay. in 
aoe ee ane oe Committee's intentions 

A pare a selecte ist of contr. i 
_ to tender. —— be 

he Scheme is the first part of the 
Redevelopment in the area, which in all onl 
Erection of approx. 325 Units of Accommodatio 
about 12 acres. There is thus the opportunity 
continuity of contracts in the area Spread oy een 
a ow years or more. er the 

ills o uantities for this first Section 
preparation and will be issued, together with relent, 
documents, to contractors selected to submit Tenders 
not later than 31st MARCH, 1961. eg 

e Council do not bind themsel 
lowest or any Tender. a 
H. A. CLIDERO, 








Storey 
S€s the 


Town Hall, Town Clerk, 
Bridgwater. 
BOROUGH ~ OF _— BRIDGWATER 





BACK ENTRANCES—CONTRACT NO, 4. 


TENDERS are invited for the § 
ERECTION of 1,470 lin. yd. of GREEN Last’ 
COVERED CHAIN LINK FENCING on Concrete and 
Steel Posts on Four Sites, including all ancillary works 

Full particulars and documents may be obtained 
from the Borough Engineer, Town Hall, Bridgwater, 
on payment of a £2 2s. deposit. " 

Closing date for receipt of 10 am 
ay: 11th March, 1961. ch 

he Council do not bind themselv 
lowest or any Tender. oe 


Tenders: 


H. A. CLIDERO, 


T ; 
_16th February, 1961. own Clerk. 


HE RURAL DISTRICT COU ae 
2 GODSTONE. Ce e 


SURFACE WATER DRAINAGE SCHEME— 
HURST GREEN, OXTED 


TENDERS are invited from experienced civil 
engineering contractors for the WORKS REQUIRED 
in the CONSTRUCTION of the ABOVE, comprising 
approx. 80 lin. yd. of 12in. dia. Concrete Tubes, 
370 lin. yd. of 15in. dia., 38 lin. yd. of 21in. dia 
and 362 lin. yd. of 18in. dia., together with Precast 
Concrete Manholes and other ancillary works. 

Drawings and General Conditions may be inspected, 
and Forms of Tender, Specifications and Bills of 
Quantities obtained from the Engineer and Surveyor 
at the undermentioned Offices upon payment of a 
deposit of £2 2s. which will be refunded upon receipt 
of all documents and a bona-fide Tender which is not 
subsequently withdrawn. 

Sealed Tenders, in envelopes endorsed “ Surface 
Water Drainage—Hurst Green,"’ and bearing no indi- 
cation of the sender, must reach the undersigned by 
Noon on WEDNESDAY, 15th March, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

M. HAWORTH, 


y Clerk of the Council, 
Council Offices, 
Oxted, Surrey. 


ST. HELENS _— CORPORATION. 
WATERWORKS. 


CONTRACT NO. W.5—DUPLICATE BOREHOLE— 
KNOWSLEY PUMPING STATION. 


TENDERS are invited for the DRILLING and TEST 
PUMPING of a BOREHOLE at KNOWSLEY PUMPING 
STATION, 600ft. deep and varying from 36in. to 
24in. internal diameter. 

Copies of the Specification and Bill of Quantities 
may be obtained from the undersigned, and Tenders, 
in the official envelope provided, are to be received 
by the Town Clerk not later than 11th APRIL, 1961. 

E. K. ASTIN, A.M.1.C.E., 
A.M.1.W.E., 
Water Engineer 
Tolver House, 
Tolver Street, 
St. Helens, Lancs. 


EAST DEVON WATER BOARD. 
COLYTON HILL SCHEME. 
CONTRACT NO. 1. 


TENDERS are invited for the MANUFACTURE and 
ERECTION of a 10,000-gallon capacity ELEVATED 
PRESSED STEEL WATER TOWER on COLYTON Hill, 
East Devon. ; 

Full details of the Contract, including the Specifica- 
tion and Tender Form, may be obtained from the 
Chief Engineer to the Board, at the undermentioned 
address, upon payment of a deposit of Two Guineas 
which will be refunded on receipt of a bona-fide 
Tender not subsequently withdrawn. Cheques should 
be made out to the East Devon Water Board. | 

The documents must be returned to the undersigned 
not later than First Post on MONDAY, 10th April, 
1961, and must be sealed in the envelope provided, 
which must bear no indication of the persons tendering. 

The Board do not bind themselves to accept the 
lowest or any Tender. 

D. G. BRUCE, 


Clerk of the Board. 
46 New Street, 
Honiton, Devon. 
February, 1961 
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CONTRACTS 


CAMBRIDGESHIRE COUNTY COUNCIL. 
ROADS AND BRIDGES DEPARTMENT. 
GRANITE ASPHALT—CONTRACT NO. 6025. 


re invited for SUPPLYING and LAYING 
TENDERINE approx. 925 tons of HOT ROLLED 
ay NITE ASPHALT WEARING COURSE at NINE 
GRAI HILL, on the Cambridge-Newmarket Trunk 
fee A.45, about nine miles east of Cambridge. 
Road, uments in respect of this work may be obtained 
on tne County Surveyor, R. LACEY, M.I.C.E., at 
tit eae. in the envelope provided, must reach the 
undersigned not later than 9.30 a.m. on THURSDAY, 
gth March, 1961. 
CHARLES PHYTHIAN, 
Clerk of the Council. 
hire Hall, 
' Castle oat 
ambridge. 
February, 1961. 


CouNTY BOROUGH OF SWANSEA. 


BOROUGH ENGINEER AND 

SURVEYOR'S DEPARTMENT. 

OR SUPPLY AND LAYING ASPHALT 
rvING AND BITUMINOUS MACADAM ROAD 
PA CARPETS. 

PORATION invites TENDERS for the 
eohowiNnG for the period tst April, 1961, to 

, 1962:— a 
31st Maren. plying and Laying Two-coat Rolled 

Asphalt Paving on Carriageways and 


Footway. i 
(b) Supplying and Laying by Barber-Greene 
Machine on Prepared Surfaces lin. and 3in. 
Consolidated Bituminous Macadam in 
Carriageways. 

Specifications, Conditions of Contract and Form of 
Tender may be obtained from the Borough Engineer 
and Surveyor, Guildhall, Swansea. , 

Tenders, in sealed plain envelopes, which must not 
bear any_name or mark indicating the sender, en- 
dorsed “Tender for Bituminous ,Macadam Surfacing 
or “Tender for Asphalt Paving, must be delivered 
to the undersigned not later than MONDAY, the 
27th March, 1961. ’ 

The Corporation does not bind itself to accept the 


Tender. 
lowest or any 1ORWERTH J. WATKINS, 
Town Clerk. 
The Guildhall, 
wansea. 
. 15th February, 1961. 


WOKING URBAN DISTRICT COUNCIL. 
MONUMENT BRIDGE INDUSTRIAL ESTATE (EAST). 
CONSTRUCTION OF FOUL SEWER. 


TENDERS invited for ABOVE WORK, comprising the 
ING 
ae. 120 lin yd. 6in dia. Foul Sewer, 
together with Lateral Connections to Foul 
and Surface Water Sewer. 

Tender documents from Engineer and Surveyor 
upon payment of Two Guineas deposit, refunded on 
receipt of bona-fide Tender not subsequently w.thdrawn. 
Plans seen normal office hours at Engineer's Office. 

TENDERS to CLERK OF THE COUNCIL by 8.45 
am., FRIDAY, 17th March, 1961. 


URBAN DISTRICT COUNCIL OF 
HASLEMERE. 


HINDHEAD WITH CHURT ORAINAGE. 


CONTRACT NO. 3. 





TENDERS are invited for the CONSTRUCTION of 
2.950 lin. yd. of 12in. dia., 1,950 lin. yd. of Qin. 
dia., 8,550 lin. yd. of Gin. dia. and 2,750 lin. yd. of 
6in. and 4in. dia. STONEWARE /CONCRETE SEWERS, 
including Manholes, etc., 615 lin. yd. of 12in., 2,870 
lin. yd. of 10in. and 240 lin. yd. of Sin. Spun-iron 
Pipes in Rising Mains, together with two Pumping 
Stations. 

The Form of Tender, Specification and Bills of 
Quantities may be obtained from the Engineers, JOHN 
TAYLOR AND SONS, Artillery House, Artillery Row, 
Westminster, S.W.1, after 27th February, 1961, upon 
payment of £5 (cheque only) which is returnable on 
receipt of bona-fide Tenders. Orawings and documents 
may be inspected at the Offices of the Engineers. 

Tenders, endorsed ‘‘ Hindhead with Churt Drainage," 
in plain envelopes, must be delivered to the Clerk of 
the Council at the Council Offices, Haslemere, by 
Noon on the 7th APRIL, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

(Signed) J. H. DAVIES, 


Clerk of the Council. 
The Council Offices, 


Haslemere, 
, Surrey. a nen 
DARLASTON URBAN DISTRICT 
COUNCIL. 
ANNUAL TENDERS, 1961-62. 


TENDERS are invited for the SUPPLY of the 
UNDERMENTIONED MATERIALS and SERVICES for 
the year ending 31st March, 1962:— 

(1) Salt. 

(2) Precast Concrete Kerbs and Flags. 
(3) Crushed Gravel and Sand. 

(4) Steel Clothes Line Posts. 

(S) Chestnut Fencing and Posts. 

(6) Copper Cylinders. 

(7) W.C. Pedestals. 

(8) Plastic W.C. Flushing Tanks. 

(9) Dustbins. 

(10) Wooden Draining Boards. 

(11) W.C. Seats (Wood and Plastic). 

(12) Copper Pipe. 

(13) Polythene Tube for Cold Water Services. 

(14) Tarmacadam, Bituminous Macadam and Fine 
Cold Asphait. 

Surface Dressing of Carriageways. 
Carriageway, Footpath and Drainage Works 
(Labour only). 
) Road Construction. 
) Grave Slabs and Kerb Surrounds 
and Fix). 
(19) Window Cleaning. 
(20) Protective Clothing. 

Specifications and Forms of Tender may be obtained 
on application to the Engineer and Surveyor, Victoria 
Park, Darlaston, §S. Staffs. An addressed envelope 
must be supplied. Tenders, sealed in the envelope 
Provided, must reach the undersigned not later than 
12 Noon on THURSDAY, 9th March, 1961. 

The Council does not bind itself to accept the 


lowest or any Tender. 
G. R. ROWLANDS, 
Clerk of the Council. 


an AA 
—_— 


—_— 
en ou 


(Supply 


Tawn Hall, 
Darlaston, 
S. Staffs. 


THE CONTRACT JOURNAL 


CONTRACTS 


EC OUnNtTyY BOROUGH 
WEST HARTLEPOOL. 


YEARLY REQUISITIONS. 


TENDERS are invited for the SUPPLY and DELIVERY 
to the Corporation Depot, Burn Road, of the UNDER- 
MENTIONED GOODS and MATERIALS during the 
year ending March 31st, 1962, as per forms numbered: 

(1) Footpaths and Road Materials. 
(1a) Dry Slag, Bituminous Slag, etc. 
(2) Stoneware Goods and Road Gullies. 
(3) Metal Castings. 

(6) Mechanical Haulage. 

Specifications and Forms of Tender may be obtained 
from the Borough Engineer's Office, and standard 
samples seen. upon application at the Corporation 
Depot, Burn Road, West Hartlepool. 

The contractor will be required to submit samples 
on_request. 

Tenders, addressed to the Chairman of the Works 
Committee, must be delivered to my Office by 
MONDAY, March 6th, 1961. 

No Tender will be received unless it is enclosed in 
a plain sealed envelope, endorsed as to the description 
of materials, etc., tendered for, but shall not bear any 
name or mark indicating the sender. 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

E. J. WAGGOTT, 


Town Clerk. 


OF 


Municipal Buildings. 
West Hartlepool. 
February 13th, 1961. 


BOROUGH OF SOUTHGATE. 
FOOTWAY MAINTENANCE, 1961-62. 


TENDERS are invited from contracting paviors and 
masons for CARRYING OUT the RE-LAYING of 


approx. 10,000 sq. yd. of ARTIFICIAL STONE 
PAVING FOOTWAYS, the REINSTATEMENT of 
PAVING in various ROADS following the erection 


of about 700 new lamp columns and the construction 
of footway crossings to garages. The contract will 
include for labour only, all materials being supplied 
by the Council. 

Contracting paviors or masons wishing to tender 
should apply, in writing, to the Borough Engineer 
and Surveyor for the relevant documents. General 
Conditions of Contract may be inspected at the 


Engineer's Office, Town Hall, N.13, during normal 
office hours. 
Tenders, sealed in the envelopes provided, must 


be returned to the undersigned not later than 9 a.m. 
on MONDAY, 13th March, 1961. 
The Council do not bind themselves to accept the 


lowest or any Tender. 
GORDON H. TAYLOR. 


Town Clerk. 
Town Hall, 


Palmers Green, N.13. 
February, 1961. 


BOROUGH OF CHATHAM. 
RESURFACING OF CHATHAM HILL (PART). 


TENDERS are invited for the RESURFACING in 
HOT ROLLED ASPHALT of approx. 8,000 super. yd. 
of CARR!IAGEWAY at CHATHAM HILL, Chatham. 

Contractors wishing to tender should make applica- 
tion, with a deposit of £2 2s. for the documents, 
which will be available shortly, to J. A. T. RICHARDS, 
Borough Engineer and Surveyor, Town Hall, Chatham. 

The work is to be completed before 31st MARCH, 


1961. 
ROWLAND NEWNES, 
Town Clerk. 
Town Hall, 
Chatham. 
February, 1961. 


AND COUNTY OF NEWCASTLE 
UPON TYNE. 


HOT ASPHALT ROAD MATERIALS. 


CITy 


TENDERS, which must be returned not later than 
10 a.m., MONDAY, 6th March, 1961, are invited 
for the FOLLOWING:— 

Supply and Laying — Asphalt Road Material. 
r 


Supply and Delivery only of Hot Asphalt Road 
Materi-l. 

Copies of Specifications, Bills of Quantities and 

Form of Tender can be obtained from the CITY 

ENGINEER, Town Hall, Newcastle upon Tyne, 1. 


Gc res OF LEICESTER. 


TENDERS are invited for the FOLLOWING:— 
(1) Surface Dressing approx. 120,000 sup. yd. 
(2) Heating and Planing approx. 35,000 sup. yd. 
(3) Carpet Coats to Sett-paved Streets approx. 
20,000 sup. yd. 

(4) Asphalt Carpet Coats to Heated and Planed 
Surfaces approx. 35,000 sup. yd. 

(5) Cleaning and Sealing of Joints in Concrete 
Roads approx. 20,000 lin. yd. of Joints. 

(6) Footpath Repairs and Reinstatements. 

Forms of Tender for the above may be obtained 
from the undersigned on payment of One Guinea, 
refundable on receipt of a bona-fide Tender. 

Tenders to be returned, in the official envelope 
provided, to reach the undersigned not later than 
4.30 p.m. on FRIDAY, 10th March, 1961. 

JOHN L. BECKETT, M.I.C.E., 
City Surveyor. 
Town Hall, 
Leicester. 


PDERWENT RURAL DISTRICT COUNCIL. 
NABURN SEWERAGE. 


TENDERS are invited on a Fixed-price Basis for the 
PROVISION and LAYING of approx. 700 lin. yd. of 
Qin. dia. and Gin. dia. REINFORCED CONCRETE PIPE 
SEWERS and Manholes, together with House 
Connections, etc. 

Drawings may be seen at the Offices of the Council's 
Consulting Engineers, MESSRS. FAIRBANK AND 
SON, M.!nst.C.E., The Gables, 62a Bootham, York, 
on and after the 27th February, 1961. 

Copies of the Specifications, Form of Tender, Bill 
of Quantities may be obtained from the Engineers on 
deposit of Three Guineas (by cheque payable to the 
Derwent R.D.C.); this sum will be returnable to the 
contractor providing he shall have sent in a bona-fide 
Tender by the stipulated date and shall not have 


withdrawn same. 

Tenders, in_ plain sealed envelope endorsed 
‘*Tenders for Naburn Sewerage,’" must reach the 
undersigned not later than 12 Noon on the 18th 
MARCH, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender, and the acceptance of a Tender 
is conditional upon the approval of the Ministry of 
Housing and Local Government. 

G. DUNN, 


Clerk of the Council. 
Council Offices, 
1 Marlborough Grove, 
Fishergate, 
York. 


SUPPLEMENT 99] 
CONTRACTS 
KENT COUNTY COUNCIL. 


TENDERS invited from road contractors by not 
later than the 17th MARCH, 1961, addressed to the 
Chairman of the Roads Committee, County Hall, 
Maidstone, for the CONSTRUCTION of TARMAC- 
ADAM CARRIAGEWAY and Footpaths, together with 
Surface Water Drainage, at MAUDE ROAD, Hextable 
(length 193yd.). 

Drawings and Tender Form may be inspected, and 
Specification and Bill of Quantities obtained from 
the COUNTY SURVEYOR, County Hall, Maidstone, on 


payment of £2 returnable upon receipt of bona-fide 
Tender. 


(COUNTY BOROUGH OF WARRINGTON. 
TO HEATING CONTRACTORS. 


The WATCH COMMITTEE of the Council of the 
County Borough of Warrington is prepared to receive 
TENDERS for the SUPPLY and INSTALLATION of a 
NEW AUTOMATICALLY CONTROLLED OIL-FIRED 
CENTRAL HEATING SYSTEM at the CENTRAL 
POLICE STATION, Arpiey Street Warrington. 

Drawings, Specifications, Forms of Tender, Bills of 
Quantities, and all further information may be obtained 
at the Office of the Borough Surveyor, Town Hall, 
on and after Friday, the 3rd March, at which place 
tenders must be delivered before 12 o'clock Noon 
on_ WEDNESDAY, the 29th day of March, 1961. 

The lowest or any Tender not necessarily accepted. 


J. Y¥. HUGHES, M.1.C.E., 
: Borough Engineer and Surveyor. 
Borough Engineer and Surveyor's Office. 
16th February, 1961. 


METROPOLITAN BOROUGH OF 
DEPTFORD. 


REDECORATION WORKS. 


The COUNCIL is prepared to receive and consider 
applications from established firms to be placed upon 
the Council's Panel of Contractors for Works of 
Remecoretton to the Council's Dwellings and Establish- 
ments. 

Form of Application may be obtained from the 
Borough Engineer and Surveyor, Deptford Town Hall, 
peel ma oe The compieted Application Form 

ou e return to the undersigned by 4 p.m. on 
13th MARCH, 1961. . . - o 














ERNEST FIELD, 


Town Cl . 
Depttord Town Hall, ~— 


New Cross, S.E.14. Se eee 
BOROUGH OF TORQUAY. 


ASPHALT SURFACING OF ROADWAYS. 


TENDERS are invited for the PROVISION and 
MECHANICAL LAYING of HOT ROLLED ASPHALT 
on VARIOUS ROADS in the Borough, involving 
approx. 28,000 sq. yd. of Surfacina. 

Bills of Quantities, Specification, Conditions of 
Contract and Form of Tender may be obtained from 
the Borough Engineer, Town Hall, Torquay, on pay- 
ment of £2 2s. deposit which will be refunded on 
receipt of a bona-fide Tender. 

___Tenders, which must be submitted in the manner 
indicated in the Contract documents, must reach the 
Town Clerk not later than Noon on FRIDAY, 17th 


March, 1961. 
T. ELVED WILLIAMS, 
Town Clerk. 
Town Hail, 
Torquay. 


BOROUGH OF SOUTHGATE. 
DEMOLITION OF 66 DWELLINGS. 


TENDERS are invited from specialist contractors 
for the DEMOLITION of 66 DWELLINGS on four sites, 
and include for the Disposal of all Material and 
Clearance of the Sites. 

Contractors wishing to tender should apply to the 
Borough Engineer and Surveyor for a copv of the 
relevant documents. 

Sealed Tenders must be received by the undersigned 
not later than 9 a.m. on TUESDAY, 14th March, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
GORDON H. TAYLOR, 
Town Clerk. 
Town Hall, 
Paimers Green, N.13. 
February, 1961. 


WARWICK RURAL DISTRICT COUNCIL. 


BURTON GREEN SEWERAGE AND 
SEWAGE DISPOSAL. 


TENDERS are invited for CARRYING OUT the 
WORKS, which comprise the FOLLOWING:— 

(1) Foul Water Sewer.—6in. and Qin. dia. Salt 
Glazed Ware, approx. 3,200 lin. yd., 
complete with Brick and Precast Concrete 
Manholes. 

(2) Pumping Main.—6in. dia. Asbestos-Cement 
Pumping Main, approx. 430 lin. yd., mostly 
laid in common trench with 6in. dia. Salt 
Glazed Ware Sewer. 

(3) Pumping Station.—A small Automatic Pump- 
ing Station housing two self-priming sets and 
control gear. 

(4) The Restoration of Surfaces and the Main- 
tenance of the Works for a period of 
12 months. 

Copies of the General Conditions of Contract, 
Specification, Bills of Quantities, Drawings and Form 
of Tender may be obtained from SIR HERBERT 
HUMPHRIES AND McDONALD, Consulting Engineers, 
Park Chambers, 276 Monument Road, Edgbaston, 
Birmingham, 16, on the deposit of 10 Guineas (which 
will be returned on the receipt of a bona-fide Tender, 
not subsequently withdrawn) and the return of all 
documents and Drawings. Cheques must be made 
payable to the Warwick Rural District Council. 

Particulars of the proposed works can be inspected 
daily between 9.30 a.m. to 12.30 p.m. and 2 p.m. 
to 5 p.m., Monday to Friday inclusive, at the Office 
of the Consulting Engineers, and at the Office of the 
Surveyor to the Rural District Council, Council Offices, 
1 Warwick New Road, Leamington Spa. Information 
concerning the Drawings and documents can only be 
obtained from the Consulting Engineers. 

NOTE.—The Tender, together with the priced Bill 
of Quantities, enclosed separately in the properly 
endorsed envelopes provided for the purpose, must 
be sealed and delivered to the Clerk of the Council, 
Council Offices, 1 Warwick New Road, Leamington Spa, 
not later than Noon on TUESDAY, 4th April, 1961. 
Tenders and/or a received after that time 

if! not_ be considered. 
wittne Council do not bind themselves to accept the 


lowest or any Tender. > wy i. WATKISS, 


Clerk of the Council. 
Council Offices. 
1 Warwick New Road, 
Leamington Spa 
February. 1961. 








SUPPLEMENT 


CONTRACTS 


NORTHUMBERLAND COUNTY COUNCIL. 
COUNTY SURVEYOR'’S DEPARTMENT. 


DEMOLITION AND SALE OF PLATE GIRDER 
ROAD BRIDGE AT a RAILWAY STATION, 
.697. 


TENDERS are invited for the DEMOLITION of the 
ABOVE BRIDGE and the PURCHASE of the STEEL- 
WORK contained therein. 

The Bridge is situated on the Morpeth-Cornhill 
Road, A.697, four miles south of Wooler. 

Form of Tender, Specification, etc., may be had on 
application to the County Surveyor, Phoenix House, 
Queen Street, Newcastie upon Tyne, 1, envelopes to 
be endorsed *‘ Application for Tender Forms." 

Tenders, in a plain sealed envelope, not bearing 
any name or mark indicating the sender, addressed to 
the Clerk of the County Council, County Hall, 
Newcastle upon Tyne, 1, and endorsed ‘‘ Tender for 
Demolition—liderton Road Bridge—9 a.m., 13th 


= 1961,’ must be delivered by this time and 
ate. 

E. P. HARVEY, 
ede 2 Clerk of the County Council. 
COUNTY BOROUGH OF 


GREAT YARMOUTH. 
ALLOTMENT HUTS. 


TENDERS are _ invited for the SUPPLY and 
ERECTION of 52 HUTS constructed in either RESIN- 
BONDED PLYWOOD or CONCRETE. 

Forms of Tender and necessary information may 
be obtained from the Borough Engineer, Town Hall, 
Great Yarmouth. 

Tenders, in the envelopes provided, must reach me 
not later than Noon on TUESDAY, 14th March, 1961. 


The Council does not bind itself to accept any 
Tender. 
FARRA CONWAY, 
Town Clerk. 
Town Hall, 
Great Yarmouth. 
COUNTY BOROUGH OF HALIFAX. 


POLICE CLOTHING. 


TENDERS are invited for the CUT, MAKE and 
TRIM of POLICE UNIFORM_ CLOTHING, and for 
the Supply of Shirts, Collars, Ties, Nylons. Gaberdine 
Raincoats, Gloves, Caps, Helmets, Breeches, Leggings, 
Nylon Overalls and White Mackintosh Coats. p 

Specifications and Tender Form can_ be obtained 
from the TOWN CLERK, Town Hall, Halifax, to whom 
Tenders, appropriately endorsed, should be delivered 


by 10th MARCH, 1961. 
BOROUGH OF SOUTHGATE. 


ANNUAL CARRIAGEWAY MAINTENANCE, 1961-62. 


TENDERS are invited from specialist firms, experi- 
enced in carriageway surfacing and foundation works. 
for EXECUTING PATCHING, TRENCH REINSTATE- 
MENT and miscellaneous MAINTENACE WORKS 
within the Borough of Southgate during the financial 
year 1961-62. 

Contractors wishing to tender should make written 
application to the Borough Engineer and Surveyor 
for a copy of the relevant documents. 

General Conditions of Contract may be_ Inspected 
at the Town Hall, N.13, during normal office hours. 

Tenders, sealed in the envelope provided, must be 
returned to the undersigned not later than 12 Noon 
on MONDAY, 13th March, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
GORDON H. TAYLOR, 
Town Clerk. 
Town Hall, 
Palmers Green, N.13. 
February, 1961. 
OF 


BOROUGH SOUTHGATE. 
IMPROVED STREET LIGHTING, 1961-62. 


TENDERS are invited for the FOLLOWING CON- 
TRACTS in connection with the improvement of street 
lighting in certain roads within the Borough:— 

CONTRACT A.—Supply only of Lanterns and 
Control Gear for approx. 690 60-Watt 
Sodium Vapour Discharge Lamps 

CONTRACT 8.—Supply and Erection of Concrete 
Lamp Standards and Fixing Lanterns, Control 
Gear, Wiring, etc., for approx. 690 Units 
15ft. mounting eight. 

CONTRACT C.—Supoly only of Lanterns and 
Control Gear for approx. 163 140-Watt 
Sodium Vapour Discharge Lamps. 

CONTRACT D.—Supply and Erection of Concrete 
or Steel Lamp Standards and Fixing Lanterns, 


Control Gear, Wiring, etc., for approx. 
163 Units, 25ft. mounting height. 
Separate contract documents will be issued, and 


contractors may tender for any or ail contracts. 

Contractors wishing to tender should apply to the 
Borough Engineer and Surveyor for a copy of the 
relevant documents. 

Tenders, sealed in the envelope provided, must be 
received by the undersigned not later than 9 a.m. on 
MONDAY, 13th March, 1961. 

The Corporation do not bind themselves to accept 


the lowest or any Tender. 
GORDON H. TAYLOR, 
Town Clerk. 
Town Hall, 
Palmers Green, 
London, N.13. 
February, 1961. 


BOROUGH OF WARWICK. 
WEST END CLEARANCE AREA—PHASE ill. 
ERECTION OF 45 HOUSES. 


TENDERS are invited for the ERECTION of 45 
TWO-STOREY, TWO-BEDROOM HOUSES and Out- 
buildings, together with Main Drainage Works and 
New Service roads. The Contract will be divided into 
three parts, each part to be completed before the 
next stage is commenced, viz.: 








Part I—18 Houses. 
Part lti—-12 Houses. 
Part tli—15 Houses. 


Copies of the Bill of Quantities, General Conditions 
and Form of Tender will be available as from 1st 
March, 1961, and may be obtained from the under- 
signed on payment of £2 2s. deposit which will be 
refunded upon receipt of a bona-fide Tender. Drawings 
ty be seen at this Office during normal working 
ours. 
_ Tenders, in plain sealed envelope endorsed ‘* West 
End Clearance Area—Phase Il!,"’ must reach the 
undersigned not later than First Post on FRIDAY, 
24th March, 1961. 
Cc. E. BROWN, A.M.1.Mun.E., 
Borough Engineer and Surveyor 
23 Jury Street, 
Warwick. 


16th February, 1961. 


THE CONTRACT JOURNAL 


CONTRACTS 
BUCKS. COUNTY COUNCIL. 
LANGLEY-IVER ROAD, 8.470. 
ROADWORKS—SHREDING GREEN BY-PASS. 


TENDERS are invited for ROADWORKS (approx. 
1 mile), comprising the Construction of New Carriage- 
way (Lean Rolled Concrete and Asphalt Surfacing), 
Footways, Kerbing, Channelling, Drainage and ancillary 
works. 

Drawings may be seen at the Offices of the County 
Surveyor, County Offices, Aylesbury, from whom 
Contract documents may be obtained on payment of 
a deposit of £2, returnable on receipt of a bona-fide 
Tender. 

Tenders must be received by me by 
MONDAY, 20th March, 1961. 

The Council do not bind themselves to accept the 
lowest or any other Tender. 

R. E. MILLARD, 
Clerk of the County Council. 


10 a.m., 


County Hall, 
Aylesbury. 
February, 1961. 
RRADNORSHIRE COUNTY COUNCIL. 

TENDERS are invited for the ERECTION of a 
PRIMARY SCHOOL at NEWBRIDGE-ON-WYE. 

Tender documents may be obtained from the County 
Architect, Radnorshire County Council, County Halil, 
Liandrindod Wells, on payment of a deposit of £2 
which will be refundable on receipt of a bona-fide 
Tender. Cheques to be payable to the Radnorshire 
County Council and crossed ** and Co." 

No Tender will be considered uniess sent in a plain 
sealed envelope addressed to the undersigned, bearing 
the words ‘* Tender for Newbridge School,"’ but devoid 
of any name or mark indicating the sender, and 
delivered not later than First Post, 21st MARCH, 


1961. 
The Council does not bind itself to accept the 
WwW. COLE, 


lowest or any Tender. 
M. 
Chief Education Officer. 


County Hall, 
Llandrindod Wells, 
Radnorshire. 
14th February, 1961. 


BOROUGH OF HOVE. 
NEW SEA WALL AND PROMENADE WORKS. 


TENDERS are invited for the CONSTRUCTION of 
approx. 1,100 lin. ft. of MASS CONCRETE SEA 
WALL with FLINT FACING and STEEL PILING TOE 
PROTECTION, together with PROMENADE FILLING 
and SURFACING WORKS. 

Conditions of Contract and Plans of 
may be inspected and the Specification, Bills of 
may be inspected and the Specification, Billse of 
Quantities and Form of Tender obtained at the Office 
of the Borough Engineer and Surveyor at the under- 
mentioned address, on payment of a deposit of Three 
Guineas, which will be refunded on receipt of a 
bona-fide Tender, not subsequently withdrawn, and 
on_the return of all documents. 


the works 


Tenders, in the envelopes provided, endorsed ‘Sea 
Wall,"", must reach the undersigned not later than 
First Post on MONDAY, 27th March, 1961. 


JOHN €E. STEVENS, 
Town Clerk 
Town Hall, 
Hove, 3, 
Sussex. 


WOKING URBAN DISTRICT COUNCIL. 


DEMOLITION OF 1-20 SUNNYSIDE TERRACE, 
KNAPHILL. 


TENDERS invited for THIS WORK. Documents from 
Engineer and Surveyor on receipt Two Guineas deposit, 
refundable on receipt bona-fide Tender, not subse- 
quently withdrawn. 

Tenders to CLERK OF THE COUNCIL by 8.45 a.m., 
MONDAY, 27th March, 1961. 


ROCHFORD RURAL DISTRICT COUNCIL. 
CONTRACT NO. 275 


HIGHWAYS ACT, 1959.—LEICESTER AVENUE, 
ROCHFORD. 


TENDERS are invited from experienced contractors 


for the MAKING-UP of LEICESTER AVENUE, 
Rochford. 
The works consist of the provision of a Sin. Re- 


inforced Concrete Raft 16ft. in width, approx. 270yd. 
in length, together with Footpaths, Verges, Surface 
Water Drainage, and all appurtenant works. 

The General Conditions of Contract may_ be 
inspected at, and the Form of Tender, Specification, 
Drawings and Bills of Quantities obtained from the 
Engineer and Surveyor at these Offices on payment of 
a deposit of Two Pounds which will be refunded upon 
receipt of a bona-fide Tender, together with the return 
of all documents issued to the contractors for the 
purpose of preparing his Tender. 

Sealed Tenders, addressed to the undersigned and 
endorsed ‘' Tender for Contract No. 275,"" are to be 
arnt to this Office by 12 Noon on 16th MARCH, 

No Tender will be received except in the envelope 
provided, which shall not bear any name or mark 
indicating the name of the sender. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
S. C. HARRIS, 


Clerk of the Council. 
Council! Offices, 
Rochford, Essex. 
23rd February, 1961. 


JNORTH BEDFORDSHIRE WATER BOARD. 
BROMHAM MILL IMPROVEMENT SCHEME. 


TENDERS are invited for the CIVIL ENGINEERING 
WORK in connection with the Reconstruction of Weirs 
and Sluices, and Improvement of Gauging Facilities 
at BROMHAM MILL, on the River Great Ouse, 
approx. three miles west of Bedford. 

Drawings and documents may be obtained from the 
Chief Engineer of the Great Ouse River Board (who 
is acting as Engineer for this Scheme), at Elmhurst, 
Brooklands Avenue, Cambridge, on payment of a 
deposit of Five Guineas which is returnable on receipt 
of a bona-fide Tender. Cheques should be made 
payable to the Great Ouse River Board. 

Alternatively, documents and Drawings may be 
inspected at the Office of the Engineer of the North 


Bedfordshire Water Board, Mill Street S3edford. 
Tenders, in_ plain sealed envelopes endorsed 
‘Tender for Bromham Mill Scheme,’ should be 


returned to the Clerk of the North Bedfordshire 


Water Board, Town Hall, Bedford, by 10 a.m. on 
THURSDAY, 30th March, 1961. 
G. F. SIMMONDS, 
Clerk to the Board, 
Town Hall, 
Bedford 


February 23 196} 


CONTRACTS 
rts OF STOKE -ON. TRENT 
HIGHWAYS ACT, 1959, 
MAKING-UP OF PRIVATE STREETS. 














(A) 


CROSSWAY ROAD, SNEYD ay 
NO. 878. GREEN—CONTRACT 
STANWAY AVENUE (PART). SNEYD Green 


(CROSSWAY ROAD TO weEsT 

ARY NO. 7 STANWAY AVR OUND: 

DICKENSON. ROAD WW St oe 
AD WEST (PART), § 

(CROSSWAY ROAD TO WESTERN. BouKEN 

. KENSON : 

DICKENSON ROAD” East se 
EAST, SNE 

CONTRACT NO. 882 VO GREEN— 

MAYLEA CRESCENT—SNEYD GREEN—CONTRACT 


BRIANSON AVENUE, SNEYD GREEN—CONTR 
NO. 884. ACT 
THE COPPICE, SNEYD GREEN — CoNTRacT 
(B) 
DOMINIC (STREET, HARTSHILL — CONTRACT, 
NORTHCOTE AVENUE, HARTSHILL — CONTRACT 
LEADBEATER _ AVENUE, STOKE — CONTRACT 


HEMING PLACE, BUCKNALL—CONTRACT NO, 21 








The CORPORATION invite TENDERS for th 
ee of the ABOVE STREETS. ’ 
rawings and Conditions of Contract ma 
and Bills of Quantities and Specifications obtained oo 
the City Surveyor’s Department, Town Hall, Stoke- 
ee payment io £3 each for (A) and (B) 
which wi e returned on receipt of a -fide 
Tender. — 
Tenders must be delivered to the TOWN 
Town Hall, Stoke-on-Trent, in the separate me 
provided, not later than 12 Noon on WEDNESDAY, 


8th March, 1961. 
HARRY TAYLOR, 


ae - ee ___ Town Clerk. 
CITY OF WINCHESTER 
RECONSTRUCTION AND RESURFACIN 

IN THE CITY. G OF ROADS 


The CORPORATION invite TENDERS for the 
RECONSTRUCTION and RESURFACING of various 
ROADS in the City. The works consist of Taking up 
and Renewing approx. 2,000yd. lin. of Kerbing, Laying 
approx. 6,000yd. sup. Bituminous Macadam Footways, 
and_ Burning-off and Laying approx. 10,000yd. sup. 
of Bituminous Macadam, Coid or Hot Rolled Asphalt, 

Documents for these works may be obtained from 
the City Engineer, Guildhall, Winchester, on receipt 
of a deposit of £2 2s., which will be refunded upon 
receipt of a _bona-fide Tender and the return of all 
documents. Tenders, enclosed in a plain envelope, 
must be delivered to the undersigned not later than 
First Post on SATURDAY, 11th March, 1961. 

R. H. McCALL, 
Town Clerk. 


Guildhall 
Winchester 


16th February 
se. OF LEICESTER. 
NORTHERN AREA DEVELOPMENT. 


CONTRACT NO. 3— 
MELTON ROAD PUMPING STATION. 


1961 


TENDERS are invited from _ suitably experienced 
contractors for the CONSTRUCTION of the ABOVE 


STATION to deal with asurface water run-off of 
120 cusecs 
The contract includes a 1,500 sq. ft. (approx.) 


permanent cofferdam 30ft. deep in steel sheet piling 
with reinforced concrete floor and partition walls, a 


superstructure 1,000 sq. ft. (approx.) in area, a 
reinforced concrete outfall channel 200ft. (approx.) 
long and various ancillary works. 

Tender documents, which may be obtained on 


payment of One Guinea, refundable on receipt of a 
bona-fide Tender, are to be returned in the official 
envelope, endorsed ‘‘Melton Road Pumping Station,” 
by 4.30 p.m. on TUESDAY, 28th March, 1961. 

Full details and the tender documents for the above 
contract are available from the undersigned. 


JOHN L. BECKETT, M.1.C.E.. 
City Surveyor. 
Town Halil, 
Leicester. 


HERNE BAY URBAN DISTRICT COUNCIL. 
STREET LIGHTING—TWO ROUNDABOUTS. 


TENDERS are invited from experienced contractors 
for SUPPLY, DELIVERY and ERECTION of 13 STEEL 
LIGHTING COLUMNS, 25ft. mounting height, with 
400-Watt COLOUR-CORRECTED MERCURY __ Dis- 
CHARGE LAMPS, together with WIRING, LANTERNS 
and AUXILIARY CONTROL GEAR, for the DIS- 
MANTLING of one existing LIGHTING POINT, and 
for two existing COLUMNS to be FITTED with new 
LAMPS, etc., as described (one of these columns to 
be resited). 

Conditions of Contract and Plan may be inspected 
at and Specification, Bills of Quantities and Form of 
Tender obtained from the Public Lighting Inspector, 
Council Offices, Herne Bay. i 

Tenders, in plain sealed envelopes, endorsed "Street 
Lighting,” to be delivered to me by 10th MARCH, 


1961. 
G. A. BAGNALL, 
Clerk of the Council. 
Council Offices. 
Herne Bay. 


HITWORTH —_ URBAN 
Ww COUNCIL. 


ERECTION OF DWELLINGS. 


FIXED-PRICE TENDERS are invited for the EREC- 
TION of 36 UNITY TRADITIONAL DWELLINGS in 
THREE-STOREY CONSTRUCTION, comprising 19 Mal, 
sonnettes and 17 Flats, together with ROADS ane 
ancillary SITE WORKS, at MOSS SIDE STREET, 
SHAWFORTH, near Rochdale. ; 

Forms of Tender, Bills of Quantities, etc., may be 
obtained from the Engineer and Surveyor, Council 
Offices, Whitworth, near Rochdale, on payment of a 
deposit of Two Guineas, which will be refunded on 
receipt of a bona-fide Tender. Drawings are available 
for inspection at the Council Offices. 

Tenders, sealed in the envelopes provided, must _ 
received by me not later than 18th MARCH, ise. 

The lowest or any Tender will not necessarily be 


accepted 
—. R. CRAWSHAW, 
Clerk of the Council. 


DISTRICT 


Council Othces, 
Whitworth, 
Near Rochdale 


February 23 1961 


CONTRACTS 
BU cxsS: COUNTY COUNCIL. 
AYLESBURY-LEIGHTON BUZZARD ROAD, A.418. 


ROAD WORKS—SHORTLANDS HILL TOWARDS 
WINGRAVE CROSS-ROADS. 


TENDERS are invited for ROAD WORKS (approx. 
s00yd.), comprising Realignment of Carriageway, 
Earthworks, Sett Kerbing, Channelling, Rolled Concrete 
Foundation, Tarmacadam Shaping, Drainage, and 
ancillary works 

Drawings may be seen at the Offices of the County 
surveyor, County Offices, Aylesbury, and Contract 
documents may be obtained on payment of a deposit 
of £2, returnable on receipt of a bona-fide Tender. 

Tenders must be received by me by 10 a.m. on 
20th MARCH, 1961. 

The Council! do not bind themselves to accept the 


r any Tender. 
lowest © R. E. MILLARD, 


Clerk of the Coun.! 


County Hall, 
Aylesbury 


COUNTY BOROUGH OF 


RE-ADVERTISEMENT. 


EXTENSION OF SEWER AT HAYS LANE, MIXENDEN. 


HALIFAX. 








TENDERS, based _on fixed-price rates, are invited 
for the CONSTRUCTION of approx. 450yd. of SALT 
GLAZED WARE SEWER, including Precast Concrete 

holes. 

Mi etails from the Borough Engineer, Crossley Street, 
Halifax, on receipt of One Pound (cheques payable 
to Halifax Corporation). Tenders to be delivered to 
the undersigned on or before FRIDAY, 17th March. 
RICHARD de Z. HALL, 
Town Clerk. 
Town Hall, 
Halifax. 


ci) AND COUNTY OF NORWICH. 


LAYING OF 3,162YD. OF 24IN. DIA. C.l. WATER 

MAIN ALONG _JESSOPP ROAD, CHRISTCHURCH 

ROAD, NEWMARKET ROAD, DANIELS ROAD AND 
LAKENHAM ROAD, NORWICH 


TENDERS are invited for the 
ABOVE WATER MAIN. 

Contractors will be responsible for Excavation, 
Laying, Jointing and Reinstatement of the Trenches, 
which will be partly in Carriageway, partly in 
Footpaths, and partly in Grass Verges. 

Documents can be obtained from the ENGINEER 
AND MANAGER, Water Department, City Hall, 
Norwich, NOR O1A, and the closing date for Tenders 
is 10 a.m., WEONESDAY, 29th March, 1961. 


HAVERHILL URBAN DISTRICT 
COUNCIL. 


ANNUAL TENDERS 


LAYING of the 





TENDERS are _ invited for the SUPPLY and 
DELIVERY of ROADMAKING and BUILDING 
MATERIALS during the 12 Months ending 31st 
March, 1962. 

Full details and Forms and Conditions of Tender 
may be obtained from the Surveyor to the Council, 
Council Offices, Haverhill, Suffolk 

Tenders should be returned in plain sealed envelopes 
endorsed ‘‘ Highways Tender,"’ addressed to me, so 
as to arrive not later than SATURDAY, 4th March, 


1961 
W. C. BLAKE, 


Clerk of the Council 
Council Offices 


Haverhill, 
: Suffolk. 
LEATHERHEAD URBAN DISTRICT 
COUNCIL, 





invited for the 
approx. 14 acres of 
SMALL AREAS throughout the 


TENDERS are 
TRIMMING of 
GREENS in 
season. 

Tender documents and Plans may be inspected at 
Engineer and Surveyor’s Department, Red House, 
Leatherhead. 

Tenders, in the envelopes provided, to the under 
signed by Noon, 2nd MARCH, 1961. 

). EDE 


Clerk of the Council 


CUTTING and 
VERGES and 
1961 


Council Offices, 
Leatherhead. 


EASTHAMPSTEAD — RURAL 
COUNCIL. 
DRAINAGE—COLLEGES ROAD AND BRANKSOME 
HILL ROAD, SANDHURST. 


TENDERS are invited from experienced civil 
engineering contractors for the FOLLOWING WORK, 
comprising the Construction of: 

(a) 174 lin. yd. of 27in. dia. Concrete Tube 
Surface Water Sewer. 

(b) 92 lin. yd. of 24in. dia 
Surface Water Sewer. 

(c) 82 lin. yd. of 21in. dia. 
Surface Water Sewer. 

(d) 167 lin. yd. of 18in. dia. 
Surface Water Sewer. 

(e) 164 lin. yd. of 15Sin. dia. 
Surface Water Sewer. 


DISTRICT 


Concrete Tube 
Concrete 
Concrete Tube 


Concrete Tube 


(f) 256 tin. yd. of Qin. dia. Concrete Tube 
Foul Sewer. 
(9) 152 lin. yd. of Gin. dia. Concrete Tube 


Foul Sewer. 

together with 17 Concrete Tube Manholes, 
Lateral Surface Water Connections, two 
Concrete Outfalls, a Reinforced Concrete 
Outfall Channel, and Widening of existing 
Ditches. 

Copies of the General Conditions of Contract, 
Specification, Bills of Quantities, Drawings, and Form 
of Tender may be obtained on payment of a Two 
Guinea deposit, from the Offices of the Engineer and 
Surveyor, Church Road, Bracknell. All cheques should 
be made payable to Easthampstead Rural District 
Council. The deposit will be returned on receipt of 
a bona-fide Tender not subsequently withdrawn 

Tenders, enclosed in the envelopes to be provided, 
must be sealed and delivered to the undersigned not 
later than First Post on MONDAY, 27th March, 1961 

D. H. M. SAUNDERS, 
Clerk of the Council. 

Council Offices, 

Church Road, 
Bracknell, Berks. 


For Contracts received too late for 
classification see page 1001 


Lepeeeeiemeeeetaieen ieee as aeetan ee 
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APPOINTMENTS VACANT 


CROWN AGENTS. 


ASSISTANT ENGINEER (CIVIL) REQUIRED for 
their London Office by the Crown Agents for Oversea 
Governments and Administrations. 

Appointment normally to pensionable establishment 
on probation for two years. Commencing salary 
between £991 at age 25 and £1,318 at age 34 or over 
in scale rising to £1,490. Liberal leave. S-day week. 

Candidates must be Corporate Members of the 
Institution of Civil Engineers or have passed Sections 
“A” and “B" of the qualifying examination, or hold 
an exempting degree. They must have had experience 
in the office of a Civil Engineer, the civil engineering 
branch of a municipality, or a civil engineering con- 
tractor, and experience of water supply schemes, 
including pumping and treatment of plant and/or 
sewerage schemes. Alternatively, consideration will be 
given to candidates with experience in use of road- 


re and general civil engineering contractors’ 
plant. 

Duties include examination of civil engineering 
projects, preparation of specification for materials, 


equipment and plant, adjudication upon tenders, and 
correspondence of a technical nature. 

Apply to CROWN AGENTS, 4 Milibank, London, 
S.W.1, for further particulars, stating age, name, brief 
details of qualifications and experience, and quoting 
Ref. M2A/51056/CA. 


METROPOLITAN BOROUGH OF 
ISLINGTON. 
BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPLICATIONS are invited from persons not more 
than SO years of age for the FOLLOWING APPOINT- 
MENTS on the Permanent Staff: 

Three Engineering Assistants—Grade A.P.T. Ill 
(£960-£1,140 p.a.) plus appropriate London 
Weighting. 

Applicants should be qualifying for the Examination 
of the Institution of Civil Engineers or Municipal 
Engineers, or other appropriate qualification, and be 
suitably experienced. 

Application Forms, 


returnable by First Post on 


TUESDAY, 7th March, 1961, obtainable from the 
Borough Engineer and Surveyor, Town Hall, Upper 
Street, N.1. 


H. DIXON CLARK, 
Town Clerk. 


BOROUGH OF HESTON AND 


ISLEWORTH. 
BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 
APPOINTMENT OF ASSISTANT INSPECTOR OF 


WORKS. 


APPLICATIONS are invited for an ASSISTANT 
INSPECTOR OF WORKS at a salary in accordance 
with Misc. Division 1V (£625-£685 p.a.) plus London 
Weighting allowance. 

The successful candidate will be required to under- 
take such general duties in the Department as may 
be directed, including assisting in the supervision of 
road and sewer work reconstruction. 

The Council is unable tu assist 
accommodation. 

Applications, on forms obtainable from the Borough 
Engineer and Surveyor, 88 Lampton Road, Hounslow. 
must be returned to him not later than Noon on 
27th FEBRUARY, 1961. 

D. MATHIESON, 


Town Clerk. 


with housing 


Town Hall, 
Hounslow, Middx. 


(CAMBORNE - REDRUTH 
DISTRICT COUNCIL. 


SENIOR ASSISTANT ENGINEER (WATER)— 
GRADE A.P.T. IV (£1,140-£1,310). 


APPLICATIONS are invited for the APPOINTMENT 
of SENIOR ASSISTANT ENGINEER in the Engineer 
and Surveyor's Department. 

Applicants must be Associate Members. of the 
Institution of Civil Engineers and/or hold the Testamur 
of the Institution of Municipal Engineers, and have 
experience in water supply and distribution works. 

The appointment is subject to the Provisions of the 
Local Government Superannuation Acts, 1937-53, to 
the National Joint Council's Scheme of Conditions of 
Service, and is terminable upon the expiration of 
one month's notice in writing by either side. 

Consideration will be given to the provision of 
housing accommodation if required. 

Applications, on forms to be obtained from the 
Engineer and Surveyor, should be received by the 
undersigned not later than 11th MARCH, 1961. 

The successful applicant will be required to pass 
a medical examination to be carried out by this 
Council's Medical Officer of Health. 

Canvassing, either directly or indirectly, will be a 
disqualification, and applicants must disclose their 
relationship to any member or senior officer of the 


1. 
— S. C. WILSON, 
Clerk of the Council. 


URBAN 


Council Offices, 
Camborne, 
Cornwall. 
7th February, 1961. 7 


FFROME VALLEY MAIN DRAINAGE 
COMMITTEE. 


APPOINTMENT OF RESIDENT ENGINEER AND 
CLERKS OF WORKS. 


APPLICATIONS are invited for the APPOINTMENT 
of RESIDENT ENGINEER and TWO CLERKS OF 
WORKS in connection with the laying of approx. 6'2 
miles of trunk sewer from Stapleton Road, Eastville, 
in the City of Bristol, to an existing sewage disposal 
works at Winterbourne, in the Sodbury Rurai District. 
The scheme is estimated to cost £600,000. Ls 

The appointments will extend over the duration of 
the contract (nominally 33 months), at salaries as 
follows: Resident Engineer—£1,350 (minimum) plus 
£250 subsistence allowance per annum. An_ essential 
car allowance as applied by the Scheme of Conditions 
of the National Joint Council will be payable. Clerks 
of Works—£700 per annum in each case plus £200 
per annum subsistence allowance. : : 

Candidates for the appointment of Resident Engineer 
must be experienced in supervising sewerage works 
involving the laying of large-diameter sewers and 
construction of box culverts, including work in tunnel. 
The duties of the Clerks of Works require experience 
of a similar type. 

Applications, with the names of two persons to 
whom reference may be made, should be addressed to 
the undersigned, to be received not later than 
FRIDAY, 3rd March, 1961. 

H. G. WHEWAY, 
Clerk of the Committee. 

Council Offices, 

Chipping Sodbury, 
Bristol 


SUPPLEMENT 
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APPOINTMENTS VACANT 


SARAWAK. 
PUBLIC WORKS DEPARTMENT. 
DRAINAGE AND IRRIGATION ENGINEER. 


Qualifications: Candidates, preferably under 45 years 
of age, must hold a degree in civil engineering or be 
A.M.1.C.E., with at least 10 years’ experience in land 
drainage and irrigation. , 

Duties: Responsible for technical work in drainage 
and irrigation schemes for agriculture development 
throughout Sarawak. To organise and control survey, 
design and construction work. A good knowledge 
of hydrology is required in order to organise and 
control a country-wide hydrological survey and 
analyse the results of specific investigation. 

Terms: On contract for one tour of three years 
in the first instance, with gratuity on satisfactory 
completion of engagement. 

Emoluments in scale £1,813-£2,324 per annum. 





Free passages. Generous leave. Education 
allowance. 

Apply DIRECTOR OF RECRUITMENT, Colonial 
Office, London, S.W.1. Give full name and age and 


brief details of qualifications and experience. Quote 


BCD112/24/017/D14. n 
(CCAERNARVONSHIRE COUNTY COUNCIL. 
ROADS AND BRIDGES DEPARTMENT. 


APPLICATIONS invited from suitably qualified and 
experienced persons for POST of ENGINEERING 
ASSISTANT, A.P.T. It (£815-£960), for preparation 
and supervision of road improvement schemes. 

Further particulars and Application Forms_ from 
CLERK OF COUNTY COUNCIL, County Offices, 
Caernarvon. Closing date: 4th MARCH. 


COUNTY BOROUGH OF ROCHDALE. 


APPLICATIONS are invited for the FOLLOWING 
PERMANENT APPOINTMENTS in the Borough 
Engineer and Surveyor’s department:— 

(a) Quantity Surveyor, Grade A.P.T. III/IV. 

(b) Assistant Architect, Grade A.P.T. III/IV. 

(c) Heating and Ventilating Assistant, Grade 
A.P.T. TE/EV. 

The commencing salary will be in accordance with 
experience and qualifications. : 

Applications, stating age, qualifications, present and 
Previous appointments and experience, together with 
the names of two referees, to Borough Engineer and 
Surveyor by 10th MARCH. 


Canvassing will disqualify, relationship to any 
member or senior official of the Council must be 
disclosed. Appointments subject to medical 


examination. 
K. B. MOORE, 
Town Clerk. 
Town Hail, 
Rochdale. 
14th February, 1961. 


BOROUGH OF CHIPPENHAM. 
APPOINTMENT OF CLERK OF WORKS. 


APPLICATIONS are_invited for the ABOVE- 
MENTIONED APPOINTMENT in the _ Borough 
Surveyor's Department at a salary in accordance with 
A.P.T. Division, Grade |i (£815 to £960). 

Candidates should have a sound knowledge of 
building construction and of ali building trades: 
previous experience in the supervision of house con- 
struction and the advance preparation of housing 
estate roads, sewers, etc.; also experience in the 
measuring and checking of quantities will be an 
advantage. 

The post is pensionable and is subject to medical 
examination. 

Applications, stating age, qualifications and 
experience, together with the names of two persons 
to whom reference may be made, to be sent to the 
Borough Surveyor not later than the 18th MARCH. 





1961. 
S. F. A. CLARKE, 
= Town Clerk. 
Municipal Offices. 
Market Place, 
Chippenham, 
__ Wilts. lee J : 
BOROUGH OF KEIGHLEY. 





BOROUGH ENGINEER AND SURVEYOR’S 
DEPARTMENT. 


APPOINTMENT OF ENGINEERING ASSISTANT. 


APPLICATIONS are invited for an ENGINEERING 
ASSISTANT, the appointment being superannuable, at 
a_salary in accordance with Grade A.P.T. | (£645- 
£815). Applicants are required to have completed 
professional training and to have obtained the Joint 





Part | Examination of the Institution of Municipal 
or Civil Engineers. They must state their age, 
qualifications, experience, and name two referees. 


Applications should reach my office, College Street, 
Keighley, not later than 12 Noon on MONDAY, 
13th March, 1961. 


R. COURTENAY GIBSON, 
Borough Engineer and Surveyor. 
College Street, 
___ Keighley. ieee ot Del dhe SRR 
SHIPSTON-ON-STOUR RURAL DISTRICT 
COUNCIL. 


BRAILES, THE COMPTONS AND TYSOE SEWERAGE 
AND SEWAGE DISPOSAL. 


CONTRACTS NOS. 6, 8 AND 9. 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are _ invited for the ABOVE 
APPOINTMENT to supervise the laying of 4'2 miles of 
Gin. dia. salt glazed ware sewers, house connections, 
and the construction of sewage disposal works. 

The work will be under the direction of the 
Council's Consulting Engineers, MESSRS. J. D. AND 
D. M. WATSON, MM.I.C.E., 67 Tufton Street, 
Westminster, London, S.W.1. 

The salary is £1,500 per annum, and the appoint- 
ment, subject to satisfactory service, will last approx. 
nine months and will be terminable by two months’ 
notice on either side. : 

Car mileage allowance will be paid on the Essential 
User scale for a car not exceeding 10-h.p. or 
1,199 c.c. 

Applicants, who should be Associate Members of 
the Institution of Civil Engineers, or have comparable 
qualifications, and must have had experience of similar 
work, should apply in writing to the undersigned not 
later than Noon on MONDAY, 6th March, 1961, 
giving full particulars of age, qualifications and 
experience, and enclosing copies of not less than two 
recent testimonials. 

R. S. ANKER, 


Clerk of the Council. 








Council Offices, 
Shipston-cn-Stour, 
Warwickshire. 


10th February, 1961. 








994 SUPPLEMENT 


APPOINTMENTS VACANT 
(CUMBERLAND COUNTY COUNCIL. 


HIGHWAYS AND BRIDGES DEPARTMENT. 


APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS on the technical headquarters staff 
of the County Surveyor and Bridgemaster at Carlisle: 

(a) Senior Assistant Engineer (Bridges)-—Salary 
within Scale “A" of the J.N.C. Scales 
(£1,435-£1,565 p.a.). : 

(b) Assistant Engineer (Bridges)—-Salary within 
A.P.T. Grades Il/IV (£960-£1,310 p.a.). 

Candidates for post (a) must be qualified Civil 
Engineers, trained and experienced in the design, pre- 
paration and construction of major bridgeworks and 
bridge maintenance and improvement schemes. 
Previous experience of such works in a County 
Surveyor’s Department will be an advantage. 

The person appointed to post (a) will be offered 
the tenancy of a modern three-bedroom house (with 
garage) situated in Carlisle. 2 

Candidates for post (b) must possess the following 
minimum qualifications: They should be Graduate 
Members of the Institution of Civil Engineers (or 
equivalent) or engineering graduates of a recognised 
British University and, in addition, should have had 
at least five years’ experience (including the period 
spent on theoretical training). Some previous experi- 
ence in the design and execution of bridge maintenance 
and improvement works in a County Surveyor's 
Department is desirable. f 

The person appointed to post (b) will, if desired. 
be considered for the tenancy of a staff house as 
and when an existing tenancy falls vacant. — 

Further particulars and Form of Application are 
obtainable from the County Surveyor and Bridge- 
master, Citade! Chambers, Carlisle, to whom completed 
applications should be returned not later than 
FRIDAY, 10th March, 1961. ’ 

Applicants should state whether forms are required 


f ost (a) or (b) 
nes G. N. C. SWIFT, 
Clerk of the County Council. 








The Courts, 
Carlisle 
10th February, 1961. 
(CUMBERLAND COUNTY COUNCIL. 





HIGHWAYS AND BRIDGES DEPARTMENT. 
LABORATORY ASSISTANT. 


PPLICATIONS are invited for the ABOVE 
APPOINTMENT within A.P.T. If (£81S-£960 p.a.), 
with chemistry at ‘‘A'’ Level in G.C.E., or equivalent, 
or Ordinary Nationa! Certificate in Chemistry. Previous 
laboratory experience, particularly in the testing of 
soi! and materials used in road and bridge construction, 
would be an advantage. 

Forms of Application and further particulars 
regarding housing, etc., may be obtained from the 
COUNTY SURVEYOR, Citadel Chambers, Carlisle. 
Closing date: 6th MARCH, 1960. ‘ 


BOROUG H OF MIDDLETON. 
APPOINTMENT OF SENIOR ASSISTANT ENGINEER 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT within A.P.T. Grade IV (£1,140- 
£1,310 per annum) from persons possessing the 
necessary qualifications. 

The appointment will be permanent, subject to 
one month’s notice on either side, and to the Local 
Government Superannuation Acts. : ‘ 

Provision of housing accommodation will be con- 
sidered if required. ; F P 

Applications, stating age, professional qualifications, 
experience, and giving the names of two referees, 
should be delivered to the undersigned not later than 
Noon on WEDNESDAY, 1st March, 1961. 


F. JOHNSTON, 
Town Clerk. 








Town Hall, 
Middleton, 
Near Manchester. 
8th February, 1961. 


BOROU GH OF MIDDLETON. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPLICATIONS are invited for the UNDER- 
MENTIONED APPOINTMENTS from persons possess- 
ing the necessary qualifications: — 

(a) Senior Assistant Architect, A.P.T. Grade IV 
(£1,140-£1,310 per annum). 

(b) Architectural Assistant, A.P.T. Grade III/IV 
(£960-£1,310 per annum). 

The appointments will be permanent, subject to 
one month's notice on either side, and to the Local 
Government Superannuation Acts. 

Provision of housing accommodation will be con- 
sidered if required. 

Applications, stating age, professional qualifications, 
experience, and giving the names of two referees, 
should be delivered to the undersigned not later than 
Noon on TUESDAY, 7th March, 1961. 


F. JOHNSTON, 
Town Clerk. 
Town Hall, 
Middleton, 
Near Manchester. 
13th February, 1961. 


BOROUGH OF HESTON & ISLEWORTH. 


APPOINTMENT OF DEPUTY BOROUGH ENGINEER 
AND SURVEYOR. 


APPLICATIONS are invited for the APPOINTMENT 
of DEPUTY BOROUGH ENGINEER AND SURVEYOR 
at a salary in accordance with Scale ‘‘ D,"’ namely, 
£1,710-£1,97S p.a. The successful candidate will be 
paid an allowance of £130 p.a. at the pleasure of the 
Council if he provides and maintains a motor car for 
use in the performance of his duties. 

Applicants must be qualified by examination for 
Corporate Membership of the Institution of Civil 
Engineers or the Institution of Municipal Engineers, 
and have had an extensive technical and administrative 
experience in all branches of a Municipal Engineer's 
Department, and be capable of taking charge of the 
organisation of such a department. 

The appointment is subject to the Local Govern- 
ment Superannuation Acts, 1937-53, the passing of 
a medical examination, and to termination by two 
months’ notice on either side. 

The Borough Engineer and Surveyor will be retiring 
within the following five years. 

Forms of Application and further particulars and 
Conditions of Appointment may be obtained from the 
Borough Engineer and Surveyor, 88 Lampton Road, 
Hounslow. 

Applications, enclosed in a sealed envelope endorsed 
‘* Deputy Borough Engineer and Surveyor,"’ must reach 
the undersigned not later than Noon on FRIDAY, 


17th March, 1961. 
D. MATHIESON, 
Town Clerk. 
Town Hall, 
Hounslow, Middx. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 
U GANDA. 
WATER DEVELOPMENT DEPARTMENT. 


EXECUTIVE ENGINEER. 


Qualifications: Candidates (aged 27-35) should have 
either a University Degree, or equivalent, recognised 
by the Institution of Civil Engineers, or be A.M.I.C.E., 
and have had not less than five years’ post-graduate 
experience in water engineering. 

Duties: To take charge of the 
irrigation and reclamation programme. 

Terms of Appointment: On contract for one tour 
of 30-36 months in the first instance, with graduity 
on satisfactory completion of engagement. 

Emoluments in Scale £1,194-£1,863 p.a. (Salaries 
are at present under revision.) 

Free passages. Generous leave. 
attention. Taxation at local rates. 

Apply DIRECTOR OF RECRUITMENT, Colonial 
Office, London, S.W.1. Give full name and age, and 
brief details of qualifications and experience. Quote 
BCD140.'9.04/D14 


BOROUGH OF SURBITON. 
APPOINTMENT OF TWO SENIOR ASSISTANT 
ENGINEERS. 


APPLICATIONS are invited for the FOLLOWING: 

Two Senior Assistant Engineers, Grade A.P.T. IV 

(£1,250-£1,310 per annum plus London 
Weighting). 

Applicants should have passed the Final Examina- 
tion of either the Institution of Civil Engineers or the 
Institution of Municipal Engineers, and have had 
good experience in municipal engineering. 

The appointments are subject to: (a) The pro- 
visions of the Local Government Superannuation Act, 
1937; (b) the successful candidates passing a medical 
examination; (c) the provisions of the National Scheme 
of Conditions of Service. 

A casual user allowance for a car not exceeding 
1,199 c.c. will be paid. 

Consideration will be given to providing living 
accommodation for the succesful applicants. 75 per 
cent. of approved removal expenses will be paid. 

Applications should be delivered to R. THIRLWAY, 
M.1.Mun.E., M.1.Struct.E., Registered Architect, 
Borough Engineer and Surveyor, at these Offices by 
6th MARCH, 1961. 

Application Forms may be 
undersigned. 


Department's 


Free medical 


obtained from the 


JOHN H. A. CRUNDELL, 
Town Clerk. 
Council Offices, 
Surbiton. 
14th February, 1961. 


BOROUGH OF TAMWORTH. 


APPLICATIONS are invited for the UNDER- 
MENTIONED TEMPORARY APPOINTMENTS of 
supervisory staff in connection with large-scale resi- 
dential development on the Borough Council's 
Comberford Road Housing Site for the housing of 
overspill population from the City of Birmingham 
The appointments will be for a period of three to 
four years in each case: 

(i) Resident Engineer—Salary £1,200-£1,300 
p.a. Car allowance at casual user rate. 
Applicants must have considerable experience 
of large-scale housing projects, including 
the construction of sewers and estate roads. 
Preference will be given to persons holding 
a recognised professional qualification or 
degree in Civil Engineering. 

(ii) Clerk of Works (Housing)—Salary £1,000 
p.a. Car allowance at casual user rate. 
Applicants must have sound knowledge and 
experience of building and house construc- 
tion, and preference will be given to build- 
ing tradesmen and persons holding a suitable 
qualification. 

Further details and Forms of Application may be 
obtained from the undersigned, by whom applications 
should be received not later than the 3rd MARCH, 


1961. 
4: - &. pans. m 
w . 
Municipal Offices, ates 
Tamworth. 
14th February, 1961 
B OROUGH OF _ KIDDERMINSTER. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 
APPLICATIONS are_ invited for the 
MENTIONED APPOINTMENTS 
(1) Senior Planning Assistant—Grade A.P.T. VI 
(£1,310, rising to £1,480 per annum). 
(2) Assistant Engineer—Grade A.P.T. Wt 
(£960, rising to £1,140 per annum). 
(3) Assistant Building Inspector (General 
Divisional Salary). 

Applicants for appointment (1) must be incorp- 
porate members of the T.P.I., or hold equivalent 
qualification, and experience in Town Redevelopment 
and in the consideration of Interim Planning Applica- 
tion. 

Applicants for appointment (2) should preferably 
have passed the final examination of the Institution 
of Municipal Engineers. 

All of the above appointments will be subject to the 
Local Government Superannuation Acts and the 
National Scheme of Conditions of Service. 

Applications, stating qualifications and experience, 
accompanied by the names of two referees, should 
be sent to the Borough Engineer and Surveyor, 110 
Mill Street, Kidderminster, not later than 13th 


MARCH, 1961 
JOHN L. EVANS, 





UNDER- 


. shai Town Clerk. 
* Kidderminster. 
20th February, 1961. 
FAST GRINSTEAD URBAN _ DISTRICT 


COUNCIL. 
JUNIOR ENGINEERING ASSISTANT. 


APPLICATIONS are_ invited for the ABOVE 
APPOINTMENT within Grade A.P.T. | (£645-£815), 
commencing salary according to qualifications and/or 
experience of the person appointed. 


Competent surveyor and leveller and efficient 
draughtsman with all-round general experience 
required. 


Housing accommodation available if necessary. 
Forms obtainable from J. CORNELIUS, 
F.R.1.C.S., Surveyor to the Council, at the under- 
mentioned address, and returnable, endorsed ‘‘Junior 
Engineering Assistant,"’ to the undersigned by not 
later than Noon on SATURDAY, 11th March, 1961. 
H. C. JONES, 
Clerk of the Council. 
Council Offices, 
East Court, 
East Grinstead, 
Sussex. 


February 23 196} 


APPOINTMENTS VACANT 
GOVERNMENT OF SIERRA 
EXECUTIVE ENGINEERS. 


Qualifications: Candidates, prefer 
years of age, should have either a Universinn ee 
or equivalent, recognised by the Institution f i 
Engineers, and two years’ practical experien, Civit 
have passed, or be otherwise exempt sei Or 
po ye the Final eneninations of the Institutio 

ivi ngineers, wi i ' n 
experience. at least five years Practical 
uties: Genera! construction and i 

roads, bridges, waterworks and buildings. at 
prepared to live up-country and travel extensivel, : 

Emoluments in Scale £1,470-£2,145 p.a = 

Terms: Contract/gratuity for one tour of 1 
months, with gratuity of 15 per cent. 5-18 

Free passages; generous home leave. 

Apply DIRECTOR OF RECRUITMENT Coloni 
poe ge no. eee Give full name and age er 
ri etails of qualification i ‘ 
BCD112 15/02/0414. 7 CO eg 


GLOUCESTERSHIRE COUNTY COUNGI” 
VACANCIES for ASSISTANT 

quarters. Candidates with “Fore 1 gens ot ee 

Examination eligible for Grades A.P.T, of I.C.e, 


, HI/IV, oth 
wise Grades A.P.T. | or II, based on t oe 
qualifications. experience ang 


cer suowsnce up to 1,199 c.c. 

pplication Forms from, and to be 

later than 11th MARCH, 1961, to, ‘the ey te 

Surveyor, Quay Street, Gloucester. _— 
GUY H. DAVis, 

Clerk of the County Council 





LEONE, 








3 
ty Degree 


ance on 


Shire Hall, 
Gloucester 


MERIONETH COUNCIL 
HIGHWAYS AND BRIDGES DEPARTMENT. 


COUNTY 


APPLICATIONS are invited for the FOLLOWING 


PERMANENT APPOINTMENTS 
Surveyor's Department: zi the County 
(a) One Assistant Engineer—Salary Grade 


A.P.T. IV of the National joint 


Scales; and Couneit 


(b) One Assistant Engineer—Salary G 
sot 1! of the National Joint enum 
cales. 


Applicants for appointment (a) should have had 
good experience in the design and preparation of road 
ies ie one and be capable of Supervising the 
actual works whether execut 
+ nl ecuted by contract or direct 

Preference will be given to candidates 
Associate Members of the _ Institution 7 an 
Engineers and/or of the Institution of Municipal 
Engineers. 

Applicants for appointment (b) should have had 
experience in the design and preparation of road and 
bridge schemes. 

Preference will be given to candidates who are 
suitably qualifed and have had previous experience 
under a County Authority. 

Applications, on the Council's Application Form 
must be received by the COUNTY CLERK, County 
Offices Penariag, Dolgellau, by not later than 
MONDAY, the 13th March, 1961 


BOROUGH © F OSSETT. 
CLERK OF WORKS RESIDENT ENGINEER. 


APPLICATIONS are invited from persons with suit- 
able experience as CLERK OF WORKS RESIDENT 
ENGINEER for a period of nine months from Sth 
April, 1961, at a salary of £850 p.a. plus £2 per 
week subsistence and car allowance. 

The works include the Laying of 3,870yd. of Pipe 
of varying diameter from 24in. downwards, together 
with a Pumping Station, Rising Main and Storm 
Overfiows. 

Applications, which should state age, present 
employment, and when available, together with details 
of experience in this type of work, should be received 
by the undersigned not later than the 6th MARCH, 
1961, accompanied by either two recent testimonials 
or the names of two referees. 

B. FREEMAN, 


Town Clerk. 
Town Hall, 
Ossett. 


COVEN TRY CORPORATION. 


PRINCIPAL ASSISTANT—CIVIL AND STRUCTURAL 
ENGINEERING SECTION— 
SCALE “D" (£1,710-£1,975). 

APPLICATIONS are _ invited for the POST of 
PRINCIPAL ASSISTANT IN CHARGE. Salary within 
Scale ‘*‘D"' above. The Section is responsible for 
carrying out extensive structural and civil engineering 
works on major redevelopment projects. 

Applicants must be suitably qualified Civil or 
Structural Engineers with wide experience in senior 
capacity of design and construction of all types of 
building and civil engineering structures, able to 
—— and supervise technical section with large work 
load. 

Housing accommodation may be available. 

Application Forms and further details from CITY 
ENGINEER, Council House, Coventry, returnable by 
TUESDAY, 14th March. 


JHE TEES VALLEY AND CLEVELAND 
WATER BOARD. 


BALDERHEAD RESERVOIR 


APPOINTMENT OF DEPUTY RESIDENT ENGINEER 
AND ENGINEERING ASSISTANT. 


Work will shortly commence on the construction of 
Balderhead Reservoir, comprising an earth embank- 
ment 150ft. high, a concrete filled cut-off trench, 
tunnels, bellmouth overflow, and ancillary works, 
situated near Barnard Castie, County of Durham. 
it is anticipated that the duration of the work will 
be about four years. 

APPLICATIONS are invited for the FOLLOWING 
POSITIONS: . 

(a) Deputy Resident Engineer, with experience 
of dam construction and knowledge of soil 
mechanics. Salary scale A.P.T. V (£1,310- 
£1,480). 

(b) Engineering Assistant, with some _ site 
experience. Salary scale A.P.T. Ill (£960- 
£1,140). 

Applications, stating experience, qualifications, etc. 
together with names of two referees, should be sub- 
mitted to the Board's Consulting Engineers, MESSRS. 
EDWARD SANDEMAN, KENNARD AND _ PART- 
NERS, 171 Victoria Street, Westminster, London, 
S.W.1, by 6th MARCH, 1961. 


E. A. MORRIS, 
Clerk and Chief Executive Officer. 
Corporation Road, 
Middlesbrough. 
February, 1961. 





February 23 1961 


APPOINTMENTS VACANT 


(CUMBERLAND COUNTY COUNCIL. 
HIGHWAYS AND BRIDGES DEPARTMENT. 
SENIOR ACCOUNTS CLERK. 
APPLICATIONS are invited for the ABOVE POST 
from persons having had the necessary experience, 
referably in a Highways Department. Salary within 
pre. Ill (£960 x £30 x £30 x £35 x £40 x £45— 

£1,140) of the National Scales 

Application Forms and further particulars obtain- 
able from the County Surveyor and Bridgemaster, 
Citadel Chambers, Carlisle Completed forms to be 
vaturned not later than 11th MARCH, 1961. 


G. N. C. SWIFT, 
Clerk of the County Council. 





The Courts 
Carlisle. 


BOROUGH OF BROMLE Y. 


APPLICATIONS are_ invited for the UNDER 
MENTIONED APPOINTMENTS 
(a) Senior Assistant Engineer (Drainage)— 


A.P.T. IV/V (£1,185-£1,525). 

This is a new appointment, and applicants 

must be conversant with all aspects of work 

in connection with the construction of 

surface water sewers and main foul sewers. 
(b) Senior Assistant Engineer—A.P.T. III/IV 

(£1,005-£1,355). 

Applicants for each appointment must be 

fully qualified, and commencing salary will 





be according to experience 
Housing accommodation will be made available if 
equired 
Applications, stating age, qualifications, experience, 
present appointment, and salary, and tl names of 


two referees, should reach the Borough Engineer, 


Municipal Buildings, Bromiey, by 14th MARCH, 1961 


LIONEL KAYE 
Town Clerk 
Municipal Buildings 
Bromiey, Kent 


MACCLES! IELD 


CORPORATION. 
LAMALOAD WATER SCHEME 
RESIDENT ENGINEER STAFF—INSPECTORS 


The Corporation invites APPLICATIONS for the 
POSTS of INSPECTORS, who are required to super- 
vise, under the direction of Consulting Engineers, the 
construction of a concrete dam, treatment works, 
pipelines and service reservoirs 

The duration of the appointment is estimated to 
be about two years Applicants should have had 
experience of similar public works 

The salary will be in accordance with qualifications 
and experience, with a minimum of £15 per week, 
excluding allowances 

Applications are to be submitted to the Resident 


Engineer, Site Office, Lamaltoad Reservoir, Rainow, 
near Macclesfield, Cheshire, within seven days of the 
appearance of this notice 
WALTER ISAAC, 
Town Clerk 
Town Hall 
Macclesfield 


CORPORATION 


WAKEFIELD 


WATERWORKS 
MANSHEAD TUNNEL SCHEME 
APPOINTMENT OF RESIDENT ENGINEER 





APPLICATIONS are nvite for the ABOVE 
APPOINTMENT to supervise work on the Manshead 
Tunnel Scheme under the direction of the Water 
Engineer 

The works will comprise the construction by con 
tract of a concrete lined rock tunnel with inlet and 





t work d two miles of piped catchwaters up 
to 24in. in dia. with stream intakes, all within the 
catchment area in the Urban Districts of Ripponden 
and Hebden Royd 











y 

The period of the contract is approx. two years 
The appointment will be within the Scale A.P.T. V 
£1,310-£1,480 Housing rent and rates free can 
be provided for the successful candidate the Urban 
District of Ripponden 

Candidates must have had experience of hard rock 
tunnelling, and additional experience in a position of 
responsibility t major civil engineering works will 
be an advantage 

Applications, endorsed ‘* Resident Engineer,"’ stating 


age, qualifications and experience, together with the 
names of two referees, should be addressed to the 
WATER ENGINEER, 21 King Street, Wakefield, not 
ater than 4th MARCH, 1961 


LE CONSERVANCY 
BOARD 


CATCHMENT 


APPLICATIONS are invited for the FOLLOWING 









a) Assistant Engineers 2) within the salary 
range of Grades A.P.T. Ill/V (£960-£1,480 
) plus London Weighting). Preference will 
given to candidates who ar Chartered 
| Engineers with experience of the design, 
execution and supervision of civil engineering 
works of some magnitude 
b) Engines y Assistant (1) within the salary 
range f Grades A.P.T. I/I! (£645-£960 
p.a. plus London Weighting) 

The appointments are i connection with a pro 
gramme of major works which is expected to continue 
for several years and will include heavy excavation; 
mass, reinforced and prestressed concrete; bridges 
culverts: sewers, and a variety of other work. 

Travelling and subsistence allowances in force from 
time to time will be payable; and the successful 
candidates may be required to provide their own cars, 
in which event they will be entitled to an essential 
user allowance 

The appointments will be subject to the National 
Scheme of Conditions of Service for Local Authorities’ 
Administrative, etc., Staffs, and to one month's notice 
on either side; and the successful applicants may be 
required to pass a medical examination. Applicants 


should state whether they would wish to be specified 
as contributory employees for the purposes of the 
Local Government Superannuation Act, 1937, and, 
if so, give particulars of previous contributory and 
non-contributory service 
Applications, Stating age, qualifications, experience, 
etc., accompanied by copies of not more than three 
recent testimonials, and endorsed ‘‘Assistant Engineer" 
or ‘Engineering Assistant,’ as appropriate, should 
reach N. Medrington, A.M.1.C.E., M.1.W.E., Engineer 
to the Board The Grange, Crossbrook Street, 
Cheshunt, Herts., not later than First Post, FRIDAY, 
31st March, 1961 
J. L. SPILLER, 
Clerk of the Board. 
Head Office of the Board, 
Brettenham House, 
Lancaster Place, 
Strand, London, W.C.2. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


OLLED ASPHALT, TARMACADAM, etc.—Addi- 

tional Senior and Junior ROAD SUPERVISORS 
REQUIRED for London area. Salaries according to 
experience and ability. Car provided and pension 
scheme available-—Apply in Confidence, with full 
details of career, etc., to MOWLEM PAVING CO., 
LTD., 19 Grosvenor Place, London, S.W.1. 


ENGINEERS 


Civil engineering contracting, overseas. Applications 
for site engineering posts on a large overseas contract 
are invited from ENGINEERS having at least five 
years’ site experience. The work is varied and inter- 
esting, and the climate is pleasant. Two-year tours. 
Good prospects for assistant engineers with drive and 
a sound technical and commercial background.—wWrite, 
Stating training, experience, age and marital status. to: 


BOX V.3128, “THE CONTRACT JOURNAL.” 


ONTRACT SUPERVISOR/SURVEYOR REQUIRED 
by well-known flooring specialists, to supervise 

and control contracts for decorative tile and linoleum 
floorings.—Please write, stating age, experience, and 


salary expected, to Box V.3539, ‘‘ The Contract 
Journal." 


GENT REQUIRED by civil engineering contractors. 
4 Applications are invited from men having sound 
experience of site control, for contracts in the North- 
Western area. Qualifications and some knowledge of 
industrial building would be an advantage.—Future 
prospects ffer good opportunities to suitable candi- 
date, who may write in full confidence, giving details 
of experience, employers, and salary grade, to Box 
V.3536, ‘* The Contract Journal." 


SSISTANT ACCOUNTANT, young, single, RE- 

QUIRED by large firm of civil engineers, for 
contract in Nigeria. Experience of site administration, 
timekeeping, costing and storekeeping. 12 months’ 
tour Salary approx. £1,500. Free accommodation 
and passage. — Write Box CJjJ26S5LPE, 60/62 
St. Martin's Lane, London, W.C.2. 


LANT ENGINEER REQUIRED for large overseas 
civil engineering project. Only very experienced 
men will be considered. Single quarters only available 
for the first tour.—Write full details of career to Box 
V.3527, The Contract Journal.” 


CcusITtTYsS 


HOLLAND & HANNEN AND CUBITTS (G.B.), LTD., 
have vacancies available. 


SEE PAGES 980 and 981. 


ORKS MANAGER REQUIRED by precast concrete 

products manufacturer in South of England. An 
excellent opportunity for a progressive applicant, who 
must have held a similar position, and who is prepared 
to take full responsibility for works control and super- 
vision.—Write, giving full details of previous experi- 
ence, to Box V.3538, ‘‘ The Contract Journal." 


ENIOR DESIGNERS, DESIGNER, DESIGNER / 
‘ DETAILERS and DRAUGHTSMEN REQUIRED, 
with experience in civil engineering work. Permanent 
appointments, with good prospects. Pension scheme. 
Apply in writing, stating age, experience, qualifica- 
tions, to Box V.3584, ‘*‘ The Contract Journal.” 


GENT REQUIRED tor roadworks contracts in 
South-West area. Must be experienced in setting- 

out, measurements and control of labour.—Full details 
to ROADS RECONSTRUCTION (CONTRACTING), 
LTD. Garston Road, Frome. Tel.: Frome 3371/6. 


ENIOR PLANT ENGINEER REQUIRED to take 
charge of the organisation and maintenance of 
plant on a major bridge contract in S.E. England. 
Superannuation scheme.—Apply in writing, stating 
age, experience, and salary required, to J. L. KIER 
AND CO., LTD., Setch, King’s Lynn, Norfolk. 


SENIOR ESTIMATOR REQUIRED by building con- 

tractors whose head office is near Guildford. 
Applicants, who should be fully experienced, are 
invited to send full details of age, experience and 
qualifications in confidence to Box 22.523, “* The 
Contract Journal.” 


LANT HIRE MANAGER'S ASSISTANT REQUIRED. 
Permanent post. Duties mainly clerical, but know- 
ledge of contractors’ plant essential Travelling or 
removal expenses could be defrayed.—Write LOVELL 
PLANT HIRE, LTD., Halifax Road, Cressex tndustrial 
Estate, High Wycombe Bucks Tel.: High Wycombe 
2305 


TURRIFF CONSTRUCTION 
CORPORATION, LTD. 


REQUIRES top-grade SITE CLERK/CASHIERS. Age 
25-45. Fully experienced building civil engineering. 
Long-term prospects with good conditions. — Write: 


Group Personnel Manager, 
TURRIFF CONSTRUCTION CORPORATICN, LTD., 
Budbrooke Road, Warwick. 


“ITE ENGINEERS REQUIRED for motorway con- 

struction.—Apply in writing, stating age, quali- 
fications and brief details of experience, to A. MONK 
AND CO LTD., Whittington Lodge, Whittington, 


Worcester. 


OAD SURFACING ESTIMATOR REQUIRED in the 


Birmingham office of a well-known company of 
civil engineers. Applicants must be fully experienced 
in the pricing and preparation of all types of road 


surfacing contracts involving hot rolled asphalt, bitu- 
nen and tarmacadam, together with other ancillary 
works such as drainage and kerbing, etc. This is an 
excellent opportunity for the right man who has drive 
and ambition.—wWrite in confidence, stating age 
previous experience, etc., to Box V.3610, ‘ The 
Contract Journal.”’ 


ITE ENGINEERS REQUIRED by firm of civil 
engineering contractors engaged on motorway 
contracts. Good salary and prospects.—Write in con- 
fidence, stating age, salary, and experience, to Box 
V.3606, ** The Contract Journal.” 


LAW KNOX and Barber-Greene Pavers.—Experi- 
enced DRIVERS AND SCREWMEN REQUIRED. 
Top rates of pay and alowances for first-class men. 
Apply Surfacing Department, TARMAC ROADSTONE, 
LTD., Ettingshall, Wolverhampton 


ASSEY-FERGUSON industrial distributors RE- 

QUIRE a SALES REPRESENTATIVE based in the 
Reading-Maidenhead vicinity. Previous experience with 
Industrial Tractors or allied equipment absolutely 
necessary. —- TRACTORS AND FARMAIDS, LTD., 
Stratton Road, Swindon, Wiltshire. 


SUPPLEMENT 995 


APPOINTMENTS VACANT 


ENIOR AGENT REQUIRED by firm of civil engineer- 
ing contractors, Berkshire. Excellent prospects 
for man of proved ability. Good working conditions, 
with car provided. Superannuation scheme and annual 
bonus based on results.—Written applications, stating 
age, experience, with names of previous employers, 
and salary required, all in confidence to Box V.3609, 
‘The Contract Journal." 


IVIL ENGINEER and SENIOR AGENT REQUIRED 
for permanent staff of expanding civil engineer- 
ing contractors operating mainly in N.W. England. 
Must be well experienced and preferably qualified, 
with ability to manage all phases of varied contract 
work. Attractive salary, conditions and _ prospects. 
Apply in strict confidence, with full details, to the 
Managing Director, EDEN CONSTRUCTION CO., LTD., 
English Damside, Carlisle. 


URFACING SUPERVISOR REQUIRED for work in 
Midland area. Experienced in contro! of machine- 

and hand-laying gangs, including final measurements. 
Permanent and progressive position for right man. 
Car provided. —- Replies_in_ writing to ROADS 
RECONSTRUCTION (CONTRACTING), LTD., Midland 
Division, 106 Gold Street, Wellingborough, Northants. 





CONTRACTS MANAGER 


CONTRACTS MANAGER REQUIRED by London 
building and civil engineering contractors for contracts 
up to £500,000. Age 40-45. The position is per- 
manent and pensionable, carries an attractive salary 
and bonus. Only those possessing drive and_well- 
versed in contracts management should apply.—Write, 
in strict confidence, to Managing Director, giving 
full details of previous experience, to: 


BOX Cj228, LPE, 
60/62 St. Martin’s Lane, London, W.C.2. 


Nemes AGENT REQUIRED for civil engineering 
contracts in Midland or East Anglian areas. 
Setting-out and site measurement experience essential. 
This position is permanent and progressive for the 
right. man. Car_ provided.—Replies in writing to 
ROADS RECONSTRUCTION (CONTRACTING), LTD., 


Midland Division, 106 Gold Street, Wellingborough, 
Northants. 


gua ESTIMATOR REQUIRED for expanding civil 

engineering company. Good salary to right man 
with wide knowledge of civil engineering. Permanent 
Position based at the head office. Car provided if 
— to Box V.3605, ‘“‘ The Contract 
ournal."* 


ITE ENGINEERS REQUIRED ffor _ setting-out, 

levelling and keeping records. Applicants must 

be accurate and reliable, and willing to travel. Work 

is mainly in the North of England, and positions are 

permanent and progressive.—Write, stating experi- 
ence, to Box V.3597, ** The Contract Journal.” 


As OUTSIDE MANAGER REQUIRED by 
medium-sized firm of builders in Somerset, to 
handle contracts and general outside work. Sound 
knowledge of all trades essential. Age not over 40. 
Good salary to right man.—Write, stating age, educa- 
= — experience, to Box V.3626, ‘‘ The Contract 
ournal.”’ 


FITZPATRICK AND SON (CONTRS.), LTD. 


REQUIRE AGENTS experienced in motorway, sewer 
and road construction. — Apply, in writing, giving 
details of previous experience, etc., last three employers 
and duration of employment with each, to: 


FITZPATRICK AND SON (CONTRS.), LTD., 
45S Old Ford Road, Bow, E.3. 


N OPPORTUNITY exists in our civil engineering 

department for a young ENGINEER/AGENT with 
at least five years’ site experience, to take charge of 
medium-size contracts now starting, with a view to 
advancement in an expanding organisation. The Job 
is permanent and it is envisaged that the successful 
applicant will eventually assume full responsibility for 
larger contracts. Qualifications will be an advantage, 
but are not essential if the applicant is otherwise 
suitable. A pension scheme is in operation, and a 
house is available if required. A generous car allow- 
ance is provided, or other arrangements can be made. 
Apply in strict confidence, stating age, experience, 
and salary required, to the Managing Director, 
DREDGING AND CONSTRUCTION CO., LTD., 9 
New Conduit Street, King’s Lynn, Norfolk. 


EINFORCED CONCRETE DESIGNER/DETAILER for 
interesting and varied work in simple reinforced 
concrete design and detailing, together with adminis- 
tration of contract works. Excellent conditions and 
prospects in an expanding concern for suitable candi- 
dates showing initiative and readiness to assume 
increasing responsibility ——Apply in writing, giving 
Particulars of age, experience, and other relevant 
details, to SINDALL CONCRETE PRODUCTS, LTD., 
347 Cherry Hinton Road, Cambridge. 


LANT MANAGER REQUIRED by North-West firm 
of building and civil engineering contractors. 
Capable of taking charge of repair and maintenance 
shop and outside site plant organisation. This posi- 
tion will carry a good salary for the right person. Only 
experienced men need apply in confidence, stating age 
and experience.—Write Box V.3638, ‘* The Contract 
Journal.” 


SURVEYORS and ENGINEERS 


SURVEYORS and CIVIL ENGINEERS who appreciate 
the interest and responsibility of setting out major 
engineering projects, and are free to travel, can have 
an excellent career with: 


PRECISE SURVEYS, LTD., 
40 Victoria Avenue, Worcester. 
Telephone: Worcester 27584. 


UNIOR SALESMAN REQUIRED for Buildmaster 
Crane department. Must have initiative and drive. 
Tower Crane selling experience desirable. Age 20/25. 
Progressive position with excellent opportunities for 
the right person.—Apply Staff Director, ABELSON 
AND CO. (ENGINEERS), LTD., Coventry Road, 
Sheldon, Birmingham, 26. 


AGES/MATERIALS CLERK REQUIRED for civil 
engineering contract in North-West London. 
Must have a wide experience on site work. The con- 
tract is of approx. two years’ duration, and there may 
be the opportunity of permanent ores for the 
right man.—Reply, giving full details of age, experi- 
ence, and salary required, to RUDDOCK AND 
MEIGHAN, LTD., Burford House, Harrow View, 
Wealdstone, Middlesex. 
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APPOINTMENTS VACANT 


PLANNING ASSISTANT REQUIRED by medium- 
sized contractor. Experience not necessary, but 
initiative essential. Permanent and progressive posi- 
tion with pension scheme.—Write full details of 
experience, age, and salary required, to POCHIN 
(CONTRACTORS), LTD., Middlewich. 


OREMAN REQUIRED for road and sewer construc- 
tion. Experience of tarmacadam and _ asphalt 
works an asset. Good rate and prospects for right 
man.—Apply in writing to the Contracts Manager, 
WINGHAM ENGINEERING CO., LTD., Wingham, 
Canterbury, Kent. 


TSTIMATOR.—THE LONDON  FERRO-CONCRETE 

co., .LTO., urgently REQUIRE a_ top-class 
ESTIMATOR for in-situ concrete and building works. 
Applications shall be sent to the Chief Estimator, 
The London Ferro-Concrete Co., Ltd., Maxted Close, 
Hemel Hempstead, Herts. 


ae AGENT REQUIRED for large civil engineer- 

ing project overseas. Only applicants with 
considerable contracting experience will be considered. 
Top salary and excellent future prospects are offered 
Write Box V.3685, ‘* The Contract Journal." 


PAVIOR CONSTRUCTION CO., LTD. 


SURFACING MANAGER REQUIRED to develop and 
expand the company's surfacing department, most of 
the work being in the Yorkshire area. Applicants must 
have wide experience of the surfacing industry and 
be capable of estimating and negotiating with clients 
and settling final accounts. Knowledge of the manu- 
facture of coating materials and mobile plant a definite 
advantage. Good salary and commission with imme- 
diate entry into the company's superannuation scheme 
offered to right applicant A car will be provided. 
Apply to 


Managing Director, 
PAVIOR CONSTRUCTION CO., LTD., 
17 Saltaire Road, Shipley, Yorkshire. 


oe HIRE CLERK WANTED to buy in hired 
_ Plant and carry out associated administrative 
duties. Sound prospects to applicant with previous 
plant hire experience.——D.CK HAMPTON (EARTH- 
MOVING), LTD., Blacknest, Alton, Hants. Telephone: 
Bentley 3241. 


ANTED, ENGINEERING ASSISTANT for drawing 

office, to analyse earthwork quantities.—DiCK 

HAMPTON (EARTHMOVING), LTD., Blacknest, Aiton, 
Hants. Telephone: Bentiey 3241. 


AYLOR WOODROW CONSTRUCTION, LTD.—Size- 
well Nuclear Power Station (Suffolk). SENIOR 
CIVIL and STRUCTURAL ENGINEERS with a mini- 
mum of five years’ experience REQUIRED for the 
supervision and inspection of heavy civil engineering 
works, including reactors and tunnels. Interviews can 
be arranged at any time, inciuding evenings and 
Saturday mornings, with travell.ng expenses paid. 
Write to the Personnel Manager, 345 Ruislip Road, 
Southall, Middlesex. 


ANTED, Two REPRESENTATIVES, age not over 
30, to cover Surrey, Sussex and Hampshire 
Some knowledge of contractors’ pliant an advantage, 
but not essential. Excellent prospects for keen, ener 
getic men with initiative.—Write in confidence, stating 
age, full details of experience, past emp.oyers, and 
present salary, to the Manager, HEAVER'S PLANT 
HIRE (CHICHESTER), LTO Shopwyke Road 
Chichester. 


ENERAL FOREMAN REQUIRED, fully experienced 

in road and sewer construct.on. This s.tuation is 
permanent and progressive, and will command a good 
Salary to a man or drive and initiative. TIMBERMEN, 
GANGERS and LABOURERS REQUIRED immediately 
for road and sewage construction contracts. Good 
wages will be paid to suitable applicants.—jUD«aiNS 
(COATED MACADAM), LID., Tuttle Hill, Nuneaton, 


MASTIC ASPHALT AND FELT 


We REQUIRE a man who has a thorough knowledge 
of this industry to TAKE OVER CONTROL of our 
contracts in the South Wales and Gloucestershire area. 
A car is provided and a pension tund is available. 
Three weeks’ holiday. If you have the drive and ability 
to supervise and control contracts, write and give 
details of your experience and state what salary you 
are at present receiving. 


BOX V.3566, “THE CONTRACT JOURNAL.” 


ANTED, EXCAVATOR DRIVER. A vacancy occurs 

immediately for a highly skilled and experienced 
operator or outstanding ahility and with a thorough 
knowledge of hydraulic excavators and ali earthmoving 
work. tne successiul applicant will be required to 
make periodic visitors to, and drive a heavy duty 
demonstration un.t on, the Continent and overseas, 
and to demonstrate Dinkum Excavators, Dumpers and 
other Whitlock earthmoving equipment under super- 
vision of the Sales Director. A knowledge of languages 
advantageous, but not essential.—Applicat.ions will be 
treated in strictest confidence and shouid be addressed, 
marked ‘‘ For thc personal attention of the Managing 
Director,” to WHITLOCK BROS., LTD., Great 
Yeldham, Essex. 


ANTED by small civil engineering and plant hire 
firm, CIVIL ENGINEER ESTIMATOR with proved 


ability for tendering for earthmoving, sportsground 
and sewer contracts. Good prospects for suitable 
applicant in the Chesterfield and Sheffield areas. 


Write Box V.3615, ‘* The Contract Journal."’ 


HOMAS LOWE AND SONS, LTD., have vacancies 
in their Birmingham office for PLANNING SUR- 
VEYORS with experience in all aspects of administra- 
tion, including planning, programming and buying 
for contracts.—-Appiicants should have had previous 
experience and should appiy, in the first place, in 
writing to Curzon Street, Burton-on-Trent, stating 
age, aualifications and salary required. 


EVERAL AGENTS and GENERAL FOREMEN are 
REQUIRED by TURRIFF CONSTRUCTION COR- 
PORATION for building and civil engineering contracts 
in Midlands. Excellent opportunities for men of proven 
record used to handling large contracts with efficient 
and economical control. Salary will be offered to men 
of comparable calibre. Bonus and pension scheme. 
Suitable transport or appropriate allowances.—Write 
or call: Group Personnel Manager, Budbrooke Road, 
Warwick. 


IRST-CLASS AGENT REQUIRED for a large re- 
inforced concrete superstructure contract com- 
mencing shortly in the London area. A good saiary 
is offered to the right man, who must possess drive, 
ambition and initiative. Other details such as bonus, 
etc., can be discussed during interview.—Write in 
confidence, stating age, experience, and previous em- 
ployers, to Box 1031, c/o Murray and Phelan, Ltd., 
Columbia House, Aldwych, W.C.2. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 





REPRESENTATIVE REQUIRED for ready mixed 
concrete in the Chichester/Portsmouth area. 
Applications in. writing to JOHN HEAVER, LTD., 


Ready Mixed Concrete, 
Sussex. 


FFOREMAN REQUIRED, South-West Area. Must be 
experienced in all types of road _ surfacing. 
Permanent post fo right man.—Full details to ROADS 
RECONSTRUCTION CONTRACTING, LTD., Garston 
Road, Frome. Tel.: Frome 3371. 


N ASSISTANT ENGINEER AND SURVEYOR is 

REQUIRED by an estate developing company. 
Applicant must be competent Surveyor and neat 
Draughtsman, and preference will be given to those 
experienced in the design of roads and sewers for 
residential development. The salary offered will be up 
to £750 p.a., according to experience.—-Applications, 
giving full details of age, training and experience, 
should be sent to THE SOUTHEND-ON-SEA ESTATES 
co., LTD., 16 Warrior Square, Southend-on-Sea, by 
Thursday, the 9th March, 1961. 


ITE ENGINEERS REQUIRED for sewer contract in 
South-East London area. Tunnel and open cut 
construction.—Reply in writing, giving details of 
experience and previous employers, to KINNEAR 
MOODIE AND CO., LTD., 299 Hither Green Lane, 
London, S.E.13. 


XPERIENCED GENERAL FOREMAN REQUIRED for 
civil engineering works in Shropshire area. 
Knowledge of sewage works essential.—Write, stating 
age, details of experience, and salary required, to 
Box V.3652, ‘‘ The Contract Journal.” 


iViL ENGINEERING contractor REQUIRES 
SECRETARY (part-time may be _ considered). 
North Finchley area. Some knowledge of estimating 
and accounts desirable. Good prospects for the right 
man.—wWrite Box V.3653, ‘‘ The Contract Journal." 


SSISTANT CIVIL ENGINEER—Nigeria. RICHARD 
COSTAIN, LTD., have a vacancy for an ASSIST- 
ANT CIVIL ENGINEER on a major marine contract 
in Nigeria. Duties will include survey, setting-out, and 
detailed supervision of rock placing on a breakwater 
stretching six miles out to sea. Candidates, age 24-30, 
must be Graduate Civil Engineers with a minimum of 
three years’ practical experience, at least two years 
of which must have been on site. Sailing or other sea 
experience a definite advantage. Salary £1,600 p.a., 
with bachelor accommodation prov.ded free. Kit 
allowance £60. Tours of 18 months each, followed by 
three months’ paid leave in U.K.—Please write to 
Personnel Manager (0/5), 111 Westminster Bridge 
Road, London, S.E.1. 


Shopwyke Road, Chichester. 


SENIOR CIVIL ENGINEERING SURVEYOR 


Age range 25-32. A.M.1.C.E. or equivalent. With 
contracting experience.—Please detail experience and 
employers to 


THE SITE SURVEY CO 
London, S.E.3. 


NGINEER/AGENT REQUIRED, with ‘wide general 
experience and, in particular, of road, bridge, 
and piling work.—Apply in writ:ng to JOHN BROWN 
AND SONS (WOLVERHAMPTON), LTD., Chell Street, 
Hanley, Stoke-on-Trent 


C. DETAILER with knowledge of design, RE- 

* QUIRED for growing department largely 
concerned w.th multi-storey buildings. Experience in 
this field desirable. Position offers opportunity to 
competent man.—Apply in writing, with full details 
of age, experience, and present salary, to Personnel 
Officer, M. J. GLEESON (CONTRACTORS), LTD., 
Haredon House, London Road, North Cheam, Surrey. 


proouction MANAGER REQUIRED by precast 
concrete company in Worcestershire. — Write, 
giving age, details of previous experience and employ- 
ment, also salary required, to Box V.3654, ‘ The 
Contract Journal."’ 


NGINEERING ASSISTANT REQUIRED for small 
firm of civil engineering contractors in the South. 
Starting salary £850 p.a. Pension scheme in operation. 
Written applications, stating age, experience, and 
names of previous employers, to Box V.3669, 
** The Contract Journal.” 


IVIL ENGINEERING AGENT.—Fully experienced 
Civil Engineer REQUIRED to take charge of 
major road and bridge contract in East Scotland. 
Applicants must have had previous experience of a 
comparable nature, and should preferably be qualified. 


Permanent, progressive position for suitabie man. 
Please write in confidence, giving particulars of 
experience, salary expected, and when available, to 
Box V.3651, ‘* The Contract Journal.” 


GENT REQUIRED (South Yorkshire area) at once 

for supervis.on and control of civil engineering 
work. Must have had previous all-round experience; 
capable of taking full control and producing good- 
class work efficiently. Permanent position to su.table 
applicant. Pension scheme and profit-sharing scheme 
in operation.—Appiy Director, HENRY BOOT AND 
SONS (CIVIL ENGINEERING), LTO., Banner Cross 
Hall, Sheffield, 11. 


EXPERIENCED and TRAINEE 
OFFICE MANAGERS 


REQUIRED for building and civil engineering contracts. 
Must be willing to travel. Excellent prospects for men 
with initiative and drive.—Full details of experience, 
age and salary required, to: 


SIR ALFRED McALPINE AND SON, LTD., 
Hooton, Wirral, Cheshire. 


NGINEER/AGENT REQUIRED for £25,000 road 
contract, North Wales area. Applicants must be 
fully experienced in road contracts and excavation. 
Write, giving full details of age, experience, and salary 
required, together with copies of recent testimonials, 
to Box V.3668, ‘‘ The Contract Journal." 


UCLID FITTERS and DRIVERS REQUIRED for 
Scottish opencast coal_site.—LEHANE, MAC- 
KENZIE AND SHAND, LTD., Rowsley. ‘Phone 


Darley Dale 3391. 
HYSSEN SHAFT SINKING CO., LTD., REQUIRES 
SITE ENGINEERS for their civil engineering divi- 
sion.—Engineers experienced in sewerage projects are 
specifically invited to apply to Thyssen, Ref. CGP, 42 
Coombe Road, New Malden, Surrey. 


IVIL ENGINEER REQUIRED in_ head office, 
Wimbiedon. Age about 40 years. Must be fully 
experienced in tendering for and handling all types of 
reinforced concrete and industrial building works. 
Excellent prospects. Salary £1,500 p.a. Car supplied. 
Pension scheme.—Please apply in writing, stating 
age and full details of experience, to Box V.3663, 
‘The Contract Journal.” 


February 23 196] 


APPOINTMENTS VACANT 


HE BURT, BOULTON AND HAYWoo 
a vacancy for a QUANTITY SURVEY OUP has 
4S years, with experience of roadworks in 27 t 
drainage, to act as Estimator, to measure oad Uding 
and agree final accounts. Duties will be maini ntracts 
Greater London area, north of the Thames, Peri” the 


pensionable situation.—Write, stating age. experion 





and salary required, to the Secretary, Burt, g 
and Haywood, Ltd., Brettenham House, ‘Lanwlton 
Place, Strand, London, W.C.2. » SORCRster 


EXPERIENCED CHECKERS and 
STOREKEEPERS 
REQUIRED for civil engineering contracts 


west. Good prospects for first-class men.—F 
of experience, 


in north. 


age and salary required, tar ‘tails 


SIR ALFRED McALPINE AND SON, 
Hooton, Wirral, Cheshire” ie. 


IVIL ENGINEERING contractors REQUIRE 
” CONTRACTS ENGINEER to contro! a number @ 
sites in the Lincoinshire area.—Write, giving deta 
of experience, salary required, etc., to THE WINTON 
CONSTRUCTION CO., LTD., Eastgate, Louth, Lines 


Ccvn ENGINEER REQUIRED—Fly Ash. STEPHEN. 
SON CLARKE (P. F. ASH DEVELOPMENT), LTp. 
(Powell Duffryn Group), have a vacancy in Manchester 
or London for a young ASSISTANT CIVIL ENGINEER 
with enthusiasm and initiative. Candidate need hav 
no previous knowledge or experience of Fly Ash uses, 
but should be prepared to adapt himself technically 
for this interesting and progressive post. Pension 
Sete oar ee in confidence, giving 
u etails of experience, etc., to 8 Gr 
Street, London, E.C.3. — i 


OMPANY specialising in G.P.O. underground con. 
tracts REQUIRE the services of experienced 
MANAGER. Previous experience must cover all phases 
of this type of work, including survey and pricing 
Excellent prospects to successful applicant prepared 
to give wholehearted endeavour. —- Write in first 
instance, giving full details of previous experience ang 
ee to Box V.36S56, ‘The Contract 
ournal. 


Cras SUPERVISORS REQUIRED by company 
operating fleet of lorry-mounted cranes through- 
out the country, for their London and South Wales 
offices. After initial training period at head office, 
duties would consist of representation to customers 
programming cranes, detailing crews, and supervision 
of contracts. Age group 25 to 40. Only responsible 
men with initiative who are interested in this type of 
work and who have a mechanical engineering back- 
ground need apply. Salary would be dependent on 
results, but not less than £900 p.a. Transport pro- 


vided. — Apply in writing, giving details of past 
experience, etc., to Box V.3661, ‘The Contract 
Journal."" 


ore MEASURING /QUANTITY SURVEYOR, capable 
of taking charge of ali _ surveying duties, 
REQUIRED for work on £'2m. project in Southampton. 
Excellent opportunity for a qualified and experienced 
man looking for advancement in a progressive organi- 
sation.—Applications in writing, stating age, experi- 
ence, qualifications, and salary required, to the 
Managing Director, A. J. DUNNING AND SONS 
(WEYHILL), LTD., Weyhill, Hants 


REA MANAGER REQUIRED for East Midlands by 
progressive building and civil engineering com- 
pany. First-class man can expect permanence and 
advancement. Salary £1,500-£2,000 p.a.—STIRTON 
PARTNERS, LTD., 28 Victoria Street, London, S.W.1 


EXPERIENCED and TRAINEE 
rIMEKEEPERS, COST CLERKS and 
BONUS CLERKS 


REQUIRED for contracts in north-west. Good prospects 
for men who are keen to make progress.—Details of 
experience, age and salary required, to: 


SIR ALFRED McALPINE AND SON, LTD., 
Hooton, Wirral, Cheshire. 


ENERAL FOREMAN REQUIRED for new contracts 
up to £200,000 in the Greater London area 
Applicants must be fully experienced in all aspects of 
building and reinforced concrete work from setting 
out to final completion, and controlling all classes of 
labour and sub-contractors.——-Apply in writing, giving 
full details of age, experience, trade, and salary 
required, to Box V.3667, ‘‘ The Contract Journal.’ 


P.O. CONTRACTS.—Fully qualified AGENT RE- 

* QUIRED to cover, and preferably already resident 
in, the Midlands. Only men with wide experience of 
all phases of the work and able to effectively control 
several works from survey to final restoration need 
apply. Own employees advised of this advertisement. 
Write full details of previous experience and state 
terms required to Box V.3666 ‘The Contract 
Journal." 


OUNG SURVEYOR (about 25) REQUIRED by 
S.E. London flooring specialists, for site measure- 
ments, preparation of final accounts, etc. — Write, 
stating age, experience, and salary expected, to Box 
V.3540, ‘‘ The Contract Journal.” : 


Britisn GUIANA and West Indies. Leading firm 
of building and civil engineers require GENERAL 
FOREMAN. Salary plus allowances £162 per month. 
Apply OVERSEAS TECHNICAL SERVICE, 4 Lion 
Street, Kidderminster. 


Ferricient SERVICE PERSONNEL REQUIRED to 
operate from depots in Manchester, Birmingham 
and London. Must have experience in a complete range 
of contractors’ plant.—Write in confidence, giving full 
details of experience, etc., and salary required, to 
Box V.3690, ‘‘ The Contract Journal.” 


EPRESENTATIVE REQUIRED. If you can sell a 
complete range of contractors’ plant, we have 4 
very attractive position to offer.—Write in confidence, 
giving full details of experience, and salary required, 
to Box V.3691, ‘‘ The Contract Journal.” 


UARRY MANAGER WANTED to take complete 
charge of quarry in the West Indies.—Write, 
stating details of age, qualifications, experience, an 
salary required, to Box V.3595, ‘' The Contract 
Journal.” Aes 
. Id-esta ac- 


GENT. Old-established civil engineering contrac 

tors; initially for sewerage trench_ contract 
North London.—wWrite Box V.3684, ‘' The Contrac 
Journal.”’ 


FFICE MANAGER REQUIRED for building and 
civil engineering contractors in Birmingham. 
Must be capable of taking full responsibility, Com: 
mencing salary £1,250. Permanent position for ae 
man. All replies treated in strictest confidence.—Wr 
Box V.3683, ‘ The Contract Journal.” 
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APPOINTMENTS VACANT 


ENERAL FOREMAN REQUIRED for reinforced 
G concrete construction on main sewage schemes. 
Officer, 
Ettingshall, 


to Personnel 


TARMAC 
LTD., 


in writing 
Apply Wolver- 


CIVIL ENGINEERING, 
hampton. a ta te hi Pe 
—aASONS’ PITCHERS REQUIRED. Work on embank- 

ment facings.—Apply Mr. Edwards, CUBITTS 
FITZPATRICK SHAND, Doncaster By-pass Contract, 
Warmsworth, Doncaster. 


FISONS FERTILIZERS, LTD. 


RED CIVIL ENGINEER.—Fisons Fertilizers, 
CHARTS aire a SITE ENGINEER for the construction 


during the first stage of a new works at Leith. 
applicants must be Chartered Civil Engineers with 
euperience in construction of steel and reinforced 


concrete structures and building works. The appoint- 
ment is a temporary one to cover the contract for 
the first stage work, which will be approx. 18 months 
duration. Salary paid will be commensurate with 
qualifcations and experience.—Applications, with full 
particulars, to 


Personnel Manager (LF48), 
FISCNS FERTILIZERS, LTD.. 
Harvest House, Felixstowe, Suffolk. 


ENGINEER | AGENT REQUIRED 

immediately for railway and civil engineering 
contracts. Must be fully mobile.—Apply, with full 
details age, experience, previous employment, and 
indication of salary required, to GRANT, LYON AND 
CO., LTD., Scotter Road, Scunthorpe, Lincs. 


CRAWLER TRACTOR OPERATORS REQUIRED. First 
C class operators only.—LUMLEY (PLANT), LTD., 
Harvester House, Stratford-on-Avon, Warwickshire. 


IVIL ENGINEERING AGENT REQUIRED by con- 
tractors engaged on programme of expansion 
Must be well experienced in all classes of contracts. A 
permanent and progressive position is offered.—Apply 
in writing, with full particulars of previous experience 
etc. and salary required, to Box V.3681, ‘' The 
Contract Journal 


HE CROFT GRANITE. BRICK AND CONCRETE 

cO., LTD., REQUIRE an ESTIMATOR for their 
precast concrete department at their Leicestershire 
works. Superannuation; canteen  facilities.—Applica- 
tions, giving details of experience, salary etc., to the 
Manager, Concrete Dept., Croft, Leicestershire. 


RADESMAN FOREMEN REQUIRED for sewage 
works contracts near Maidenhead and Uxbridge. 


ight 


Only men fully experienced on this class of work 

should apply in writing to RUDDOCK AND 

MEIGHAN, LTO., Burford House, Harrow View, 

Wealdstone, Middlesex 

A= REQUIRED for permanent staff of civil 
engineering contractors operating in Southern 

England. Must be capable of full contro! of small 


and medium-size contracts.—Write, giving full details 
of previous experience, age, and salary, to NICHOL- 
SON CONSTRUCTION CO., LTD., Freeland House, 
Cranleigh, Surrey 


NGINEER AGENT REQUIRED by civil engineering 
contractors working in Southern England, for 
contracts in range of £20,000 to £100,000. Must be 


capable of full and detailed control of sites. Youngish 
man preferred. ——- Write, giving details of previous 
experience, age, and salary, to NICHOLSON 
CONSTRUCTION CO., LTD., Freeland House, Cranleigh, 
Surrey 


‘OREMEN, experienced in roadwork, REQUIRED for 

mctorway construction.—Apply in writing, giving 

age and brief summary of experience, to A. MONK 

AND CO., LTD., Whittington Lodge, Whittington 
near Worcester. 


MINISTRY OF TRANSPORT 


CIVIL ENGINEERS (Main Grade). At least 10 pen- 
sionable posts in London and elsewhere for men and 
women normally at least 35 on January Ist, 1961 
Duties concerned with planning, construction and 
maintenance of motorways and trunk roads, and 
examination of local authorities’ road improvement 
schemes; some posts are specially concerned with 
bridge _ design and construction. Qualifications: 
A.M.I.C.E.; exoerience of road or bridae desiqn and 
construction. Knowledge of modern traffic engineering 
techniques and planning, and experience with a local 
authority, are advantages. National salary scale 
£1,456-£1,950. Starting salary may be above mini- 
mum. With a continuing exvansion of roads pro- 
gramme, promotion prosoects should be good. Closing 
date, 28th MARCH, 1961.— Write for application 
form, quoting $ 5264/61, to: 


CiViL SERVICE COMMISSION. 
17 North Audley Street, London, W.1. 


NGINEER or SURVEYOR REQUIRED for pro- 

gressive firm of earthmoving contractors. Candi- 
dates must have basic qualifications and ability to 
oraanise site works and undertake responsibility, 
including setting-out and measuring. Local man ore- 
ferred. Good commencing salary, with an evrelient 
ob0nrtunitv for advancement. — Apply GEORGE 
HIGGINSON AND SON, LTD., Bickenhill Lane, 
Marston Green, Birmingham. 


EStIMaToR REQUIRED for progressive firm of 

contractors who soecialise in excavating and 
general site works. Aoplicants must have basic quali- 
fications and be fully exoerienced in this class of 
work. Local man preferred. Good commencing salary, 
with an excellent oovortunity for advancement.—Apolv 
GEORGE H'GG'INSON AND SON, LTD., Bickenhill 
lane, Marston Green, Birmingham. 


GENERAL FOREMAN REQUIRED for civil engineer- 

ing works in Buckinghamshire area. Good all- 
round man: knowledge of sewage works construction 
an _advantaae.—Please write: CONCRETE PILING 
LTD., 10 Westminster Palace Garden, §.W.1, or 
Phone: ABBey 1626. 


QUB-AGENT CIVIL ENGINEER REQUIRED by maior 
firm of contractors, for hydro-electric work in 
North Perthshire. Preferably qualified, with exoerience 
Of reinforced concrete and tunnel-concrete.—Apply in 


writing to A. A. STUART, 2275 London Road 
Glasgow, E.2. 


Foreman BRICKLAYFRS REQUIRED to train as 
Generst Enramen. Gand ornsnerts.—Write full 


details to TRISTRAM HOMES AND H'GHWAYS, LTD., 
46-48 Frogmoor, High Wycombe, Bucks. 


CONSTABLE, HART AND CO., LTD., REQCU'RE an 
be ASSISTANT EST'MATOR for asohalt and mac- 
fan Surfacing in their London area oraanisation. 
Ost bermanent and pensionable. — Applications in 


araing, Stating age and experience, to the London 
Sor, ehewer Lion House, Red Lion Street, Richmond, 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


IR LINDSAY PARKINSON AND CO., LTD. (Great 
Ouse Contract), REQUIRE SECTION FOREMEN. 
Must be carpenters by trade.—Applications in writing 


to the Agent, Site Office, Stoke Ferry, near Kings 
Lynn, Norfolk. 


ALESMAN REQUIRED in the Midlands by dis- 
tributors of equipment also dealing in second- 
hand plant. Previous experience essential. Basic salary 
£1,000 p.a. plus commission.—Apply in writing to 
Box V.3673, ‘‘ The Contract Journal." 


STIMATOR REQUIRED by small but rapidly 
expanding landscape and public works contractors 

in West Essex, w.th contracts in London and the 
Home Counties. Non-contributory pension scheme and 
incentive bonus. Own car and existing connections an 
advantage.—Applicants, who should be fully experi 
enced, are invited to send details of age, experience, 


and salary required to Box V.3672, ‘‘ The Contract 
Journal." 


NGINEER, AGENT REQUIRED for roadworks con- 
tracts in the Home Counties and Wiltshire 
initially. Applicants must be fully experienced in ail 
aspects of road construction. The appointment is an 
excellent opportunity for the right type of young man 
in a progressive group of companies. Together with 
experience, the wiil and capacity to work is essential. 
For this permanent position, write in the first instance, 
giving full details, salary, and availability, to COFF 
AND SON (EXCAVATIONS), LTD., Almington Quarry, 
Market Drayton, Shropshire. 


NGINEER/AGENT REQUIRED for major roadworks 
project in North Wales. Applicants must be fully 
experienced in all aspects of road construction. The 
appointment is an excellent opportunity for the right 
type of young man in a progressive group of com- 
panies. Together with experience, the will and capacity 
to work is essential.—For this permanent position, 
write in the first instance, giving full details, salary, 
and availability, to COFF AND SON (EXCAVATIONS), 
LTD., Almington Quarry, Market Drayton, Shropshire 


OREMAN FITTER and FITTERS REQUIRED. Must 

be first-class men, experienced in the maintenance 

of heavy shovel and dragline excavators. Top rates paid 

to the right men.—Apply SIR LINDSAY PARKINSON 

AND CO., LTD., Bryndu Site, Kenfig Hill, near Pyle 
Glamorganshire. 


OMPTOMETER OPERATOR REQUIRED by large 
firm of public works contractors. Good salary 
according to experience. No Saturdays. L.V.s.—Write 
stating age, experience, and salary required, to Box 
V.3671, ‘* The Contract Journal.” 


GENTS and GENERAL FOREMEN REQUIRED for 

contracts in the North-West Area.—Write, stating 

age, particulars of experience, and salary required, to 

J. JARVIS AND SONS, LTD., 77 Dane Road, Sale 
Cheshire. 





APPOINTMENTS WANTED 


LANT OFFICE MANAGER'S Appointment, March 
April, WANTED. Midiands/Yorkshire districts 

and site work preferred. Present contract nearing com- 
pletion.—Write Box W.3338, ‘* The Contract Journal." 


NSPECTOR or CLERK OF WORKS, now engaged 
as such in engineering, DESIRES POST ABROAD. 
43, unmarried, 10 years’ experience overseas concrete 


grouting, pipelines, tanks, roads, etc. 
Write Box W.3601, ‘“‘The Contract Journal." 
Vit. CONTRACTOR, having recently sold his 
business, WISHES TO JOIN a reputable earth- 


moving equipment company as AREA SALES REPRE- 
SENTATIVE. A wide knowledge and practical experi- 
ence of most makes of contractors’ plant, etc. Good 
contacts in the Midlands area. Age 36. Good education 
Write Box W.3616, 
‘“*The Contract Journal.’ 


IVIL ENGINEER, 14 years’ site experience Engineer 

and Agent, mainly reinforced concrete, DESIRES 
CHANGE. 
Write Box W.3625, ‘The Contract Journal. 


‘IVIL ENGINEERING AGENT/GENERAL FOREMAN 
OFFERS 30 years’ experience of sewerage schemes 
all diameters, roads, river bridgework, reservoirs and 


mains, etc. Full control. Able to travel anywhere: 
country work not objected to. Each inquiry will be 
answered immediately, with particulars requested 


Write Box W.3630, ‘‘ The Contract Journal.’ 


G\UALIFIED CIVIL ENGINEER, 36, with extensive 
experience in both building and civil engineering 
at a senior level, is interested in a post which offers 


wide scooe, as AREA MANAGER, CONTRACTS 
MANAGER, or SENIOR ADMINISTRATOR. A 
successful record to date has included contracts 
management, estimating, and all aspects of contract 


work from inquiry to final account. 
Write Box W.3628. ‘“‘The Contract 


'ViL ENGINEERING GRADUATE, finals’ june 
London University, SEEKS SITUATION with con- 
sultants or contractors. Abroad if necessary. 
Write Box W.3631, “The Contract Journal.” 


ASTIC ASPHALT MANAGER with 25. years 
experience DESIRES POSITION where knowledge 


Journal." 


can be fully’ utilised. London or South Coast. 
Write Box W.3662, ‘‘The Contract Journal."’ 
REA/GENERAL MANAGER (35), 10 = years 


exnerience control of administration and contracts 
(civil engineering and building) from tender stace 
to finel account, SEE“XS SIM'LAR POSITION with 
progressive medium-sized company where effort and 
abilities will be rewarded. 
Write Box W.3675, 


‘The Contract Journal." 





For Advertisements received too late for 
classification see page 1001 


WORK REQUIRED 


Yyanres. EXCAVATION, SITE CLEARANCE and 
DEMOLITION WORK. 


R. BARKER (PECKHAM), LTD., New Cross 3337. 


ITE CLEARANCE CO., LTD.. specialists in removal! 
of trees and roots. Explosion Engineers and 
Demolition Contractors.—Delph Dene, Quarry Lane, 
Appleton, Warrington. Telephone: Stockton Heath 309 


PROOTING.—TREES. ST!JRPS. HEDGES etc We 

have the most experience ‘ind ail modern 
eaulpment.—T GRAVESON. LTD.. Warton. Carnforth 
Lancs Telephone’ Carnforth 381 and %82 


ULK EARTHMOVING. direct contract or sub- 
contract Also BULLDOZERS and SCRAPERS 

for HIRE.—FRANK R. WALPOLE. LTD., 126 Wing 
Road, Leighton Buzzard, Beds. Leighton Buzzard 3351 


F GRADING, SEEDING. TURFING and PLANTING 

form part of vour CONTRACT, we will be pleased 
to quote you.—HOLDRUP, 139 Bells Hill, Barnet 
Telephone 911t. 
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WORK REQUIRED 


[pe atereine and/or RE-ERECTION. — Stripping 
ana Resneeting, T2, 81 tangars, any type of 
Steeiwork, and Plant, etc., Sheeting purchased, stripped 
and removed. Distance no object.—BEDS. DISMANT- 
LING AND DEMOLITION CO., 3 Lurke Street, Bedtord. 
Telephone: Bedtord 66033. 


ARMACADAM AND BITUMINOUS MACADAM 





SURFACING WANTED. — Barber-Greene (new 
1960) and full Roller range to 10 tons. HIRE, 
CONTRACT or SUB-CONTRACT. — D. S. O'BRIEN 


a Co., Olive Mount, Birkenhead. Tel.: Birkenhead 
60S. 


OCK EXCAVATION.— We specialise in rock 
drilling and blasting, and are experts in any class 

of material. We will quote you and advise on any 
rock moving problem.— CAMMIDGE ROAD CON- 
STRUCTIONS, LTD., 14-26 Henrietta Street, Coventry. 


ANTED, HIRE or CONTRACT WORK 

for modern fleet of OW21s, D9s, D8s, 15-ton 
Rear Dump Euclids and 38RB Face Shovel.—Apply 
BRODERICK AND RYAN, LTD., 421 Nottingham 
Road, Ilkeston, Derbys. Telephone 4381/2. 


RECTION and DISMANTLING. — Structural Steel- 
work and all types of Prefabricated Components. 
Speedy and efficient service.—ERECTORS, 80 Bulwell 
Crescent, Cheshunt, Herts. Waltham Cross 22564. 


ULK EXCAVATIONS and SITE WORKS under- 
taken. Direct or on SUB-CONTRACT basis. 
Quotations given for large or smali contracts any- 
where.—S. AND L. BULL BROS., LTD., 126A High 
Street, Winchester. Telephone: Winchester 2264. 


ULK EXCAVATION WANTED.—We have our own 
staff of qualified Civil Engineers, and have the 
following machines ready for work: D9s, D8s, Dé6s, 
D4s, with Dozers, Scrapers and Rooters. Also Ruston 
Excavators with all equipments, and a fleet of new 
Tipping Lorries. No Job is too small or too large. 
SMITHS PLANT HIRE AND CONTRACTORS’ 
(CHELTENHAM), LTD., Southam Court, 98 Prestbury 
Road, Cheltenham Glos. Tel. 52021/56419/56473. 
ULK EXCAVATIONS, any quantity 
Own plant and lorries. 
COFF AND SON (EXCAVATIONS), 
Buckhurst Hill, Cheapside, Ascot, 
Ascot 1026/7/8. 


VERBURDEN STRIPPING and ali EARTHMOVING. 
Free quotations. Hire or contract. Modern 
machines at moderate prices.—GRANGE PLANT, LTD., 
Honiton, Devon. Telephone: Broadhembury 330-355. 


XCAVATION SUB-CONTRACTS. Technical staff 
available to analyse programme and price 
complex projects Particular attention given to 
finish and compaction. D9, D8, TO18 and TD14 
Scrapers, Excavators. Loading Shovels and Lorries 
available with competent and imaginative supervision 
for execution of work.—-DICK HAMPTON, Broadview 
Farm, Blacknest, Alton, Hants. Tel.: Bentley 2341. 
'TE CLEARANCE, BULK EXCAVATION. 
JANES AND CO., LTD., Trading Estate, Slough. 
Telephone: Slough 20361—Ext. 4. 


ONTROLLED EXPLOSIVES, LTD., specialise in the 
fragmentation of mass and reinforced concrete. 


quoted for. 


LTD., 
Berks. 


Inside or outside buildings. Demolition of bridges 
and chimneys, mass rock, trenching, sewage beds, 
engine beds, etc. and deep drilling for quarries. 


Particulars from 11 


Church Street, Oldbury, Birming- 
ham. 


BROadwell 3117. 


ARTHMOVING of any description undertaken by 
SAM BOOTH, LTD., 75. Victoria Street. 
Telephone: Sullivan 3791 and Haywards Heath 1126. 


OILING, SEEDING and TURFING. Site Clearance. 

Excavation and Levelling Work undertaken in 

any part of the U.K. at competitive prices.—GILLIAM, 
Purley, UPlands 9222/6. 


Telephone: 


DIVING 
FROGMEN at 








VERS and immediate notice. 


DIVINC SPECIALISTS, LTD., Dartford 24139 
Night—Farningham 2452 

EED AND MALLIK, LTD., Civil Engineering 

Contractors (Diving Division), Milford Manor, 
Salisbury. Wiltshire Telephone 5141 


IVING WORK REQUIRED. All classes. Competent 

divers. — A. |. PARSLOE. Diving Contractor, 
14 Haig Avenue, Brighton, 6. Telephone (all times): 
Brighton 61228. 


ACCOMMODATION 


CCOMMODATE YOUR EMPLOYEES in a 4-berth 
CARAVAN fully eauinpped with heating. lighting, 
cooking and washing facilities Hire rates from 50/- 
cer week for four persons. Also MOBILE OFFICES. 
Delivered anyvwhere.—NORTHERN CARAVAN  ODIS- 
TRIBUTORS. Handforth. Ches Tel.- Mercury 4255/6. 
OR HIRE. all types of CARAVANS available. 
Usual amenities. From 40/- per week. Delivered 
anywhere.——-CATERHAM CARAVAN CENTRE, LTD., 
The A.22 Roundabout. Godstone Road, Whvteleafe, 
Surrey. Telephone: Upper Warlingham 3590/3807. 





ARAVANS TO RENT for men with families. 
Rent £7 to £17 per month. Delivery anywhere 
LANDSMAN’S SERVICES. 


Ruckden Huntinadanchire Telenhone Ruckden 287 


HE NEW DORSET SQUARE HOTEL 

Provides every comfort and service for vour clients 

and executives. Brochures on request. CONTRACT 

BOOKINGS AVAILABLE. —Write or ‘phone General 

Manager, DORSET SQUARE HOTEL. Baker Street, W.1. 
Telephone: AMBassador 2732-3-4-5S-6. 





PROFESSIONAL SERVICES 


REELANCE BUILDING SURVEYOR AND CIVIL 

ENGINEER will be pleased to UNDERTAKE WORK 
on time or partial fee basis. Desians, Workina Draw- 
ings, Details, Surveys, Property Management, Repairs. 
Alterations and Improvements, Estate Layouts and 
Services, etc. 

Write Box T.T.521, ‘* The Contract Journal.” 


XPERIENCED CONTRACT MANAGER, with long 
and varied exoerience in settling civil engineering 
contracts, will undertake the preparation and nego 
tiation of contract claims on a fee or commission basis 
Write Box X.3358, ‘‘ The Contract Journal." 


TANDARD COSTING for CONTROL and ESTI- 
MATING PURPOSES Qualified Engineer, with 
soecistised experience, will assist you to define 


reauirements; design a system and supervise its 
inst*Hltion. s 
Write Box X.3599 The Contract Journal 
ONTOUR, SITE and ENGINEERING SURVEYS 
carried out bv fuliv qualified and experienced 
Civil Engineer who will alse undertake designs, 
Write Box X.3679 The Contract Journal.” 





SUPPLEMENT 


998 





SURVEYS 


AND SETTING OUT 


FOR 

MOTORWAYS 
ROADS AND CITY 
DEVELOPMENT AREAS 


THE SITE SURVEY COMPANY 


LONDON, S.E.3 
TELEPHONE LEE Green 7444 


ESTATES, 








INVENTIONS 
NDUSTRIAL ENGINEERS OF REPUTE invite 
in strict confidence, DETAILS of INVENTIONS, 


with object of manufacturing and world distribution. 
Write Box K.L.517, ‘‘The Contract Journal.” 


NIQUE OPPORTUNITY to profit by your own 

“INVENTIONS,” particularly in relation to the 
contractural and building trade.—Write, in strictest 
confidence, with every guarantee of complete secrecy, 
to Box M.G.524, ‘‘The Contract Journal." 





BUSINESSES—SALE OR WANTED 


LD-ESTABLISHED well-connected PLANT SALES, 

HIRE AND CONTRACTING BUSINESS. with 
excellent freehold works, offices and land, situated 
in the Midlands, enjoying good trade, which Is_in- 
creasing rapidly. No liabilities. Large commanding 
freehold position situated on main road, ideally suited 
for the display and sale of all types of machinery. 
For SALE as GOING CONCERN. Fugure in mind 
£200,000. Part could be left in the business, if 
desired. Owner retiring. Principals only.—Write, in 
strictest confidence, to Box X.3550, ‘‘The Contract 
Journal."" 


LDRIDGE, STAFFS.— INDUSTRIAL LAND AND 
PREMISES on the Redhouse Industrial Estate, 
conveniently accessible to nearby towns and villages, 
and comprising a well-appointed modern office block, 
workshops and buildings and land for extension, site 
area nearly one acre, all services available-—-AB60/T/3, 
LEONARD CARVER AND CO., 31 Waterloo Street, 
Birmingham 


LD-ESTABLISHED HAULAGE AND CONTRACTING 
BUSINESS for SALE Limited company, S.E. 
Essex area, comprising nine 5S-ton and 7-ton tipping 


lorries on “A' and ‘“‘B" licences, together with 
bulldozer and loading shovels, etc. Large covered 
garage accommodation on lease on main road, fully 


equipped for maintenance and repairs. The business 
is very well known in the area and has good work 
and connections. Turnover is £24,000 p.a., and there 
is plenty of scope to double this figure Excellent 
opportunity for those interested. Further details will 
be supplied to principals only. Price all at £22,300. 
Write through Box X.3560, ‘‘The Contract Journal.” 





HORTICULTURAL 


UICKTHORN HEDGING PLANTS.—Strong, trans- 
planted, fibrous rooted, 1'2/2ft. high; two/three- 


vear old; 250/- per 1,000 carriage paid for c.w.o. 
BLAKEDOWN NURSERIES, LTD., Blakedown, 
Kidderminster, Worcs. ‘Phone: Blakedown 410 and 
468. 


ULK TURF and TOP-SOIL DELIVERIES. 24-hour 
quotations given for London and Home Counties 

1. P. TOMLINSON, Longlands Nursery, Blackness Lane 
Keston, Kent. Telephone: Farnborough (Kent) 51000 


URF LAYING, SEEDING, TREE and HEDGE 

PLANTING, CONTRACT MOWI!ING.—For keenest 

quotes, consult: FAIRVIEW NURSERIES (GILLING- 
HAM), LTD., Tel.: Rainham 81244. 


‘URFING — SEEDING — HEDGING. 
Quotations for all branches of landscape work, 


anywhere in the U.K. C.E. contracts a_ speciality. 
WEBSTER BROS., of Horsforth, Leeds. Tel. 2364. 
KEEN QUOTATION for your TURFING, 


SEEDING and HEDGING CONTRACTS: London 
and Home Counties.—R. J. ENSTONE & SON, LTD.. 
Head Office: 34 Aima Road. St. Albans. Tel. 55528 


UICKS, extra quality fibrous rooted: 12-18in., 

16/-, 145/-:; 18-24in., 24/-, 200/-; 24-30in., 
2?8/-, 270/-; extra heavy: 30-40in., 35/-. 330/- 
Pyramid Box Plants, 5S/- each. Oval Leaf Privet: 
12-18in., 22/-, 215/-; 18-24in., 28/-, 275/-; special 
transplanted bushy: 18-24in., 35/-, 340/-: 24-30in., 
50/-, 470/-; 30-36in.. 70/-. 670/-. Beech: 10-16in., 
20/- per 100; transplanted 3-year: 18-24in., SO/-, 
480/-; 30-36in., 75/-, 700/-. Lonicera Nitida: trans- 
planted: +¢8-24in., 40/-, 375/-; bushy transplanted 
Hornbeam: 18-24in., 70/- 100; 30-36in., 110/- 100. 


All above prices at per 100 and 1,000. Cupressus 
Lawsoniana: 12-24in., 130/- per 100. Laurels, trans- 
planted: 12-18in., 18/- per doz: 18-24in., 24/- per 


doz. All carriage paid for C.W.O. over £1; under add 
?/6.—GARDEN BEAUTY PRODUCTS, Wickford, Essex. 
Telephone 2152. 


URVES.—1,000,000 finest quality Kent Marsh 
Turves, 3ft. x 1ft., for immediate delivery to all 


districts. — For keenest quotes, ‘phone FAIRVIEW 
NURSERIES, LTD., Wigmore, Gillingham, Kent. 
Tel.: Rainham, Kent, 81244 


EST QUALITY TURF, machine cut, 3ft. x 1ft., 

weed-treated, 60/- per 100 delivered. Distance 

no object. Keen trade rates. — LANDSCAPE AND 

TURF CO., LTD., Orchard Dene Nursery, Hadlow, 
Tonbridge, Kent. Telephone: Hadlow 416. 


URVES.—Machine-cut, 3ft. x 1ft., close mown, 
weed-treated, 60/- per 100. Keen trade rates. 
We would be pleased to quote for your levelling and 


laying. —E. R. RANCE, LTD., 24 Sheepcot Lane. 
Watford. Telephone: Garston 2725. 
HORN QUICKS. We are supplying contractors 


- from Land's End to John o' Groats at the keenest 
prices in the land.—ALFRED J. COX (GARDENS), 
LTD., Stoke Poges, Bucks. Farnham Common 881. 


FOR ail FORESTRY and HORTICULTURAL CON- 

TRACTING.—Apply: THE FRANT HORTICUL- 
TURAL AND FORESTRY CONTRACTING SERVICE, 
Telephon2: Frant 206. 


URFING — SEEDING — PLANTING. 


Competitive prices throughout U.K.—KENTISH 
LANDSCAPES, LTD., Dillywood Lane, Higham, 
Rochester, Telephone: Strood 78028. 





THE CONTRACT JOURNAL 


SALES BY AUCTION 


FORTY-EIGHTH SALE. 


E — oo 


By Order of the Secretary of State for War. 
WAR DEPARTMENT STORAGE DEPOT, RUDDINGTON 


(five miles south of Nottingham on the = main 
Nottingham-Loughborough Road) 
WALKER, WALTON AND HANSON 
in association with 
TURNER. FLETCHER AND ESSEX 
an 
RICHARDSON AND _ LINNELL 


will sell by AUCTION on MONDAY and TUESDAY, 
13th and 14th MARCH, 1961, at 10.30 a.m. each day, 
a large quantity of 
GOVERNMENT SURPLUS PLANT AND 
STORES, MACHINE TOOLS, ETC., 


including — 
Capstan and Turret Lathes; Bliss Presses; Electric 
Welders, etc.; 36 Skid-mounted Diesel Engines 
4,100 Canvas Covers and Canopies: 3,900 6-Volt 
and 12-Voit Batteries; Tubular Stee! Canteen Furniture 
3,300 Tyres, Tubes and Wheels; C.A.V. and Lockheed 
Spares; Armatures; Dynamos; Carburettor and Fuel 
Pump Spares; Bilge Pumps; Electronic Valves; Sparking 
Plugs; Auxiliary Charging Sets; Towing Ambulances; 
Towing Ropes: Tool Bags; Hydraulic and Screw Jacks 
and other M.T. Spares; 9,450 gallons Wax Protective 
Solution; Textiles; Buttons; Cottons; Thread; Clothing 
Footwear; Haversacks; also 535 VEHICLES and MOTOR 





CYCLES, including Mobile Workshops (fitted with 
Lathes, Drilling Machines, Generating Sets, etc.) 
Petrol and Water Tankers 200/800 gallons 
180-gallon Water Trailers: Trailers 10cwt./1-ton 
Load Carriers, 1/7-ton, Petrol and Diesel; Austin 
Champs; B.S.A. and Matchless Motor Cycles, etc. 
For viewing dates and times, see Page VIII in 


the catalogue. 
Catalogues, price 1/- each (P.O.'s only) to admit twe 
persons to view and one person to the Sale may be 
obtained from the Auctioneers’ Offices, Dept. 16, 
Byard iane, Bridlesmith Gate, Nottingham, from 
27th Feb. onwards. Tel.: Nottingham 54272 (7 lines). 


READING. 
A_ VALUABLE 


FREEHOLD SITE of nearly ONE ACRE 
411ft. existing road frontage. Planning permission to 
erect 35 flats and garages. All main services 


Vacant Possession, which 


MESSRS. 

BDWARD GRAY AND CO. 

will offer for SALE by PUBLIC AUCTION at the 

GREAT WESTERN HOTEL, READING, on THURSDAY, 
9th MARCH, 1961, at 3) p.m. 


Particulars and Conditions of Sale from the 


Auctioneers, EDWARD GRAY AND CO., 37 High 
Street, Marlow, Bucks. (Tel.: Marlow 2). 
Also at 604 High Road, Wembley, Middlesex (Tel 
Wembley 6171); and at Alperton (Wembley 9662 


and Bourne End, Bucks. 


HIGHCLIFFE-ON-SEA, HAMPSHIRE 
Bournemouth, 8 miles. 
AUCTION SALE of the BUILDING LEASE on 


10 ACRES OF VALUABLE BUILDING LAND 
known as 

CHEWTON FARM, MILL LANE, HIGHCLIFFE-ON-SEA, 

with Outline Planning Permission for 256 Flats, 

to be held at ST. PETER'S HALL, HINTON ROAD, 

BOURNEMOUTH, on 21st MARCH, 1961, at 3 p.m 

Particulars, with Plan and Conditions of Sale, may be 


‘ obtained from the Auctioneers 4 

PE ARSON, COLE AND HEMENS., 
F.R.1.C.S., F.A.1., 
Lymington Road, Highcliffe-on-Sea (Tel. 2281). 
Solicitors: Messrs. MOORING ALDRIDGE AND 
HAYDON, 4 Millhams Street, Christchurch (Tel. 14). 
HETHEL AIRFIELD, NORFOLK. 
Highly important TWO-DAY AUCTION SALE 


of all types of 
CONTRACTORS’ PLANT. MACHINERY, 
VEHICLES, BUILDING MATERIALS AND 
GENERAL EQUIPMENT. 


Principal items in sale 
10 MOBILE CRANES—Four Coles and One R. and R 
S-ton, Coles 3-ton, Ransomes 2-ton, Two Jones 15cwt., 
and Morris 3-ton Overhead (approx. 30ft. span) 
16 CRAWLER TRACTORS, mostly with Dozers and 


Winches — International TD14, Caterpillar D7 (1T) 
D6 (SR), D4 (2T) and D2, Allis-Chalmers HD14, 
Fowler Mark I1!, David Brown SOITD, Bristol 25 


EQUIPMENT — International P24 D/D and_ inter 
national TO018 S/D Winches, L.P.C. Dozing Equipment 
Caterpillar D4 (2T) dismantied for spares New 
Tracks and Bottom Roller Shells for Caterpillar D4 
Four ROAD ROLLERS—Greens 6 8-ton, Marshall and 
Barford 10-ton (all Diesel), and Barford 2'2-ton 
TRENCHERS—Rotehoe on new type Fordson Major, 
and Delver; Four SHOVELS—International BTD6 Drott 
Bray and Weatherill Hydraulic on new type Fordson 
Major, and Chaseside Hi-Lift: Three ONIONS EK9 
SCRAPERS; EXCAVATORS—Ruston 10RB and Priest 
man Cub, Mk. 4; TOWMOTOR Diese! 6,000Ib. High Lift 
Model FORK LIFT TRUCK and 300 Pallets; Crossley 
TRACTOR UNIT with 17-ton Low-loader; SCAMMELL 
and E.R.F. ARTICULATED LOW-LOADERS (Diese!) 
Austin and Bedford Trucks and Tippers: Fordson 6-wheel 
1,000-gallon Tanker; TRAILERS—25-ton Low-load 
Prefab. and 24ft. Articulated, 2-wheel and 4-wheel 
Heavy Duty; Ingersoll-Rand and Broomwade COM 
PRESSORS: Eight Earthmover 1800 x 24 and 
24 1400 x 20 Tyres; Power Hacksaw, 230-Volt Motor 
Artarc Portable Welding Sets Holman Pneumatic 
Grinding Machine: 50 Lots of New Steel Wire Rope 
Socket. Sets 600 New Jerricans; Timber Mats 
34ft. Girders; Three Seco Buildings, Roof Frameworks 
40ft. x 28ft., SOft. x .19ft., 7Oft. x 28ft., B4ft. x 3Oft 





with Stanchions, Steel Roof Trusses; 2,000ft. 1'ain 
Piping ail types Agricultural Machinery Building 
Materials; and various effects, by 

W S. HALL AND PALMER 

* on MONDAY and TUESDAY, MARCH 6th 
and 7th, 1961 

Catalogues from the Auctioneers’ Offices, Wymondham 

(Tel. 3031/2), and Watton (Tel. 207) Norfolk 
FINANCE 

(RE PURCHASE FINANCE available for al! types 

of MACHINERY, etc.—Apply: D. EVERARD, 


LTD., 62 Oxford Street, London, W.1. MUSeum 0811 
IDLANDS CIVIL ENGINEERING CONTRACTORS 


progressive, working at capacity, REQUIRES 
CAPITAL at directorship level 
Write Box X.3680, ‘The Contract Journal.’ 





SALE BY TENDER 
MaALVERN URBAN DISTRICT COUNCIL 


For SALE, Priestman Wolf EXCAVATOR, recently 
overhauled and in good working condition. 
For particulars, apply to the undersigned. Offers to 
be received not later than MARCH 9th, 1961. 
c. C. JUDSON 
The Council House, 
Malvern. 


February 10th, 1961. 
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SALES BY TENDER 
CENTR AL ELECTRICITY GENERATING 
BOARD 
SOUTH WAL DIVISION 


WALES 
STOKER ASH——UPPER BOAT (TREFOREST) ANp 
CARDIFF POWER STATIONS. 





TENDERS are invited for the PURCHASE 
STOKER ASH from one or both of the ABOVE Power 
STATIONS 

Instructions to tenderers, Conditions of Contrac 
and Tender Forms obtainable from the Divisionaj 
Secretary, CENTRAL ELECTRICITY GENERATING 
BOARD, Twyn-y-fedwen Road, Gabalfa, Cardiff, must 
be returned not later than 10 a.m. on THURSDAY. 
2nd March, 1961. 
SOUTH OF 


SCOTLAND — ELECTRICITY 


BOARD 
LARSSEN- STEEL PILING: 
Straight 165.44 tons (6,530ft. 3in.), Type 4B 
Junction 2.30 tons (SOft. 6in.), Type 3A 
Corner 12.85 tons (389ft. Gin.), Type 2a 
Ladder 3.92 tons (155Sft. Oin.), Type 4B 
TIMBER FRAMING AND PILES: 
2,685ft. 4in. 12in. x 12in. 
580ft. Oin 12in. x 6in 
Available for DISPOSAL. At present lying at Leith 
Docks. May be inspected by arrangement with Mr 
Reilly (Tel.: Portobello 1855). Detailed list of materia 
will be forwarded on application to SOUTH OF 


SCOTLAND ELECTRICITY BOARD 
Cathcart, Glasgow, S.4 


WORCESTERSHIRE COUNTY COUNCII 


SURVEYING EQUIPMENT FOR SALE 


Worcestershire County Counci! HIGHWAYS AND 
BRIDGES DEPARTMENT offer for SALE the FOLLOW. 
ING ITEMS of SURVEY EQUIPMENT:— 

(1) Ottway Level and Tripod 
(2) Hall Theodolite and Tripod 


Inverlair Avenue, 


(3) Cooke, Troughton and Simms Theodolite and 
Tripod 

The equipment is of pre-war model but in working 

order Can be seen at the Office of COUNTY SUR- 

VEYOR, County Buildings, Worcester, from whom 

further particulars may be obtained. (J.166 

COUNTY BOROUGH OF — GRIMSBY 


LIGHTING DEPARTMENT 


SALE OF PLANT. 


PUBLIC 


The CORPORATION has the FOLLOWING PLANT 
for DISPOSAL:— 

One 1936 Rawlinson 3-section Tower Wagon 
power-operated, mounted on 1953 Bedford 
3-ton L.W.B. chassis, Perkins Diesel Engine 
fitted 1959 

One 3-section Shaftesbury 
Wagon, 25ft working 
tyres 

The plant can be seen by application to the Public 
Lighting Superintendent, Highways Depot, Doughty 
Road, Grimsby (Tel. 57435), during normal working 
hours 

Offers to be forwarded to the undersigned not late 
than MONDAY, the 7th February, 1961. 

!. V. OLDFIELD, M.tnst.C.€., 
Borough Engineer and Surveyor 

Municipal Offices 

Town Hal! Square 

Grimsby 
February, 1961 


COUNTY BOROUGH OI 


Hand-operated Tower 
height, pneumatic 


SOUTHPORT 


The COUNCIL invites OFFERS for BALED TINS 
(Pressed cojlected along with house refuse during 
a period of 12 months from 1st April, 1961. 


The General Conditions and Forms of Tender may 


be obtained from the Borough Engineer, Town Hal 
Southvort 

Offers, endorsed Offers for Baled Tins,"’ must be 
delivered to the undersigned by 3 p.m. on MONDAY 
27th February, 1961 


R. EDGAR PERRINS 

Town Clerk 
COUNTY BOROUGH OT 
WOLVERHAMPTON 





TENDERS are invited for a 1949 Thornycroft 
MECHANICAL SWEEPING MACHINE Registered 
No. HDA692, available for inspection at School Street 
Devot, Wolverhamoton 

Tenders to BOROUGH ENGINEER. Town Hal 
Wolverhampton, not later than 3rd MARCH, 1961 

17th February, 1961 
HORNCHUR CH URBAN _ DISTRICT 

COUNCIL 
SALE OF SURPLUS PLANT 
OFFERS are invited for the PURCHASE of an 


OVERLOAD SHOVEL, comprising a Howard Bulloader 


mounted on a Platypus PD2 Tractor with som 
centres and 12in. track plates (year of manufactur 
1955) 

This machine is offered for sale without guarantee 
as to condition, and may be inspected at the Count 


Depot, Upper Rainham Road, between the hours of 
9 a.m. and 4.30 p.m. (Monday to_ Friday). 
Offers should be received by the Clerk of the Cone 
not later than Noon on FRIDAY, 3rd March, 1 
P. L. COX, ‘ 
Clerk of the Council. 
Council Offices, 
Billet Lane. 
Hornchurch. 
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BANK ON 
BOWMAKER 


and get credit for it 


Contractors’ plant — and industrial equipment — can 
be bought on favourable credit terms through Bowmaker. 
Your local Bowmaker Branch Manager (under Bowmaker 
in the telephone book) will give you full details. 
Motor vehicles, farming equipment, school fees, central 
heating, a boat ... Bowmaker credit plans solve a lot of immediate 


problems for a lot of people. 


THE BOWMAKER GROUP 


HEAD OFFICE: BOWMAKER HOUSE, LANSDOWNE, BOURNEMOUTH, HANTS 
LONDON OFFICE: BOWMAKER HOUSE, 55 ST. JAMES’S STREET, LONDON, S.W.1 
Members of the Finance Houses Association 


BRANCHES THROUGHOUT THE BRITISH ISLES 
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RIGHT from the start! 


# pat Peer” =“ 


Photograph by courtesy of the Midlands Project Group of the C.E.G.B. 


This attractive MIDDLESEX: PB-4 Prefabricated {Building was “provided for’ C.E.G.B. 
site engineers.at Drakelow ‘C’ Power Station, Burton-on-Trent. It also houses the 
staff of Messrs. L.G. Mouchel & Partners, Consulting Engineers for the civil engineering 





work on this project. 


‘Middlesex’ 
Prefabricated 


PITTI E [Tay 


Manufactured & Distributed Solely by 


PREFABRICATION 


same 


IN THE MODERN MANNER 


J. E. LESSER & SONS LIMITED - GREEN LANE - HOUNSLOW - MIDDLESEX (HOU. 7281-7) 
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(COUNTY BOROUGH OF GATESHEAD. 
TENDERS FOR THESE NEERUCTION OF 
(PRIVATE STREET WORKS.) 


invited for the CONSTRUCTION of 








TENDERS are of BRECKENBEDS ROAD, Low Fell, 
approx ne Highways Act, 1959. 


under t Form of Tender may be obtained 
Specification 2 Of the Borough Surveyor, Swinburne 
from "Sateshead, 8, and must be returned to me by 
Street, aon WEDNESDAY, 8th March, 1961. 
12 Cc. D. JACKSON, 
Town Clerk. 





Town Hall, 

Gateshead, 8. 
KIRKBY URBAN DISTRICT COUNCIL. 
ANNUAL TENDERS FOR MATERIALS, 1961-62. 





ited for the SUPPLY and DELIVERY 
of TEN OE TOERMENTIONED MATERIALS for the year 
ist April, 1961:— 
commen eoncrete Flags, Kerbs and Edging. 
(2) Concrete Post and Panel Fencing. 
(3) Bitumen and Tarred Macadam and Fine Cold 
Asphalt. 
(4) Tar Spraying. 
(5) Chestnut, Fencing 
Rock Salt. 
“ Protective Clothing, Overalls, etc. 
(8) Ready Mixed Concrete, Sand and Aggregates. 
(9) Petrol, Diesel and Domestic Fuel Oi! 
Paraffin. 
(10) Oe L 9 an 
Tools an ts. 
(12) Stoneware Pipes, Gullies, Bends, etc. 
(13) Clinker, Ashes and Colliery. Shale. 
(14) Cast-Iron Manhole Covers, Gully Grates and 
Frames. 
ons for Specifications and Forms of Tender 
an the Engineer and Surveyor, Kirkby Hall, 
Kirkby near Liverpool, within 10 days of the appear- 
ance of this advertisement, BYRON. 
Clerk of the Council. 


Council Offices, 
Kirkby Hall, 
Hall Lane, 
Kirkby, near Liverpool. 
20th February, 1961. 


SWION ABBOT URBAN 
NEWTON COUNCIL. 


SURVEYOR'S DEPARTMENT. 
EVELOPMENT AREA NO. 1— 
WOLBOROUGH STREET, NEWTON ABBOT. 


-PRICE TENDERS are invited from experienced 

ab amauta contractors for the ABOVE WORK, 
the following:-—— 

Walch Demolition of various Buildings and Walls 

; within the redevelopment area, which is 
approx. 2'4 acres in extent. 

(2) Various Accommodation Works to Properties 
adjacent to the area being cleared. 

(3) Construction of a Road approx. 165yd. in 
length and SOft. wide overall, and complete 
with Class ““A"’ Street Lighting. 

4) Construction of an Access Road to the new 
Police Station approx. SSyd. in length and 
44tt. wide overall, and complete with Class 
“B’ Street Lighting. 

(5) Miscellaneous Foul and 
Drainage Works 

(6) Formation of Car Parking Areas, with 
Hardcore Surfacing. 

7) Certain Road and Orainage Works within the 
boundary of the new Police Station. 

The work, which is near the centre of the town, 
is expected to commence shortly. 

Firms wishing to tender are invited to submit their 
names, in writing, to the Surveyor, Mr. CYRIL LUNN, 
A.M.1.C.E., 18 Devon Square, Newton Abbot, not 
later than SATURDAY, 11th March, 1961, and should 
send a deposit of £3 3s. by crossed cheque, made 
payable to the Newton Abbot Urban District Council. 
This deposit will be returned on receipt of a bona-fide 
Tender. 

The Specification, Bill of Quantities, General Condi- 
tions of Contract and Form of Tender will be forwarded 
as soon as they are ready. 

H. EVANS, 
Clerk of the Council 


DISTRICT 





Surface Water 


Town Hail, 
Courtenay Street 
Newton Abbot. 
February, 1961 


WYCOMBE RURAL DISTRICT COUNCIL. 





EXTERNAL PAINTING OF COUNCIL HOUSES. 


TENDERS are invited from competent. painting 
contractors for the EXTERNAL PAINTING of 282 
COUNCIL HOUSES divided into the following groups 


Group 1.— 45 Houses at Flackwell Heath. 
Group 2.—115 Houses at Stokenchurch. 

Group 3.— 34 Houses in the Stokenchurch area. 
Group 4.— 36 Houses at Downley and Hughenden 
Group 5.— 24 Houses at Butlers Cross. 

Group 6.— 28 Houses at Saunderton and Blediow. 


Specifications and Forms of Tender can be obtained 
from the Council's Housing Manager, 28 High Street, 
High Wycombe. Contractors should specify the group 
for which they require Specifications and Tender Forms 

Tenders must be submitted in sealed envelopes 
Provided by the Council, endorsed ‘‘External Painting 
of Council Houses,"’ in order that they reach the 
undersigned by First Post on WEDNESDAY, 8th 
March, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

L. C. RYSDALE. 


Clerk of the Council. 


FLINTSHIRE EDUCATION COMMITTEE. 


TENDERS are invited for the SUPPLY and 
DELIVERY of CLASSROOM and OTHER FURNITURE 
to a new County Primary School in the course of 
erection at Mold. 

Full details of Tenders, to be submitted by the 
4th MARCH, 1961, obtainable from the DIRECTOR 


Pinte UCATION, County Education Offices, Mold, 


JHE LEE CONSERVANCY CATCHMENT 
BOARD. 

FOR SALE—THREE DRAGLINE EXCAVATORS. 
One 1949 Ransomes and Rapier 4120. 

Two 1944 Ransomes and Rapier 4120. 

' For full details, inspection, Tender Form and enve- 
Cat, apply to the Engineer, LEE CONSERVANCY 
EATCHMENT BOARD, The Grange, Crossbrook Street, 
heshunt, Herts. (Tel.: Waltham Cross 24211). 
Tenders by Noon, 24th MARCH, 1961. 


EGHAM URBAN DISTRICT COUNCIL. 
PROPOSED DEVELOPMENT AT ROWAN AVENUE, 
EGHAM. 

TENDERS are invited for proposed DEVELOPMENT 
WORKS at ROWAN AVENUE, Egham, as follows:— 
(a) The Erection of 26 Dwellings, comprising: 

16 One-bedroom Flats in Four Blocks of Four. 
10 One-bedroom Bungalows in Five Pairs, 
including Outhouses, External Works, 
Drainage, Fencing, Paths and Garden 
Works. 
Together with 
(b) The Erection of 24 Brick Garages, comprising: 
One Block of Seven Garages. 
One Block of Eight Garages. 
One Block of Nine Garages. 
And including 
(c) Roadworks, Pathworks, Main Soil Sewer and 
Surface Water Drainage, Fencing and Site 
Works. 

Copies of the Drawings, Bills of Quantities and 
Form of Tender _may be obtained from the Engineer 
and Surveyor, Fire Station Buildings, High Street, 
Egham (Tel.: Egham 3011/5), upon payment of a 
deposit of £2 2s., which will be returned upon receipt 
of a bona-fide Tender. 

The Form of Contract will be that issued by the 
the Royal Institute of British Architects, a copy of 
which may be inspected at the Office of the Engineer 
and Surveyor. 

Sealed Tenders, endorsed ‘‘Housing—Rowan Avenue, 
Egham,"" must be delivered to the undersigned not 
fater than 9 a.m. on MONDAY, 20th March, 1961, 
in the envelope provided, and no name or mark 
indicating the sender must appear on the envelope. 
Any Tender received after the prescribed time will 
not be considered. 

The successful tenderer will be required to enter 
into a contract, and provide security for the due 
execution of the work. The Council does not bind 
itseif to accept the lowest or any Tender. 

R. H. SMITH, 

Council Offices, Clerk of the Council 
155 High Street, 

Egham, Surrey. 

17th February, 1961. 


NORTHWICH URBAN 
COUNCIL 


SUPPLY OF PAINTING MATERIALS—1961 62 


DISTRICT 


TENDERS are _ invited for the SUPPLY and 
DELIVERY of FOOCHOW and DULUX PAINTS and 
WALPAMUR PAINTS and INERTOL PAINTS. 

Copies of the Specification may be obtained from 
the Engineer and Surveyor, The Council House, Church 
Road, Northwich. 

Tenders, in plain sealed envelopes endorsed 

Painting Materials,"’ to be delivered to the under- 
signed not later than Noon on SATURDAY, 11th 
March, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
H. D. HOCKING, 
Clerk of the Council. 
The Council House, 
Northwich. 


CLACTON URBAN DISTRICT COUNCIL. 
HOLLAND-ON-SEA PUBLIC HALL 


TENDERS invited for CARRYING OUT EXTEN- 
SIONS and IMPROVEMENTS at the PUBLIC HALL, 
FRINTON ROAD, Holland-on-Sea, Essex. 

The work consists of the Erection of a Hall in 
traditional construction, and Improvements to the 
Toilet and Kitchen Facilities at the existing premises. 
It is anticipated that works will commence early in 
May, 1961. 

Forms of Tender and Contract documents may _ be 
obtained from J. D. TARLTON, A.R.I.C.S., of 65a 
Fenchurch Street, London, E.C.3, on payment of a 
deposit of £2 2s., refundable on receipt of a bona- 
fide Tender. Plans may be inspected at the Offices of 
MESSRS. G. H. B. AND ROY GOULD, Chartered 
and Registered Architects, of Hurlingham Chambers, 
Station Road, Clacton-on-Sea. 

Tenders (on the prescribed form) must each be 
delivered in a_ plain sealed envelope endorsed 
* Holland-on-Sea Public Hall,"" but bearing no name 
cr distinguishing mark indicating the sender, to the 
undersigned on or before 27th MARCH, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender, and canvassing, directly or 
indirectly, will disqualify. 

CHARLES 8B. HEARN, 
Clerk of the Council. 


Town Hall, 
Clacton-on-Sea. ee! hes 
S MALLBURGH RURAL _ DISTRICT 
COUNCIL. 


SEA DEFENCE WORKS. 
HAPPISBURGH, NORFOLK—STAGE 4. 


TENDERS are invited on a Fixed-price Basis for 
the CONSTRUCTION of the FOLLOWING SEA 
DEFENCE WORKS at Happisburgh, Norfolk: 

(1) CONTRACT ‘“A"'—Permeable Steel and 
Timber Revetment approx. 7,100ft. long, 
and ancillary works. 

(2) CONTRACT ‘“ B*"'——11 Steel and Timber 
Groynes each 300ft. long. 

Specification and Bill of Quantities, etc., in respect 
of each Contract may be obtained from MESSRS. 
Ss. W. AND P. S. MOBBS, M.A., M.inst.Mun.E., 
Consulting Engineers, Gordon Hall, Gordon Road, 
Lowestoft, Suffolk, upon payment of a deposit of 
Five Guineas in respect of each Contract (cheques 
to be made payable to Smaliburgh Rural District 
Council), which will be returnable on receipt of 
bona-fide Tenders not subsequently withdrawn, and 
return of all documents. E 

The General Conditions of Contract and Drawings 
may be inspected by appointment, either at the above- 
mentioned offices or at the Offices of the Council 
during normal working hours, but technical queries 
can be answered only by the Consuiting Engineers. 

Tenders, in_ plain’ sealed envelopes endorsed 
‘‘Happisburgh Sea Defence Works—Contract ‘A"," 
and/or ‘‘ Happisburgh Sea Defence Works—cContract 
*B',"’ must be delivered to the undersigned not later 
than 10 o'clock in the Forenoon on THURSDAY, the 
30th March, 1961. ; 

The Council will require to be satisfied of the 
ability of the person tendering to carry out sea 
defence works of considerable magnitude, and does 
not bind itself to accept the lowest or any Tender 
in either of the two Contracts. 

ALAN €E. CRISP, 
Clerk of the Council 

Council Chambers, 

Stalham, 

Norwich, 
Norfolk, NOR 352. 
20th February, 1961. 


PAIGNTON URBAN DISTRICT COUNCIL. 
CONSTRUCTION OF PENWILL WAY. 
TO PUBLIC WORKS CONTRACTORS. 


TENDERS are invited for the CONSTRUCTION of 
this NeW ROAD from TOTNES ROAD, A.385, to 
DARTMOUTH ROAD, A.379, having a length of 
approx. 34 mile and a width of 36ft. comprising 
Excavation, Filling, Retaining Walls, Drainage, Kerb- 
ing, Carriageway and Footpath Construction and 
Surfacing, and the provision of Street Lighting and 
appurtenant works. 

Contractors desirous of tendering should apply for 
tendering particulars and Bills of Quantities to the 
Engineer and Surveyor, Municipal Offices, Oldway. 
Paignton. 

Tenders, in sealed envelopes endorsed ‘‘ Tender for 
Penwill Way,” to be received by the undersigned by 
not later than 10 a.m. on FRIDAY, 17th March, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

SAMUEL HODSON, 


. Clerk of the Council, 
Municipal Offices, 


Oldway, 
; Paignton. oe 
HAMBLEDON RURAL DISTRICT 
COUNCIL. 


APPLICATIONS are invited from suitably qualified 
and experienced persons for the ESTABLISHED POST 
of CLERK OF WORKS in the Department of the 
Engineer and Surveyor. 

Salary within Grade A.P.T. 11, being £815 x £30(4) 
x £25 to £960 per annum. Car allowance payable on 
an essential user scale. 

Information as to conditions of appointment, duties, 
salary, travelling allowance, housing, etc., can be 
obtained from the undersigned. 

Closing date for applications: 10 a.m. on MONDAY, 
20th March, 1961. 

Dated this 20th day of February, 1961. 
Cc. J. WAGG, 


Clerk of the Council. 
Council Offices, 


Bury Fields, 
Guildford, Surrey. 


SAFFRON WALDEN RURAL DISTRICT 
COUNCIL. 


ASHDON SEWERAGE AND SEWAGE DISPOSAL. 
CONTRACT NO. 4. 











APPOINTMENT OF RESIDENT ENGINEER. 

APPLICATIONS are invited for the ABOVE 
APPOINTMENT. Contract period 18 months 
(approx.). Salary up to a maximum of £1,100 p.a., 
subject to qualifications and experience. 

Applicants will be required to provide own car 
for use on works and will be reimbursed at appropriate 
mileage allowance. 

Only applicants with experience in this class of 
work will be considered. 

The successful applicant will be required to act 
under the direction of the Council's Consulting 
Engineers, D. BALFOUR AND SONS, MM.1I.C.E., 131 
Victoria Street, Westminster, S.W.1, to whom appli- 
cations in writing should be send by MONDAY, 13th 
March, 1961, stating age, qualifications, previous 
exJerience, and date free to commence duties. 

A. W. OVERALL, 
Clerk of the Council. 
E AST SUFFOLK AND 
RIVER BOARD. 

APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS at salaries and other conditions in 
accordance with the National Scheme of Conditions 
of Service: 

(a) Two Engineering Assistants at Head Office 
(one may be based at the Divisional Office 
at Melton, near Woodbridge, Suffolk)— 
A.P.T. Grade III/IV (£960-£1,310). 

(b) Engineering Assistant; and 

(c) Draughtsman (both at Head Office) —A.P.T. 
Grade | (£645-£815). 

Candidates for (a) should hold an Engineering 
Degree or be an Associate Member of the Institution 
of Civil Engineers or Municipal Engineers. Duties 
will involve the design and preparation of land 
drainage and sea defence improvement schemes, and 
candidates should have had experience of such work. 

Candidates for (b) should be competent to survey 
and prepare schemes for land drainage improvement, 
and (c) should have had good drawing office experi- 
ence and be neat and accurate draughtsmen. 

Car and subsistence allowances for appointments 
(a) and (b). 

Appointments are subject to the Local Government 
Superannuation Acts and the passing of medical 
examinaticns. 

Immediate applications, quoting full particulars, 
together with copies of two recent testimonials, should 
be sent to K. E. COTTON, M.B.E., Chief Engineer, 
not later than 25th MARCH, 1961. 

S. VINCENT ELLIS, 
Clerk of the Board. 


The Cedars, 
Albemarle Road, 
Norwich, 
Norfolk, NOR.81E. 


ENDERS invited for OPENCAST MINING of 
ANTHRACITE COAL in CO. KILKENNY, Ireland. 
Average cover on seam 42ft. Seam thickness 3ft. 
Approx. 10,000 toms. Further 7,500 tons in old 
workings area, approx. 50% worked. Possibility of 
additional areas in vicinity to follow. Tenders must 
be received by 18th MARCH, 1961.—Apply: A. C. 
YATES AND CO., LTD., 12 Cathedral Road, Cardiff. 


ITE QUANTITY SURVEYOR (intermediate standard) 

REQUIRED by firm of civil engineering contrac- 
tors. Employment initially on site near Durham. and 
job offers every possibility for interesting work and 
excellent prospects.—Please apply, stating age and 
experience, to Ref. VCO, THYSSEN SHAFT SINKING 
co., LTD., 42 Coombe Road, New Malden, Surrey. 


OOK-KEEPER, experienced (male or female) RE- 
QUIRED by large firm of public works contractors 

for book-keeping, costing, etc. Good salary, according 
to experience. No Saturdays. L.V.s.—Write, stating 
age, experience, and salary required, to Box V.3670, 
““The Contract Journal.” 


NGINEER REQUIRED for road and sewer work 
in the civil engineering section of a large estate 
developer. Suitable applicant would be expected to 
work primarily in the London area, and a car will 
be supplied. This is a good opportunity for a keen 
and enthusiastic young man in a 7 a = 
stable company.—Applications, in writing, shou 
sent to the Chief Engineer, DAVIS CONTRACTORS, 
LTD., 346/350 Kilburn High Road, London, N.W.6. 
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$S.32—A medium-weight, capable 
of all but the heaviest work (latch- 
type retainers also available), 










ie Weight 6@ Ib. 
a $S.44—A light-weight for use at { 


awkward angles without fatigue. 
Weight 48 Ib. 


$S.80—Heavy-weight of the 
HOLMAN range. Can break up 
the densest aggregates (latch-type 
retainers also available). 

Weight 80 Ib. 


decked [bens d 05 0s Capes: -- 
Halak Rne Saat 








Breaking 
modern concrete 


needs guts 


There’s a good choice of road rippers in the 
HOLMAN range. Every one of them has guts... 
guts enough to do more work than a similar 

sized machine of another make. Guts enough 

to outperform and still outlive a competitive 
machine. 

HOLMAN Road Rippers have been improved and 
perfected in the light of experience on the actual 
job of breaking tough concrete, trenching and pile- 
driving. HOLMAN rippers have been proved to do 
more work than any other road rippers in the 
world—longer and for less cost. 


Air... compressed air... power... Holman 


. 
<a) 


Holman Bros. Limited, Camborne, England: Camborne 2275 and at 44 Brook Street, London W.1: HYDe Park 9444 : 
Also in Birmingham * Cardiff * Glasgow * Peterborough * Sheffield. Australia * Canada * East Africa * France a 
HM32A India * South Africa * Spain * U.S.A. * West Africa. With Agents and Representatives throughout the world. Snover 
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ARE RETENTIONS TOO HIGH? 


A CONCERTED drive should be made by all concerned to ensure that 
“advances claimable under the terms of contract are valued realistically 
and paid promptly, and that contractors’ accounts are prepared and _ final 
settlement made as soon as possible.” This was the last, and one of the 
most important conclusions of the Report published in 1954 of the Working 
Party on Retention Moneys set up by the Ministry of Works. 


se 


At that time some of the nationalised industries in particular were 
notoriously slow in settling their accounts, and if the Working Party Report 
has done nothing else, it has at least improved the position in that respect. 
But it seems that on other types of work retentions are imposing an unnecessary 
strain on contractors’ financial resources. There are cases on major road 
contracts where large progress payments are being held up because agreement 
has not been reached on a small section of the work in question. 

At the same time, it must not be forgotten that the constructional 
industries are traditionally in a favourable position as regards retentions. 
Contract work in the engineering industry, for example, is normally subject 
to substantially higher retentions than prevail in building or civil engineering. 
On the other hand, the American construction industry enjoys lower 
retentions than our own because more reliance is placed on financial bonds. 


The Ministry of Works’ Working Party examined this matter fully but 
reached the conclusion that financial bonds could not be regarded as a 
satisfactory substitute for retention money. From the employers’ point of 
view, retentions serve as a lever to keep the contractor up to the mark and 
also provide a fund to meet any extra cost that might be incurred in completing 
the work in the event (albeit unlikely) of the contractor’s default. It is also 
in the interests of reputable contractors that reasonable retentions should be 
demanded since the problem of financing them helps to prevent an individual 
contractor taking on work beyond his financial capacity, or possibly his ability. 

However, the retention fund is not the only security that the employer 
has. Apart altogether from any fiduciary bond, the plant on site notionally 
vests in the employing authority and, although in practice the contractor quite 
rightly has complete freedom to move his plant, there is almost bound to be 
some plant on the site and its value is likely to be considerable, particularly 
on highly mechanised civil engineering jobs. Again, there is almost always 
a quantity of unmeasured work and possibly a quantity of under-measured 
work. There may also be a quantity of work in dispute. 

Thus the employer's fiduciary interest in the work may well exceed the 
stipulated amount of the retention, which may itself be too high. This 
brings into focus a second important recommendation of the Working Party, 
which stated “that the sum retained should be the minimum required by the 
circumstances of the case.” 

Excessively high retentions and diligently slow payment may superficially 
appear prudent and cost saving. In practice it may be just the reverse. In the 
first place, an excessively high retention may deter some reputable contractors 
from tendering and may thus reduce the element of competition. Secondly, 
employing authorities can usually borrow more cheaply than contractors so 
that excessive retentions and undue delays in payment are bound to raise costs. 


The Working Party Report virtually recommended a maximum retention 
of 5 per cent. with a ceiling of £1,500 for contracts under £50,000 and a 
3 per cent. retention for larger contracts. There was, strangely enough, no 
reference to a maximum retention for larger schemes but some ceiling ‘is 
clearly desirable as contract values reach higher and higher. The Working 
Party Report did, however, refer to the necessity for reasonable maintenance 
periods. Time, clearly, is no less important than amount. 

Prompt payment, together with retention provisions, realistic both as 
to amount and to time, are clearly the crux of the matter. But, despite the 
Working Party’s excellent recommendations, there are still variations in practice 
so wide as not to be justified by particular circumstances. Employing 
authorities should give more attention to the question of retentions. It is in 
their own interest to do so. 
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333 Working Days 


HE “extremely difficult problems” 
which the contractors for the 
King John’s Bridge over the Old Avon 
at Tewkesbury have had to overcome 
are referred to in a special progress 


report presented to Gloucestershire 
County Council by Mr. R. A. Downs, 
B.Sc., A.M.I.C.E., M.I.Mun.E., the 


County Surveyor. 

The County Council approved acceptance 
of the tender submitted by A. E, Farr, 
Ltd., for the bridgeworks on December 
9, 1957, but the Ministry of Transport 
was unable to give permission for the 
contractors to enter onto the site until 
mid-March, 1958, and the delay caused 
over two months of good working condi- 
tions during the summer of 1958 to be 
wasted, 

Several stipulations and factors govern- 
ing the programming and execution of 
the works have affected progress, states 
the report. The more serious of these 
were as follows: 

(1) Works were to cause minimum inter- 
ference to road traffic (sufficient 
width for two-way traffic to be 
maintained from Whitsun to the end 
of September). 

(2) Works were not to restrict the pas- 
sage of river craft on the Mill Avon 
during the season March 16 to 


October 16. 
(3) Works were to cause minimum 
obstruction to floodwater—restrict- 


ing height to which cofferdams could 
be constructed to 3ft. above low- 
summer-water-level on the Old Avon 
and lft. 6in. above low-summer- 
water-level on the Mill Avon. 

(4) Temporary measures were to be 
taken to make the works safe for 
the passage of several abnormal loads 
of the order of 200 tons on certain 
dates in accordance with a schedule 
issued by the Ministry of Supply. 

(5) The works on the Old Avon would 
be most affected by flooding as the 
low-summer-water-level, governed 
by the upstream weir, is 5ft. lower 
than that of the Mill Avon. 

(6) (a) The works on the Mill Avon in 
the early stages revealed that the 
foundations of the Ancient Monu- 
ment were being undermined and 


COSTAIN AWARDED 
RESERVOIR 


[HE Tees Valley and Cleveland Water 

Board have placed a £2.4 million 
contract with Richard Costain (Civil 
Engineering), Ltd., London, S.E.1, for 
the construction of Balderhead Reser- 
voir. Work is to start immediately and 
the contract is expected to take four 
years. 

The dam will be one of the largest in 
the British Isles and will be 150ft. high 
and 3,000ft. long. The earth embankment 
will contain about 3 million cubic yards 
of fill. Beneath it the concrete filled cut- 
off trench will be constructed to a depth 
of about 120ft. The spillway will consist 
of a bellmouth overfiow leading to a 14ft. 
diameter tunnel. Consulting engineers are 
Edward Sandeman, Kennard & Partners, of 
Westminster. 

This reservoir is a further development 
in the Tees Valley and Cleveland Water 
Board’s schemes to meet the increasing 
demand for water from the chemical and 
steel industries on Tees-side. 


THE CONTRACT JOURNAL 


TEWKESBURY BRIDGE CONTRACTORS’ 
PROBLEMS 


Lost Due to Floods 


extra works involving the cross- 
damming of the river in order to 
protect the foundations were agreed 
to be necessary by the Ministry of 
Transport. 
(b) The works also revealed that the 
existing structure was composed of 
12in. thick masonry skin walls in- 
filled with flat stones bedded in sand. 
(7) Service mains had to be diverted 
from the existing bridge over the 
Old Avon to the first half of the 
new bridge before any works on 
the second half of the latter could 
be put in hand. 


Effect on Progress 


The effects of the above were as follows, 
continues the report: 

1—Foundation work for the north abut- 
ment of the new bridge over the Old Avon 
had to be delayed for two months since 
the work necessitated cutting into the 
existing highway and would have restricted 
traffic to single line working during the 
busiest months of the summer (August- 
September, 1959). 

2 and 6a—During the periods March 16 
to October 16 in 1958 and 1959—the 
periods when river conditions were most 
favourable to progress—foundation work 
for the widening of the Ancient Monument 
and extra works to protect the existing 
foundations had to be confined to the 
two spans over the northern half of the 
river, Underwater masonry-work which 
had to be completed before the cross- 
damming confining these foundations could 
be withdrawn. extended until the end of 
November, 1959, when the state of the 
river until March, 1960, and the under- 
taking regarding river traffic from then 
until October, 1960, made the cross-dam- 
ming of the southern half of the river im- 
practicable. Despite the state of the river 
since ctober, the contractors have 
persevered with the construction of the 
southern cross-dam and are now ready 
river permitting—to carry out the 
remainder of the foundation work on this 
bridge. 





333 Days Lost 


3—The restricted heights of the coffer- 
dams allow those for the new bridge over 
the Old Avon to flood when there is 3ft. 
of fresh water in the river, and those for 


£2.4M. BALDERHEAD 


CONTRACT 


The Selset Reservoir, built by Balfour, 
Beatty & Co., Ltd., at a cost of about 
£3.2 million, and officially opened in 
October, 1960, by the chairman of the 
Water Board, Alderman C. W. Allison, 
C.B.E., J.P., supplied an additional 17 
million gallons per day. 

The Balderhead project in conjunction 
with additional abstraction from the River 
Tees and Broken Scar will provide an 
additional 26 million gallons a day. 


Firms Invited To Tender 


As reported in The Contract Journal, 
October 20, 1960, the following firms were 
also invited to tender for the Balderhead 
contract: Balfour, Beatty & Co., Ltd., 
W. & C. French, Ltd., Sir A. McAlvine 
& Son, Ltd., Mitchell Construction, Ltd., 
John Mowlem & Co., Ttd.. Edmnd 
Nuttall. Sons & Co.. Ltd.. Reed & Mallik, 
Ltd., Tarmac Civil Engineering, Ltd., 
George Wimney & Co., Ltd., A. E. Farr, 
Ltd., John Laing & Son, Ltd., and What- 
lings, Ltd. 
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the widening of the Ancient Monument 
over the Mill Avon to flood when ther 
is 5ft. of fresh water (producing a rise in 
level of lft. 6in. in the Mill Avon), 
Records show that working days log, 
due to flooding amount to 333 days, 
4—One of the major problems during the 
construction of the new bridge over the 
Old Avon has been the maintenance of 
the existing bridge to carry normal traffic 
Already a weak structure before the com. 
mencement of the works, the problem of 
sinking new foundations alongside has 
presented some hazards, to Overcome 
which extensive shoring works have been 
carried out. To accommodate the Passage 
of abnormal loads additional precautions 
have, at times, been necessary and pre. 
carious work has _ had to be held jp 
abeyance, thus affecting progress,  [t 
should be mentioned that, apart from the 
several 200-ton loads referred to, over 300 
other loads of abnormal weight, width 
or length have had to be given Passage, 
5—With the limited amount of stee| 
sheet piling available for cofferdam work in 
the early stages of the contract, it was con- 
sidered advisable to concentrate on the 
foundation work for the new bridge over 
the Old Avon and work on the Mill Avon 
was delayed until mid-August 1958. 
6b—In order adequately to shore the 
Ancient Monument walls whilst sinking 
the new foundations alongside, it was 
decided that each pier and abutment exten. 
sion would have to be constructed in two 
halves, the parts remote from the bridge 
being built first. It thus was possible to 
sink the intermediate sections abutting the 
bridge whilst maintaining pressure under 
the existing foundations by strutting from 
the sections already constructed, Such 
piecemeal work prolonged operations 
which, however, were carried out with 
greater safety. 
7—The many delays prevented the first 
half of the new bridge from being ready 
for the transference of service mains until 
the middle of April, 1960. The operations 
of the gas, water and Post Office under- 
takings brought the work on this bridge 
to a standstill until the end of May—a loss 
of a six-week period of favourable working 
conditions, 


Tribute to Contractors 


“Up to the present the contractors have 
had extremely difficult problems to over- 
come, in spite of which all the works have 
been carried out with extreme care, in- 
cluding extra works of a hazardous nature 
to protect the foundations of the bridge 
over the Mill Avon,” states Mr. Downs 
in the report. ‘When the remainder of 
the protection works, now in hand, have 
been completed, conditions on the Mill 
Avon will ease considerably as most of 
the remainder of the works will be above 
water level. 

“With regard to the new bridge over 
the Old Avon, the contractors no longer 
have the responsibility of ni the 
old bridge to carry traffic and the latter 
is now being used as a stage from which 
to construct the second half of the new 
bridge, the existing being demolished 
as the new work progresses. Two of 
the four cofferdams required have been 
constructed but have been under water 
since the beginning of October. Since 
the part demolition of the existing bridge 
has created better waterway conditions 
than those which obtained before the 
works started. the remaining two coffer- 
dams are to be kept at a high level so that 
they will be less subject to flooding and 
work on them is being put in han 
immediately. 


SURREY OFFICE DEVELOPMENT 
PROPOSAL 


Surrey Planning Committee last week 
annroved in nrincinle a scheme, submitte 
jointly by Hallmark Securities and Mvton 
Ltd., for the erection of an office block, 
shops and substantial car park on a site 
at the Kingston Bv-Pass — Tolworth 
Broadway junction, Tolworth. 
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CHELSEA ROYAL HOSPITAL’S NEW INFIRMARY 


Portland Capstone Concrete Used in Framework 


OR the exposed reinforced concrete 
F framework of the new infirmary 
which has been built at Chelsea Royal 
Hospital, the Ministry of Works’ Staff 
have experimented with the use of 
Portland capstone aggregate. 

The mx for the concrete comprised 
Portland capstone of qin., Zin. and in. 
to dust, together with 80 per cent. ordinary 
Portland cement and 20 per cent. white 
cement. The frame was spun off to a 
smooth finish, and the result has been 
quite successful, though it is thought 
that in the future a whiter, more uniform 
finish might be obtained by using 100 
per cent. white cement. 

The external wall panels of the building 
consist of eith2r llin. cavity walls, brick- 
faced externally or metal window units 
with Broughton Moor green slate panels 
beneath the windows, The facing bricks 
are 2in. Dorset blue hand-made sand-faced 
bricks. 

The basement is constructed with 
guaranteed - strength, quality - controlled 
concrete, without the use of asphalt 
tanking or other waterproofing, all joints 
being sealed with p.v.c. strips. Main roofs 
are covered with lightweight screed and 
asphalt and the lift motor room and tank 
room have a low pitched concrete roof 
covered with copper. 


Architectural Treatment 


The new infirmary, an L-shaped 
building with a two-storey ward block and 
a three-storey block for staff and out- 
patients, has been designed by the chief 
architect’s division of the Ministry of 
Works, 

On the first floor of the two-storey ward 
block there are small balconies to each 
ward with wrought-iron balustrades, whilst 
the out-patients’ block has a terrace 
running its whole length. In the junction 
of the L linking the two blocks the 
building has a three-storey unit with the 
lift motor and tank rooms. On the ground 
level are the kitchens, A basement at the 
north end of the three-storey unit houses 
the boiler chamber and fuel store and the 
mortuary. Outside, at the junction of the 
L there is a glass and aluminium canopy 
over the main entrance. 

The ward block provides space for 72 
beds in four wards on two floors. Each 


ward has 18 beds. There are also eight 


single rooms for patients, and for nursing 


services, 

In the out-patients and staff block there 
are the various hospital departments, such 
as the physician’s and surgeon’s consulting 
rooms, X-ray rooms, surgery, dispensary 
and examination rooms. On the first floor 


pressure hot-water oil-fired sectional 
boilers which also supply heat to the hos- 
pital administrative building nearby. The 
system is thermostatically controlled in 
zon2s and is based on achieving 70 degs. 
to 75 degs. F. in the wards and 
treatment rooms. Conventional hospital 


type radiators have been used throughout. 





Main entrance of the new building 


are bedrooms and recreation rooms for 
domestic staff and sisters and a matron’s 
flat. The second floor contains bedrooms 
and recreation rooms for nurses and male 
orderlies, 

Walls and ceilings generally are painted 
high gloss in lavatories and clinical rooms 
and eggshell finish in all other parts. 
Floors generally are sheet P.V.C. or 
linoleum. There are wood blocks in the 
staff dining room. 

Central heating is supplied from low- 





The staff block and physiotherapy rooms 


The boiler house is completely auto- 
matic. All that is required is occasional 
maintenance work. Chelsea is a smokeless 
zone, and a density recorder and alarm 
has been incorporated in the boiler house 
instrument panel. A remote alarm has 
been installed in the guard house to 
give warning of a boiler shut-down or 
production of excessive smoke together 
with a remote fire alarm bell. 

In the lift tower, a passenger lift and 
bed lift have been installed. An electric 
linen hoist serves the ward block. A self- 
contained electrically powered air-con- 
ditioning unit has been installed to serve 
the mortuary in the basement. 

Tungsten lighting has been used 
throughout with the exception of the main 
canopy and handicrafts room where 
fluorescent fittings have been installed, 


Fixed Price Contract 


The contract was let on a fixed price 
tender basis. The main contractors, Sir 
Lindsay Parkinson and Co., Ltd., com- 
menced on site on April 13, 1959, and 
completed the building in 18 months. 


MUNICIPALS SAY “YES” TO 
AMALGAMATION 


By 3,108 votes to 1,905, corporate mem- 
bers of the Institution of Municipal En- 
gineers have voted for the proposed 
amalgamation of the Institution with the 
Institution of Civil Engineers. 


It is pointed out that this postal vote 
does not settle the question, but the matter 
has to be considered by a special general 
meeting of the members of the Institution 
of Municipal Engineers, when a decision 
will be made as to whether or not an appli- 
cation will be made to the Privy Council 
for their approval. 
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BUILDERS’ BID FOR PROFESSIONAL STATUS 


Code of Ethics Cannot Come Too Soon, 
Says I.0.B. President 


‘PEAKING at the annual dinner of 
Y the Institute of Builders held in 
the Guildhall, London, last week, Mr. 
G. O. Swayne, O.B.E., president, said 
he believed that it was vitally import- 
ant to everyone to grasp the fact that 
the art and science of building now 
embraced such an extensive field of 
learning that it was entitled to nothing 
less than the status of a profession. 

“The builder is and must be more than 
the old-fashioned stigmatised contractor” 
he stated. “I firmly believe that the 
builder has a service to render to the 
building owner on the constructional side 
as important and as professional as that 
of the architect and _ the 
quantity surveyor, by whom 
he should be regarded as the 
constructional consultant and 
and adviser.” 

Mr. Swayne said that as 
the professional institution of 
the building industry their 
main concern was for the 
education of all ranks of the 
industry. They could, he 
thought, look back on the past 
year as a truly momentous one 
for building education. 

“Without being at all com- 
placent, it would seem _ that 
the structure of building 
education has been placed on 
a sound basis and that the 
needs of the future have been 


enlarged,” he said, “For 
everyone, from the craft 
apprentice to the aspiring 
managing director, the edu- 


cational path is now clear cut. 

“We in this Institute must 
now look forward to the 
next major problem in our 
desire to establish the pro- 
fessional builder in the mind 
of the allied educations and 
of the building public. That is the creation 
and pursuit of a high standard of conduct. 
The concept of a code of ethics has long 
been a main driving force in the activities 
of the Institute. Maintenance of integrity 
and just and honourable conduct is an 
essential part of our Memorandum of 
Association, which was created as long 
ago as 1884. 


Cannot Come Too Soon 


“The creation of a recognised code of 
ethics cannot be forced but at the same 
time I suggest it cannot come too soon” 
continued Mr. Swayne. “With the attain- 
ment of the two essential ingredients, if 
I may call them such, of the professional 
builder, sound technical and managerial 
training, and a high standard of ethics, 
it should be possible for all members of 
the building team to be brought closer 
together, each to understand better the 
problems of the other, each to know and 
respect the knowledge and integrity of his 
partner in the team.” 

Mr. Swayne was replying to the toast 
“The Institute of Builders” proposed by 
Lorp GLapwyn, G.C.M.G., G.C.V.O., C.B., 
who said the object of the Institute “to 
promote competence in the construction 
of buildings and just and honorable practice 
in the conduct of business” suggested to 
him an analogy with diplomacy, in the 
practice of which he had spent nearly 36 
years, 

“But with you there is always something 
concrete to show for your efforts whereas 
with us our constructions are at best 
intangible” he said. “There are however 
similarities: an ambassador has on taking 
up a new post to take stock or assess how 
relations can best be built up in a country 
to which he has been accredited. You 


might call that, perhaps, a survey. Then 
he clearly has to lay down a foundation 
upon which to work; this is something 
common to us both. Now comes the tricky 
part: you start laying bricks, diplomats 
start by avoiding dropping them!” 


Conduct of Business 


On a more serious not, Lord Gladwyn 
said he would like to refer to the second 
part of the Institute’s objective about the 
promotion of just and honourable practice 
in the conduct of business. 


“In the book given to young men join- 
ing the Foreign Service there is a piece 
of advice to aspiring diplomats on almost 
similiar lines: if good relations are to be 





Lord Gladwyn with (left) Mr. G. O. Swayne 
and (right) Mr. H. S. Oddie 


must be absolute in- 
tegrity,” he continued. “The diplomat 
who tries to pull a fast one across a 
colleague will acquire just as deplorable 
a reputation as a builder who tries to make 
money out of shoddy work, 

“We are taught that if we are ever in 
doubt whether the meaning of what we 
have said to a foreign colleague has been 
correctly understood, we should repeat it 
until we are sure there is no room for 
possible misunderstanding, and generally 
speaking in foreign affairs we build well 
if we are straightforward and dependable. 
It is also a good thing, I think, to aim 
neither too high nor too low.” 


established there 


Road Construction Criticised 


In replying to the toast of “The Lord 
Mayor, Corporation of London and the 
Sheriffs,” proposed by Mr. H. S. Oddie, 
honorary treasurer, the Lord Mayor, Sir 
BERNARD WALEY-COHEN, said as a private 
individual he was shocked and much 
irritated by the enourmous length of time 
it seemed to take this country when a 
decision was taken to have a flyover or 
an underpass, One went to a little country 
like Belgium when they were having an 
exhibition and one found the capital full 
of underpasses and flyovers which seemed 
to have gone up in the few winter months 
which our building fraternity always said 
was a time when they could not make 
progress, 

“It seems to me that if we are going 
to make our contribution to freeing the 
roads from frustration and congestion the 
building fraternity have got to find a way 
to get on with the job quickly and have 
some working sort of job—never mind 
what it looks like, something that will do 
the job—up very quickly,” he said. “Only 
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by modern, scientific methods dealj ‘ 

those sorts of basic and element” 

problems are we going to find outrselve 

— = get — in the great urban 
evelopments which are going on 

the country.” , all over 
The toast of “The Guests” was 

by Lt.-Col. W. W. Dove, C.B.E,, the Bishe: 

of Chester, the Rt. Rev. G. A, Ellison, 

responding. ", 


“NEW ROADS FOR LONDON” 
EXHIBITION 


An exhibition, “New Roads for London” 
was opened at the North Block of the 
L.C.C.’s Offices last week by Mr, B H 
Harbour, a member of the London Trans. 
port Executive. 

The purpose of the exhibition is to 
encourage the recruitment of staff which 
will be required now that the Councjj'; 
roads programme is to be expanded to 
£10 million a year. Models, maps, photo. 
graphs and drawings illustrate the man, 
schemes under development or planned 
for the future to improve London's roaq 
system. 

Opening the exhibition Mr. Harbour said 
the L.C.C.’s method of attack on the road 
problem was excellent. Their aim, he 
added, was to treat the existing roads and 
fit in new roads without creating pockets 
of development. He welcomed the pro- 
posed London traffic survey, without which 
road development would be piecemeal. 

Mr. Harbour stated that the LTE. 
aimed to provide a first class public trans. 
port system and were keeping their eyes 
on the new road improvements. Schemes 
already carried out, such as at Notting 
Hill Gate, the Chiswick flyover and the 
Hammersmith roundabout, had saved up 
to 15 minutes each on certain bus routes. 

The exhibition is open to the public 
from 10 a.m. to 6.30 p.m. on weekdays and 
10a.m. to 12 noon on Saturdays, until 
March, 20. 


HIGHWAY ENGINEERS TO 
DISCUSS MOTORWAYS 


At the next meeting of the Institution of 
Highway Engineers in London on March 
3, the Ministry of Transport were due to 
present the final Paper in the series on 
design, construction and maintenance of 
motorways. 

Because the Ministry cannot now present 
the Paper, the authors of the three pre- 
vious contributions—H. Bowdler (county 
surveyor, Kent), R. F. Earley (consulting 
engineer) and W. Kirby Laing (chairman, 
John Laing & Sons Ltd.}—have agreed to 
take part in discussions on major points 
which arose from their Papers, including 
end result specification, limits of diver- 
gence from the centre line, and the time 
factor. 

The meeting will be held in the lecture 
hall at 11 Upper Belgrave Street, S.W.1., 
at 5.30 p.m. 


BRICKWORK AND PLASTERING 
COURSE 


A study-course for architects, building 
supervisors and teachers on “Brickwork, 
External Rendering and Plastering” is 
being arranged by the Chalk, Lime and 
Allied Industries Research Association. 

It will be held from April 11 to 13, at 
Welwyn, Herts., and the syllabus includes: 
Architectural aspects; cement, lime and 
gypsum plaster as materials; technical 
aspects of brickwork and mortar; faults 
in brickwork; sandlime bricks; specification 
and execution of plastering; external ren- 
dering finishes; and new developments i 
masonry materials. Further details are 
available from the Association, C.L.A.LR.A. 
Laboratories, Church Street, Welwyn. 
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COMMON CONTRACT TO REPLACE R.LB.A. 


R. W. E. HUMPHREY, president of 
M the Society of Engineers, stated in 
London recently that it might be worth 
serious consideration for all parties in 
the construction industry to replace 
both the R.IL.B.A. and I.C.E. present 
Forms of Contracts with a new basis of 
contract common to both. 

“Such a document could, and should, 
then be accepted by all employing authori- 
ties, This, of course, would mean that 
a Common Working Rule Agreement 
would be necessary, and would save many 
headaches in dealing with labour which 
is interchangeable.” 3 7 : 

Mr, Humphrey was giving his_ presi- 
dential address during which he said that 
the building and civil engineering industry, 
which had more ramifications than perhaps 
any other when taking’ into account the 
producers and manufacturers of materials, 
the specialist trades and other allied 
interests, was today enjoying and suffering 
from a very extensive construction pro- 
gramme. 

” “Enjoying” in that there was a full order 
book with full employment “suffering” 
through an insufficiency of labour and 
technical staff, greater difficulties in obtain- 
ing materials when they were required 
and a gradual rise in costs reflecting finan- 
cial results quite disproportionate to the 
effort applied. ; re 

“The reason for this state of affairs is 
invariably a lack of appreciation on the 
part of the parties to the contract, of their 
respective responsibilities,” said the Presi- 
dent. “At our Ordinary Meeting held in 
December, 1960, an informal discussion 
dealt with some aspects of this and, while 
not wishing to unduly trespass upon con- 
tributions to that talk, it is necessary to 
give some serious consideration to the 
problem. 


Similar Responsibilities 


“Whether it be a building contract under 
the form of agreement issued by the Royal 
Institute of British Architects or a civil 
engineering contract on the basis of that 
prepared by the Institution of Civil Engi- 
neers and commonly known as the R.I.B.A. 
and I.C.E, Countracts, respectively, the 
objectives and responsibilities are similar. 

“These responsibilities can be divided 
into two phases: (1) before the sub- 
mission of the tender and (2) after the 
submission of the tender. 

“Dealing with the first phase, the archi- 
tect or the consulting engineer, having 
been appointed by the promoter, is respon- 
sible for preparing the scheme, obtaining 
the necessary statutory approvals and pro- 
viding sufficient information as will enable 
a Bill of Quantities or a Schedule of Prices 
to be prepared and Tenders to be obtained. 
The quantity surveyor or the engineer in 
Preparing these documents, should abide 
by the Standard Method of Measurements 
already established so describing the 
various Operations or items to leave no 
doubt in the minds of the tendering parties 
as to what is required. 

“The contractors invited to tender 
should consider very carefully all aspects of 
the particular tender, having regard to 
the fact that the submission of an offer 
indicates a willingness to proceed with the 
work if their price is favourable, and they 
areé- appointed. They must also carefully 
read and consider the implications of the 
crystal ball gazing’ which. is becoming 
more--prevalent, and determine to~ what 
degree, if any, they will qualify their 
tender.- It is at this stage in their 
considerations - that preliminary _pre- 
planning of the contract is necessary, 
aving regard to availability of personnel, 
labour, plant and materials, for it is upon 
the programming of the job that the 
tenderer assesses all his site overheads. 

In Phase 2, it must be presumed that 
the architect or consulting engineer will be 


AND LC.E. FORMS ? 


pressing on with the working construc- 
tional details, and the consideration of 
such specialist sub-contractors as are really 
necessary, so that as soon as the success- 
ful contractor has been appointed, he can 
receive all the structural details that are 
necessary to enable him to proceed with 
the work, once the commencement date 
has been established. The decision upon 
the date of commencement should be a 
matter for joint agreement, having regard 
to the fact that at this point the emphasis 
passes from the architect or engineer to the 
contractor, the former exercising a super- 
visory control as agent for the promoter. 

“Once these preliminaries are overcome, 
the responsibility of the contractor is quite 
clear in that he is to proceed in a properly 
organised manner to fulfill his side of the 
contract. 

“All this is very nice and provided that 
the procedure followed the pattern above 
stated, everybody, including the promoter, 
would probably be reasonably happy, but 
what, in fact, happens. The promoter con- 
ceives the idea over a lengthy period and 
in time instructs his architect or consult- 
ing engineer to proceed with the details of 
the scheme. In due course, certain general 
details are produced, from which the 
quantity surveyor or engineer prepare the 
Bills of Quantities or Schedules of Prices 
and because the finer details have not yet 
been resolved or the time for preparation 
of the details insufficient, these documents 
include provisional sums for specialist ser- 
vices to be executed by a nominated sub- 
contractor. 

“It is a fact that in building work today, 
these are very rarely less than 60 per cent. 
of the contract sum, and in certain in- 
stances this percentage may even be nearer 
80 per cent. In civil engineering, this 
figure is naturally very much lower, but 
can be anything up to 30 per cent. Quite 
often these provisional sums include for 
structural work and engineering services 
requiring detailed design and therefore 
influence the initial stages of the structural 
work, 

Serious Aspect 


“This aspect alone is serious in more 
than one way, in the first place, the com- 
petitive side of the tender in a building 
contract is probably limited to between 
20 per cent. and 40 per cent., and in the 
second place, it invariably means that the 
detailed design has not seriously been pro- 
ceeded with until the specialist sub- 
contractor has been appointed. All this 
in turn means that in submitting his 
tender, the principal contractor is obliged 
to assess his time factor based upon a 
minimum of real information. Since the 
architect, or consulting engineer under 
their respective contracts, is responsible 
for producing the detailed drawings to 
enable the work to proceed, this has the 
effect that at the time the tender is 
accepted, and before the contract is signed, 
there is insufficient information to enable 
the contractor to draw up his detailed 
programme, 

“Tt must be emphasised that once the 
contractor is appointed, he is entitled to 
proceed with the work in the manner in 
which he anticipated at the time of sub- 
mitting his tender,-and that all specialist 
trades should be under his direct control, 
but so long as the specialist is made re- 
sponsible by the architect or engineer for 
the design in whole or in part, there is 
certain to be a divided responsibility 
wherein the nominated sub-contractor be- 
comes answerable to one-person for the 
design and another for execution of the 
work. Resulting from this it is not un- 
natural that quite serious delays can occur, 
making the contractors’ task of trying to 
keep to a programme much more difficult 
if not impossible at times. 

“It must be appreciated that lack of 
information at the right time causes dis- 
organisation invariably resulting in uneco- 


nomic working and increased costs and 
since ‘crystal ball gazing’ at the time of 
the tender could not anticipate this situa- 
tion, thus giving him the opportunity to 
price accordingly, he is faced with making 
claims for extension of time of his con- 
tract and financial reimbursement of any 
costs which he considers he has incurred. 
When this state of affairs is reached, 
despite the fact that they may be con- 
tractual claims, the parties to the contract 
become involved in endless discussion and 
argument with dissatisfaction on all sides, 
which, in the main, could well have been 
avoided if only those concerned appre- 
ciated their responsibilities and worked as 
a team. 


Retention Money 


“A word in connection with finance, the 
continued policy of insisting upon 10 per 
cent. retention is iniquitous, placing an 
unnecessary additional strain upon princi- 
pal and specialist contractors’ resources. 
There are other forms of contracts created 
by different bodies which have as their 
basis the R.I.B.A. or I.C.E. conditions 
wherein the amount of retention is even 
higher. The selection of contractors to 
tender is presumably based upon the 
standing of the contractor and his ability 
to prosecute the contract, therefore, a 
retention of five per cent. should be more 
than sufficient, or, alternatively a sliding 
scale should be introduced. The issue of 
Interim Certificates for payment as the 
works proceed, and the honouring of these 
Certificates by the promoter is laid down 
quite clearly in the respective contracts, 
and should be adhered to without the 
necessity for the contractor having to 
‘chase’ the owner well after the prescribed 
period for his money. 

“The infinite detail, supporting docu- 
ments and agreements necessitated by over 
cautious professional surveyors and engi- 
neers in preparing these interim applica- 
tions, invariably ignores the fact that by 
the time that application has been 
honoured, there has been anything between 
four and eight weeks’ more work done. 

“Later this year, the industry will be 
facing a wage increase with a shorter work- 
ing week and if the cost of this, together 
with the costs of all other risks and con- 
tingencies which are present today, are 
to be assumed as an additive, there is a 
very real danger that the industry will 
begin to price itself out of the market, 
Should this state of affairs arise, the pro- 
fessional side will equally suffer and mus¢, 
therefore, acknowledge their shortcomings, 


More Time 


“In the first place, more time should be 
given in the pre-tender stage to see that 
sufficient reliable information is available, 
and the promoter discouraged from fre- 
quent changes of mind involving whole- 
sale modifications. The tender documents 
should be prepared upon the standard 
basis, and should not be subjected to un- 
realistic conditions and qualifications or 
misinterpretation, Provisional sums for 
nominated ‘sub-contractors and suppliers 
should be kept to the absolute minimum, 
to enable the tenderer to obtain -competi- 
tive quotations in the open market, or 
from sub-contractors of his own ‘choice. 
The time allowed for submission of tenders 
should be sufficient ‘to permit proper con- 
sideration in relation to the size’ of ‘the 
contract and the number of tenders invited 
kept -to a reasonable number. $ 

“The remedies for our -present ills“are 
clearly in the hands of an efficient team, 
working as a complete unit, the architect 
and consulting engineer must appreciate 
that the contractors’ organisation is highly 
technical today, and the staff so employed 
as equally qualified as those in the pro- 
fessional offices. It is essential that the 
contractor should be brought into the de- 

(Concluded on next page) 
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CONCERN AT SLUM CLEARANCE PROGRESS 


IN MANCHESTER 


N his annual report for the year 
ended March 31, 1960, Mr. Rowland 
Nicholas, C.B.E., Manchester’s city 
engineer and surveyor, accuses the 
Ministry of Housing and Local Govern- 
ment of misreading the housing 
problem in Manchester, despite the 
evidence produced at two public in- 
quiries into large scale overspill projects. 
This misreading, plus the failure of the 
Corporation to attract the necessary 
technical staffs, are given by Mr. Nicholas 
as the fundamental causes of a totally 


inadequate progress in replacing slum 
dwellings. 
He states that the lack of progress 


becomes more and more evident as the 
general deterioration continues throughout 
the vast area of slum properties. This air 
of decay and desolation is aggravated by 
the regular increase in the number of 
derelict sites from which collapsed build- 
ings have been removed. During the year 
under review, 1,048 new dwellings were 
completed of which 214 were built on 
clearance area sites. 

From clearance areas, 1,032 dwellings 
were removed during the year, and 686 
dwellings were demolished as individually 
unfit because of structural decay, making 
a total of 1,718. In the post-war period 
11,504 dwellings have been demolished, 
including 8,552 which were individually 
unfit, while only 1,049 have been erected 
in clearance areas. 


Highways 


On roads, Mr. Nicholas says that the 
problem which faces and will continue to 
face the Highways Committee is that of 
dealing with the increasing wear and tear 
which is resulting from the growing 
volume of traffic. 

An estimate was prepared for the High- 
ways Committee in January, 1960, which 
showed that the expenditure required to 
bring the carriageway and footpath con- 
ditions throughout the city to a satis- 
factory state in a period of 20 years would 
amount to £1,077,000 per annum. The 
actual expenditure incurred in the year 
under review was £763,484. 

He continues: Various new and, indeed, 
audacious methods of surface treatment 
have been applied to carriageways and 
footpaths in an endeavour to provide 
cheaper treatments and thereby increase 
the coverage of surface treated per pound 
of money spent. 


(Concluded from previous page) 
tailing at the earliest possible moment, 
so that he may air his views upon the 
practical implications. It invariably 
happens that he can suggest alternative 
methods of construction which may be 
speedier and more economic. Such sug- 
gestions should be carefully considered 
and if proved, then acted upon, even if 
it means abandoning months of preliminary 
work on the drawing board. 


“In determining the commencement date 
of the contract, the necessary preliminaries 
must be fully considered. The detailed 
preplanning, ordering of materials, placing 
of sub-contract orders and the setting up 
of the site organisation are essential before 
actual work commences. Time properly 
allocated to these aspects at the outset 
will save weeks in the completion date of 
the contract. The contractor, on his part, 
should see that the site is. properly 
organised with adequate and capable per- 
sonnel and efficient and suitable plant. 
He should prosecute the contract with due 
attention, overcoming the many problems 
which are inevitable. With regard to site 
labour, he should encourage increased pro- 
duction through proper incentive pay- 
ments, and employ direct labour wherever 
possible, The growing practice of employ- 


One of the most successful operations 
has been that of skim-coating and tar 
spraying over granite sett surfaces in sub- 
sidiary roads. Even where these roads 
are bus routes, skim-coats from }in. to }in. 
in thickness have been used. Obviously, 
in the case of the more well used roads, 
this process can only be a sealing operation 
which must in due course be followed by 
the provision of an asphalt or bituminous 
carpet, but, in the purely residential roads, 
tar spraying at the requisite intervals may 
be all that will be required in the future, 

The success which has been achieved has 
prompted the use of the skim-coating 
method to the earlier hand-laid asphalt 
carpets which were provided over granite 
sett main road surfaces in the years 
1946-48. Some 21 miles of carriageway 
were covered by hand-laid asphalt and, 
while they were expected to last 10 years, 
they have now been in use for as long 
as 14 years. 

They were never so even as the machine 
laid asphalt which has been used in the 
subsequent years, and they are now be- 
coming so wavy that the danger that 
traffic might set up a bumping action which 
would tend to break up the old sett sur 
faces, which have now become the road 
foundations, might arise, and so cause the 
destruction of the whole carriageway. 

To adopt the traditional process of 
planing off the l}in. wearing course and 
then providing a new wearing course costs 
about 19s. per sq. yd., whereas the applica- 
tion of a skim-coat and tar spray costs 
about 6s. per sq. yd. or, less than one-third. 
Some 1} miles of asphalt main road sur- 
faces have been treated in this way with 
apparent success, 

At the worst, this treatment can be 
regarded as a holding operation which 
would enable the retreading to be under- 
taken over a period of five or six years, 
or, at the best, it might postpone the re- 
treading operation for even 15 years. It 
is operations of this kind which have 
enabled the rekerbing and resurfacing of 
dilapidated footpaths to be increased from 
the 13 miles undertaken in the previous 
year to 17 miles. 

Apart from the asphalt roads which were 
skim-coated, the retreading operation was 
carried out on 0.7 miles of carriageway 
and 5.5 miles of new carpeting was under- 
taken. The skim-coating and tar. spraying 
of sett paved carriageways was continued 
and some 31.8 miles were so treated during 
the year. The tar spraying programme 


ing ‘labour only’ gangs is harmful to the 
industry on a long-term basis, and must 
seriously prejudice the intake of appren- 
tices, 

Close Liaison 

“The specialist sub-contractors, whether 
appointed by the architect, consulting engi- 
neer or the contractor, should liaise closely 
with the main contractor in the proper 
fulfilment of the planned programme. It 
should not be assumed that reference so 
far to specialist sub-contractors infers that 
they are unnecessary, it is simply that I 
consider they should be brought more into 
line where there services are required. 

“T have often felt that if the student 
architect and consultant engineer were 
obliged to spend but part of the indenture- 
ship in the contractors’ organisation, many 
of our present problems would be better 
appreciated and overcome, and it could 
well be that the time will come when the 
professional side as we now know it will 
cease to exist, and. became part of the 
contractors’ organisation, resulting in the 
promoter dealing direct with the con- 
tractor of his choice, with the professional 
quantity surveyor becoming the liaison 
between promoter and contractor and re- 
sponsible to both sides for the financial 
outcome.” 
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was the largest ever undertaken by t¢ 

department, and amounted to 1,840,369 
sq. yd., advantage being taken of the go ; 
summer weather to make up the previor 
summer’s programme, which had in 
restricted by poor weather conditions , 


Staffing 


The engineering and planning sect; 
of the department are still seriously wa 
staffed, the technical staff available being 
about 75 per cent. of the authorised 
establishment. Unfortunately, in the plan 
ning section the vacancies arise at the chief 
assistant and senior assistant levels 

While these conditions continue, it j 
extremely difficult to organise the prepara, 
tion of designs so that works programmed 
in the various annual estimates are under- 
taken at the required times. In the plan- 
ning section, virtually the whole of the 
staff available are fully employed in deal. 
ing with development applications and the 
planning problems connected therewith 

In these circumstances, a great deal of 
extra strain is imposed on the officers in 
charge of the sections, and the effect of 
this is accentuated by the fact that they 
rarely have the satisfaction which results 
from knowing that designs and solutions 
to problems have been adequately con. 
sidered. 


WEST BURTON POWER STATION 
PLAN APPROVED 


The Central Electricity Generating 
Board have now received the consent of 
the Minister of Power to the establishment 
of the first of the two large coaltired power 
stations that they propose should be built 
in Nottinghamshire to burn coal from the 
East Midlands coalfield. 

The station now approved will be 
situated at West Burton about two miles 
south-west of Gainsborough and will be 
the most powerful steam _ station in 
Western Europe. The generating plant will 
consist of four turbo-generators each with 
an installed capacity of 500,000 kilowatts 
and four boilers each with an evaporative 
capacity of 3,450,000Ib. of steam per hour. 
Steam pressure and temperature at the 
turbine stop valves will be 2,300lb./sq, in. 
at 1,050 degrees F. with reheat to 
1,050 degrees F. 


Commissioning of the first generating 
unit in the West Burton station is 
scheduled for 1965. When complete in 


1967, with a total installed capacity of 
2,000,000 kilowatts, the station will burn 
about five million tons of low grade coal 
a year taken from the northern part of the 
East Midlands coalfield. 

The second of the two proposed stations, 
Holme Pierrepont, was the subject of a 
Public Inquiry which ended at Nottingham 
in January. If approved, this station would 
absorb a similar tonnage of coal from the 
southern part of the coalfield. 


VOLTA DAM TENDERS OPENED 


Some of the bids received for the first 
stage of the Volta Dam project, Ghana, 
were opened at a recent public meeting 
in Accra. 

Morrison-Knudsen, U.S.A. and Taylor 
Woodrow Construction, Ltd., submitted a 
price of £21,214,000 or £21,431,000 for 
an alternative plan in which two intake 
penstocks are lowered 30ft. Impresit, of 
Italy, quoted £15,723,000 and £15,903,000, 
while Voltaic International Construction, 
which includes Gammon Johnston Duck 
and Piper, Torno of Italy, and Christiani 
and Nielsen, Denmark, quoted £14,821,000 
and £14,947,000. The Voltaic bid however 
does not conform to the conditions of the 
contract, which stipulated protection 
against labour increases and fluctuation of 
fuel prices. 

Further bids—from Parkinson Howard 
and Associates and from the Trans-Volta 
Company—will be opened at a_ similar 
public meeting to be held shortly. Kaiser 
Engineers, of America, are the consultants 
for the project. 
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John Sumner’s 


Notebook... 


T'S happened, as I forecast some weeks 
I ago that it would. When a contractor 
tenders for building work from Rochester 
Council in future he will be likely to have 
to satisfy the Council that he is employing 
a certain number of apprentices in rela- 
tion to the number of skilled craftsmen 
in his employ. This new scheme, which 
the Council is in process of drawing up, 
will apply to all contracts over £1,000. If 
the contractor does not employ the 
number of apprentices required by the 
Council under a ratio table which has been 
drawn up his tender will not be acceptable. 


In other words, one building owner has 
publicly taken into its own hands a matter 
which could quite happily have been left 
with the contractors if they had only seen 
the wisdom of voluntarily shouldering 
their responsibilities in seeing that the 
strength of the craft force is maintained. 
If my guess is worth anything it will not 
be long before other local authorities adopt 
the same sort of arrangement. 


The encouraging and illuminating thing 
about the development in Rochester is 
that, so far as I have been able to gather, 
building employers in the area have given 
their general blessing to the scheme. This 
may be because it puts them all on the 
same footing and deprives those firms 
which hitherto employed no apprentices 
of the advantage they have had. However 
this may be, it is interesting to note that 
those tendering for Rochester Council 
work exceeding £1,000 in value will be 
required to employ one apprentice for 
between five and ten skilled craftsmen, two 
apprentices when between 10 and 20 
craftsmen are employed, three for between 
20 and 30 skilled men, and so on pro- 
portionately. This seems to be a simple 
enough arrangement, but it may be diffi- 
cult to apply in practice. I can think of 
all kinds of situations which could arise 
and which could legitimately justify a 
contractor seeking a temporary dispensa- 
tion, but no doubt the Council will take 
good care of these eventualities when they 
arise. They have already made it clear 
that the conditions will be waived where 
a contractor produces a certificate from 
the Youth Employment Officer to the effect 
that no candidates for building craft 
apprenticeship are available. 


“Cinderellas” of Building Industry 


HO are the “cinderellas” of the build- 
ing industry? Before I perish in the 
tush of would-be applicants let us look at 
the situation. The architects and the sur- 
veyors have their professional institutes, 
the employers and the operatives have 
their national organisations. But the men 
who really count in building work—the 
foremen and the clerks of works, although 
they have some sort of local and national 
Organisations, are rarely accorded the 
status and prestige to which they have a 
strong claim. It may be their own fault 
to some extent. There seem to be several 
foremen’s and clerks of works’ organisa- 
tions and they are difficult to identify; 
one body for all foremen and clerks of 
works is needed, and it should have a 
new title which overcomes the not un- 
natural suspicion, born of the nature of 
their respective roles, which foremen have 
or clerks of works and vice versa. Who 
will make the first bold move? 

Or am J deliberately avoiding the 
Problems standing in the way. If I am, 
I can only ask what earthly use there is 
in the foremen and clerks of works preen- 
ing themselves like peacocks when they are 
€scribed at public dinners, as they have 


been for more years than I like to remem- 


t, as the backbone of the industry when 


organisationally, at any rate, 
nothing of the kind. 

This vast gap between the employers’ 
and the operatives’ organisations is one 
of the industry’s biggest weaknesses. It 
makes really effective communication 
within the industry well-nigh impossible 
and of all the people who lose out on this 
account it is the building employers who 
suffer most. Unless they have the vital 
link of communication which the foreman 
can provide at their disposal they cannot 
hope to have efficient and effective control 
over their labour force. Many employers 
recognise this and in some parts of the 
country the assistance which they give 
to the local organisation of foremen and 
clerks of works is both constructive and 
considerable. This is not the case every- 
where, however, and it is for this reason 
that I am in considerable sympathy with 
the comments made the other day by Mr. 
T. Bonsell, the president of the Chester- 
field and District Clerks of Works’ and 
Building Foremen’s Association. “It is 
very disappointing,” he said, “that some 
of the builders of Chesterfield cannot sup- 
port our association while others strive 
might and main to give us help.” He 
urged the local employers to give greater 
support to his association and added: 
“They can do that in many ways. Pos- 
sibly best of all by coming along and giving 
a helping hand with the education and 
training of the building trade foremen.” 
That the Chesterfield association is doing 
valuable work for the industry as well as 
for its members is vouched for by Mr. 
J. B. Wikeley, the Chesterfield R.D.C.’s 
engineer and surveyor, who says: “The 
association is doing a good job of work 
in arranging meetings, discussing problems 
and helping to raise the technical know- 
ledge of the members.” 

What better work could a foremen’s 
association do than that, so far as the 
building employers are concerned? I ask 
the question and I trust that my builder 
readers, in attempting to answer it, will 
ask themselves what they are doing to 
assist their local foremen’s organisation. 


they are 


Reluctant Brickmakers ? 


HERE has been a great deal of fuss 
lately about the V-brick. It seems 
that only two firms are producing them, 
but not in any great numbers. Other 
brick manufacturers maintain that as they 
are going flat out to meet demands for 
ordinary bricks they can’t give much 
attention to manufacturing a new type of 
brick which calls for special plant and 
equipment. This expression of viewpoint 
has led several commentators to point out 
that in times of empty order books manu- 
facturers say that they have no money to 
spend on development. But now, with 
order books full, they haven’t the time. 
This, the commentators suggest, poses the 
question, when—if ever—will the results 
of research be brought to fruition? 

Mr. G. K. Timperley, the chief execu- 
tive and general secretary of the National 
Federation of Clay Industries, has an 
answer. In a letter to the editor of this 
journal published last week he explains 
that the manufacture of V-bricks, as with 
other perforated bricks, is limited to the 
extrusion of wirecut processes of brick- 
making, and only about one quarter of 
the producers make bricks in this way. 
Their capacity is stretched to the limit to 
meet the tremendous demand for standard 
bricks. So far as new types are concerned 
some firms are already conducting full- 
scale experimental production and have 
co-operated with the B.R.S. since research 
on the V-brick began. Mr. Timperley 
holds that the B.R.S.’s work in this field 
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was intended more as a guide to the 
industry than as a complete and ready- 
made answer. The experience of the firms 
concerned shows that so far it is not easy 
to make the V-brick at a rate of output 
which is commercially economic and that 
its successful manufacture will require 
specially designed and fairly expensive 
plant, machinery and factory lay-out. Also 
there is still much to be learned about 
the effect of various types of perforation 
on resistence to rain penetration and on 
strength. 

Taking all this into account it seems 
that the B.R.S. might well have led a lot 
of people up the garden when they intro- 
duced the V-brick as something in the 
nature of a cure for all ills. The sceptics, 
or cynics, will doubtless now be asking 
what advantage there can be in conducting 
expensive research when the resulting 
product cannot be produced all that easily 
as a commercially economic proposition. 

Or is it, after all, that the brickmakers 
don’t want to change their present way 
of life? 


White at the Top 


HE other day I was honoured by an 
electrical contracting friend with an 
invitation to attend the diamond jubilee 
dinner of the Electrical Contractors 
Association (Incorporated), at Grosvenor 
House. It was quite an affair with some 
750 present. The company was regaled 
with some sparkling wit from Norman 
Colling, the deputy chairman of Associated 
Television, who made some sly references 
to electricity’s principal competitors in the 
domestic sphere (“I still don’t know how 
it is that my new house is heated by oil”). 
This bright beginning to the speech- 
making made the remainder of the official 
part of the programme something of a 
disappointment. Mr. C. R. Waterhouse, 
J.P., the president, spoke for the best part 
of half an hour and it seemed to me that 
his observations were, in the main, more 
suitable for the association’s annual mee!- 
ing than for its festival dinner. However, 
the friendliness displayed by rank and file 
members, not to mention their generous 
hospitality, ensured that the evening was 
well spent. 

One thing intrigued me. Clearly the 
whole of the top table had been requested 
to wear white ties and decorations. ‘The 
remaining 700 of the company wore black 
ties. I don’t know who was responsible 
for this arrangement, but I have an uneasy 
feeling at the back of my mind that it 
is not in quite the best taste. 


Paying For It 


SEE that the Aylesbury Borough 

Council’s own housebuilding depart- 
ment. may be awarded the contract for 
building about 100 houses, a small number 
of flats and about 50 garages on the new 
Oakfield Estate, off Tring Road. The 
Great Missenden firm of H. J. and A. 
Wright offered to do the work for 
£150,589, but withdrew their tender 
because of “extreme shortage of labour.” 
The Council’s building department—set up 
last year after some controversy—has sub- 
mitted the lowest of the new tenders. 
One thing the ratepayers of Aylesbury may 
like to keep in mind is that it is important 
to check up at the completion of the job 
and see whether the price submitted by 
the department is the price at which the 
job is carried out. I mention this because 
at Scarborough the other day it was re- 
vealed that when the direct labour depart- 
ment took over a job from a private 
builder who withdrew his tender through 
having too much work on hand the final 
cost to the ratepayers was £1,579—£690 
in excess of the private builder’s tender 
price. I don’t know what the ratepayers 
in Scarborough are going to do about the 
outcome of this little exercise, but one 
thing more than anything else is certain; 
they will have to pay for it. I hope that 
the townspeople of Aylesbury do not find 
themselves in a similar position in course 
of time. 
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THROGS NECK BRIDGE, NEW YORK 
Cable Spinning Operation 


YONSTRUCTED at a cost of $92m., 

/ the recently opened Throgs Neck 
Bridge across the East River provides 
New York with another vehicular link 
between the City’s Boroughs of the 
Bronx and Queens. The total length of 
the bridge is 13,410ft., its suspended 
span measuring 2,910ft., made up of a 
main span of 1,800ft. and two side 
spans of 555ft. each. The remaining 
length of the structure is made up of 
6,400ft. of approach viaducts on the 
Bronx side and 4,100ft. of approach via- 
ducts on the Queens side. 


The bridge towers rise 360ft. above the 
water and are seated on some 156,000 tons 
of concrete founded at depths up to 148ft. 
below the water. Nearly 14,000 miles of 
wire are spun into the two main suspen- 
sion cables of the structure. Details of 
this operation are given below; an article 
describing the design and construction of 
the bridge generally appeared in The Con- 
tract Journal on June 16, 1960. 


The structural member which makes 
such spans as those of the Throgs Neck 
Bridge feasible is the parallel wire cable. 
The cable wire of No. 6 gauge (0.196in. 
diameter) is a unique structural material. 
It has a_ specified minimum ultimate 
strength of 220,000 p.s.i. This may be 
contrasted with that of ordinary A-7 struc- 
tural steel whose ultimate is 65,000 p.s.i. to 
72,000 p.s.i. 

There have been great improvements in 
the quality of cable wire since its use in 
the early days of the 19th century when 
wrought-iron wire was used having an 
ultimate of 100,000 p.s.i. When Col. 
Washington A. Roebling specified steel 
wire for the Brooklyn Bridge cables in 
1875, he set the minimum ultimate at 
160,000 p.s.i. Tests made in 1944 on wires 
removed from those cables which had been 
in service 61 years showed an average ulti- 
mate strength of 162,000 p.s.i. Which is 
reassuring to those concerned with the 
performance of cable wire in other large 
existing bridges. 

The maximum total stress in one cable 
of the Throgs Neck Bridge is about 
27,000,000 pounds for the design loading. 
If this is divided by an allowable working 
stress of 82,000 p.s.i. a required wire area 
of about 330 sq. in. is obtained. Since 
the cross-sectional area of one No. 6 wire 
is 0.0302 sq. in. the number of wires re- 
quired is about 10,900 and actually 10,952 
wires were used. 

With a weight per foot of cable of about 
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1,100 pounds it is impossible to raise a 
complete cable to its final position except 
by parts. John A. Roebling solved this 
problem in 1844 when he built the 
Allegheny Bridge, which was a suspended 
aqueduct of seven spans of 162ft. each. 
He developed a system of making cables 
which in all its essential elements is prac- 
tically the same which is in use today. The 
essential idea is to combine a large number 
of wires into a single cable in such a way 
that they act as a unit. It is important 
that the wires share the load equally. To 
accomplish this end Roebling “spun” his 
wires in the air. 

The verb “to spin” is a misnomer in that 
spinning suggests twisting and no twisting 
is involved. The wires are parallel from 
end to end, Each wire in the cable is 
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hung to the same sag as every other wire 
in that span and this automatically forces 
an equal sharing of the loads applied. 

It is obvious that with a cable consisting 
of 10,952 wires there would be an un- 
manageable mass of wires if they were not 
divided into groups and seized as com- 
pleted. These groups are called “strands.” 
There are 37 strands of 296 wires each used 
in each of the two Throgs Neck Bridge 
cables, Since the completed cable is 
desired to be in cylindrical form, some 
suitable arrangement of the strands must 


be chosen. The geometric figure used is 
a hexagon, Strands may be made up in 
a number of arrangements to form a 
hexagon. 


Method of Spinning Cables 


A working platform, commonly known 
as the catwalk, is first erected along the 
line of each cable at a height of about 
3ft. below the intended cable curve. For 
Throgs Neck Bridge this consisted of 
woven wire fence material stiffened by 
wooden 6 x 8s spaced 10ft. along the 
walk. The walk was laid on three 2}in. 
diameter wire ropes. The ropes, which are 
later removed and cut into lengths for use 
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Fig. 2. Spinning the cable (schematic) 
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as suspender ropes, are socketed at each 
end and set into structural frames at the 
tops of towers and anchorages, A storm 
system consisting of tie-down wire ropes 
stabilises the walk under wind up-draughts 

It is customary to use a “guide wire” to 
provide a reference curve to which to spin 
the first cable wires. This consists of an 
ordinary cable wire running from one 
anchorage to the other through the 
anchorage and tower saddles, and it jg 
painted to distinguish it from the regular 
cable wires. To place it in the Proper 
position the following method is used 
(See Fig. 1.) 

The elevation of the mid point of the 
guide wire changes with horizontal move. 
ments of the tower tops (tower deflections) 
and temperature of the guide wire. Tables 
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Positioning guide wire 


are prepared in the office showing its ele- 
vation changes in terms of these variables, 
Calculations for these tables must take 
account of: 

1. The difference in shape of the guide 
wire curve and final cable curve. 
The guide wire curve is a catenary 
whereas the final cable curve is an 
equilibrium polygon approximating a 
parabola. 

2. The elongation of the cable wire 
from the condition when spinning 
under its own weight to the loaded 
condition from suspender pulls, This 
is of the order of 50in. in the main 
span, 

The tower deflections for both towers 
are read simultaneously by transits at the 
tower bases. These readings are tele- 
phoned to an engineer at mid span who is 
reading the air temperature. The proper 
elevation of the guide wire is selected from 
the tables for the observed existing condi- 
tion of tower deflection and wire tempera- 
ture.. A_ horizontal line of sight is 
established by a transit in one tower sight- 
ing on a target on the other. The 
numerical difference between the calcu- 
lated guide wire elevation and the line 
of sight elevation is set on a surveyor's 
level rod and the rod is then inverted and 
thrust through an aperture in the catwalk 
at mid span. By signals from the transit- 
man in the tower, the rod is moved until 
the target is on the line of sight. The 
guide wire is raised off the catwalk by 
pulling it through a tower saddle with light 
tackle. When the guide wire is opposite 
the inverted bottom of the rod, the 
is firmly clamped at both towers. Atte 
several check observations the position in 
the main span has been established. 

A similar procedure ‘is followed for each 
side span. The guide wire in the side 
spans is a continuation of the wire in the 
main span. It is raised to proper positio! 
by taking it in at the anchorages. -" 

The spinning operation is oné “of 
mechanically hauling a loop or bight/of 
wire from one anchorage to the other. ¢ 
Fig. 2.) i 

At the beginning of any strand, the end 
of the wire from the reel is run out af 
fastened to the floor of the catwalk. Tt 
is then passed around a spool at the eyebar 
head, called a strand shoe, and then aro 
the hauling sheave (“spinning wheel”) # 


February 23 1961 


shown in Fig. 2, As the hauling rope 
moves way from the anchorage, it pulls 
the spinning wheel along above the cat- 
walk toward ithe first tower. It con- 
tinuously lengthens the bight of wire, 
causing the wire reel to turn, paying out 
wire. In this way the loop is lengthened 
until the wheel reaches the other anchor- 
age, At that time the wheel is stopped 
and the loop of wire is slipped off the wheel 
and on a strand shoe in the far anchor- 
age. The only function of this apparatus 
is to drag a loop of wire across the distance 
from anchorage to anchorage and drop it 
on the floor of the catwalk, Placing the 
wire in its proper position in the cable 
is called adjusting. 


Since the wire is continuous in any given 
strand, the adjustments to proper sag can 
only be made in such a way as to throw 
accumulations of excess wire ahead or into 
a succeeding trip of the spinning wheel. 
This is accomplished as follows: When 
the spinning wheel is travelling away from 
the reel, the lower half of the loop is 
stationary (called the dead wire) and the 
upper half (the live wire) is travelling at 
twice the speed of the wheel. As soon 
as the wheel reaches the far anchorage, 
the adjustment is started in the first side 
span, In the process of adjustment, the 
wire is pulled through the saddle at the 
top of the near tower throwing the slack 
into the main span and raising the wire 
in the first side span from the floor of 
the catwalk to its position at the height of 
the guide wire. When this first side span 
adjustment is completed the wire is tem- 
porarily clamped at the tower and the 
adjustment of the dead wire in the main 
span is started. This adjustment throws 
the accumulated slack into the far side 
span, By making these adjustments suc- 
cessively (six for each loop) the slack is 
always thrown ahead and does not 
accumulate in any span. 

When a sufficient number of trips have 
been made to lay all the wires of a strand 
(296 wires at Throgs Neck) the spinning 
operation is momentarily stopped. The 
296 wires are “shaken out” in each span 
so that each wire hangs freely between 
supports, At this time the accuracy of 
the adjusting operation may be observed. 
Since it is important that the wires share 
the later bridge loads as equally as pos- 
sible, the “spread” from the top to bottom 
wires should not be more than about 
triple the strand final diameter. Since at 
Throgs Neck the strand diameter was 
3zin, the maximum spread should be about 
12in. Where wires were not within this 
tolerance, they were broken and a short 
piece spliced in to bring the wire to the 
correct sag. The 296 wires are then seized 
at 10ft. intervals into a compact cylindrical 
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Spinning the cable 


bundle (the strand). The seizing is a flat 
metal band of No. 32 gauge metal. Its 
gauge has been so chosen that it will later 
break during the cable squeezing operation. 


The wires for the bottom four strands 
are adjusted to such an elevation that they 
are in correct position for the bottom of 
the cable. Once these four bottom strands 
are completed, the procedure must be 
changed for later strands. Since wire 
adjustment depends on each wire hanging 
freely between supports, the wires in all 
later strands must be adjusted “high”. 
This is to avoid having them lie on the 
lower strands during spinning. The later 
strands must then each be lowered from 
the spinning position to their final position 
in the cable. 

Strand adjustment is accomplished by 
slacking the eyebars in each anchorage. 
Provision for such motion is made by 
slotting the heads of the upper end of 
the second tier of eyebars. The actual 
slacking operation is handled with 
hydraulic jacks since large forces are in- 
volved (about 55 tons for each strand at 
Throgs Neck). To save time, the spinning 
crews move to the other main cable while 
the strand adjustment is being made. 


When all of the strands of a given cable 
have been completed and adjusted, the 
squeezing operation is begun to bring the 
cable into cylindrical form. When all 
strands are completed the cable is 


Throgs Neck Bridge just prior to opening to traffic 


hexagonal in cross-section. The strands 
hang loosely together and the cable is then 
much larger than its final size and must 
be squeezed to a tight cylinder. The 
squeeze is applied by means of jacks acting 
radially between a large structural steel 
ring and curved jaws bearing on the cable. 
The jacks are hydraulic and work at 
cylinder pressures of about 7,500 p.s.i. 


When the squeeze is applied, the bands 
seizing each strand break and the indi- 
vidual wires rearrange themselves so as 
to fill the former voids between the 
strands. If it were possible to achieve 
a perfect geometric array, the voids 
area in a cable would be about 8 
per cent. Instead, the compaction 
normally achieved gives a percentage 
of voids between 18 and 23 per 
cent. For Throgs Neck Bridge the cable 
voids percentage was 18. For the old 
Brooklyn Bridge it was 22.6 per cent. 


After the cables have been squeezed, 
the cable bands are placed and bolted in 
position. These are split cast steel bands 
grooved to receive the suspender ropes. 
The two halves of each band are held 
together by high tensile steel bolts. Since 
it is important that the clamping action 
of the cable bands be sufficient to posi- 
tively prevent slippage downhill under 
loads, the bolts are tightened to tensions 
measured by strain gauge. As the dead 
load of the deck is added to the cables, 
their diameter reduces slightly (Poisson’s 
effect) making later re-tightening of the 
bolts necessary. 


To assure that the wrapping wire will 
remain tight, its application is delayed 
until almost the entire dead load has been 
applied. The wire used for wrapping is a 
No. 9 soft annealed galvanised steel wire. 
It is continuous between cable bands, but 
does not extend under the band except 
for a few turns to assure water-tightness, 
The wrapping is applied by a machine 
under a tension of at least 300lb. The 
practice is to wrap with the machine 
travelling uphill, along the cable, in order 
to force a close contact between adjacent 
wires. An added precaution is - the 
application of red lead paste to the cables 
immediately ahead of the wrapping 
machine. 


Acknowledgement 


The cable wire was manufactured by 
the American Stee] and Wire Division, and 
the cables and suspenders erected by the 
American Bridge Division of-.the. United 
States Steel Corporation. The owner of 
the Throgs Neck Bridge is the Triborough 
Bridge and Tunnel Authority. The sus- 
pension bridge was designed and its con- 
struction supervised by the consulting 
engineering firm of Ammann and Whitney. 


We are indebted to Mr. Normer Gray 
of the consultants for details of the cable 
spinning, 
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LINK IN GHANA’S RING ROAD 
RECONSTRUCTION 


River Bridges Now Open to Traffic 


(THE opening to traffic of four new 
river bridges—two for the dual 
carriageway and two ancillary ones to 
carry services and foot traffic—com- 
pletes the first phase of road works 
Taylor Woodrow (Ghana) Ltd., are 
carrying out for the Ghana Government. 


The bridges are part of the reconstruc- 
tion of the Ring Road, Accra, which goes 
round the north of the city. They carry 
the new dual carriageway over the re- 
aligned Odaw River, stretching about a 
mile from Kwame Nkrumah Circle, to the 
Weija/Winneba roundabout. The new road, 
with its two carriageways each 24ft. wide, 





An aerial view of the bridges 


OUTDOOR CINEMA SCREEN EXPORTED 
TO TRINIDAD 


ANDERS & FORSTER LTD., Thames 
Works, Hertford Road, Barking, 
Essex, have recently exported an 
unusual steel structure for supporting 
the cinema screen of Trinidad’s third 
“drive-in” cinema to be opened in the 
near future at Point Fortin. 

Set at an angle of 7 degrees to the 
vertical the structure consists of twelve 
ribs, each 74ft. high with horizontal steel 
channel members stretching across the 
full width to support the flat asbestos 
sheet screen which measures 110ft. wide 
by 54ft. deep. 

The steelwork, which was specially 
designed by Sanders & Forster’s own 
design staff, is of all-welded construction 
and arrangements were made for the 
minimum amount of simple site bolting 
to facilitate easy erection. 

The ribs were designed as _ vertical 
cantilevers and each rib member was 
“broken down” into three convenient 
sections. The sides of these sections were 
fully prefabricated leaving only the front 
and back lacing members to be site bolted 
to form the complete “box”. 

This method of design and breakdown 
permitted the whole structure, weighing 


approximately 30 tons, to be shipped 
“flat” and to occupy a relatively small 
cubic area in relation to the weight. 


To support a bosun’s chair or cradle for 
general maintenance work and repaint- 
ing the  screen’s. surface, a_ small 
cantilevered angle frame was positioned at 
the top of the screen. 

The design of the concrete foundations 
on which the structure is mounted was 
carried out by the Trinidad office of 
Clarke, Nicholls & Marcel, the consulting 
engineers, and the caps of the concrete 
foundation blocks at the rear of the 
structure were specially inclined at an 
angle to accommodate the twelve battened 
channel support members. The complete 
structure was designed to withstand a 
wind of 85 m.p.h. 


SUDAN ORDERS LOCOMOTIVES 


The Hunslet Engine Co., Ltd., Leeds, 
have received a further order from The 
Sudan Gezira Board (consulting engineers, 
Livesey and Henderson, 1-2 Finsbury 
Square, London, E.C.2) for 18 135-h.p. 
0-8-0 type diesel-mechanical locomotives 
required for the Managil extension. 

This is the sixth repeat order received 
from the Board for “Hunslet” locomotives 
specially designed for their cotton planta- 
rion narrow gauge railway system, 
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is now taking some of the fast traffic 

from the city centre, and has also improve, 
communications between the industri l 
area of Accra and the rest of t . 


he city, 
Three-span Structures 


The bridges are all three-span Teinforced 
concrete structures with a maximum 5 ; 
of about 40ft. In design and during 
struction special attention was given 
their final appearance with all exposed tm 
faces being finished in white concrete i. 

As the whole of the flood plain of th 
Odaw River consisted of clays and sands, 
some 30ft. thick and overlaying hard strata 
the bridges had to be supported on 128 
concrete piles driven down to this firm 
layer. To construct the piers it was 
necessary to excavate about 18ft. through 
clays and running sands down to the top 
of the pile level, and considerable difficy|. 
ties, caused primarily by the water bearing 
strata, had to be overcome. Only then 
could piling proceed inside the close tim. 
bered excavation and construction of the 
piers follow. 

At present the bridges span a small 
temporary channel, carrying the Odaw 
River approximately 5ft. below the top 
of the piers. At a later date the main 
drainage work of the Korle Lagoon wil] 
include the deepening and widening of the 
channel. Only at this stage will the bridges 
reveal their true design, with exposed 
abutments and twin piers 19ft. high. To 
prepare for this final stage the bridge piers 
were constructed below ground in timbered 
excavations and wrapped in_ building 
paper. The excavations were then back- 
filled. 

The engineer was Mr. Robert Koster and 
the quantity surveyors were Widnell and 
Trollope. 

Second Phase 


Taylor Woodrow are now nearly half- 
way through the second phase of recon- 
struction work of the Ring Road. This 
contract, started in April, 1960, involves a 
section of 14 miles of the road between 
Kwame Nkrumah Circle and Independ- 
ence Avenue. 

With the completion of the whole pro- 
ject, within which Taylor Woodrow have 
so far been awarded contracts valued at 
about £600,000, a dual carriageway ring 
road round Accra will be provided, con- 
necting up all the main roads leading to 
it and relieving traffic congestion in the 
rapidly growing capital city of Ghana. 


WOOD CHIPBOARD PLANT FOR 
TASMANIA 


The Airscrew Company and _ Jicwood, 
Ltd., manufacturers of Weyroc, are acting 
as consultants in collaboration with 
HIA-Holzwirtschaftliche Industrie Anstalt 
and Laboratorium Himmelheber to the 
Burnie Board and Timber Pty., Ltd., of 
Burnie, Tasmania, who are installing a 
plant to manufacture wood chipboard 
under the Weyroc/Behr process. 


The plant will be the first of its kind to 
be installed in Tasmania, and for raw 
material will use forest thinnings with an 
initial output of some 20 tons per day, 
capable of being increased in the future. 


£4M. RUMANIAN CONTRACT 
FOR BRITISH GROUP 


A British consortium have secured a 
contract worth £500,000 from __ the 
Rumanian Government for the supply of a 
complete ceramic factory to produce 6, 
tons a year of quality sanitary ware. 
Delivery of plant will be completed by 
December this year and it will b2 installed 
ready for production by June, 1962. 


The group comprises: Gibbons Bros. 
Ltd., Dudley; the Material Handling 
Division of Fisher and Ludlow, Ltd. 
Tipton; and William Boulton, Ltd., 
Burslem, 
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SOUTH BANK TEMPORARY BUILDINGS FOR 
1961 ARCHITECTS’ CONGRESS 


wO temporary buildings, to house 

the headquarters and the inter- 
national exhibition of the Sixth Con- 
gress of the International Union of 
Architects, will be erected on the site 
of the old Dome of Discovery at 
London’s South Bank. é; 

The Congress, which is being organised 
by the Royal Institute of British Archi- 
tects through the 1961 Congress Organising 
Committee, will be held from July 3-7, and 
will have as its theme New Techniques 
and Materials—Their Impact on Archi- 

e. 

i the case of the exhibition building 
the financial problem was solved by design- 
ing the building from available materials 
lent or given by the manufacturers to be 
put together without charge by the con- 
tractors. The headquarters building, how- 
ever, was the subject of an approach to 
the organisers by three building materials 
manufacturers with a scheme to erect a 
structure for the Congress that would mark 
the serious interest of manufacturers in 
the problems that new techniques and 
materials bring to architects, and illustrate 
the impact that new materials and tech- 
niques have on architecture. They wished 
to demonstrate that it was possible to 
evolve an aesthetic technology in modern 
architecture and that it must be based on 
real collaboration between architect, artist 
and building material manufacturer. 

The two buildings will be in sharp con- 
trast to each other. The exhibition build- 
ing, designed to use available materials 
which could be put back into stock after- 
wards, will consist of a galvanised steel 
space frame standing on galvanised tubular 
steel uprights. Walls will consist of 
scaffold boards forming a hoarding for giant 
signwriting, and the floor will be of con- 
crete paving blocks and the roof of poly- 
thene sheeting, fixed to the space frame 
with timber battens. Since the building 
is to house three separate exhibitions some 
internal division will be necessary, and 
this will be carried out in glazed concrete 
blocks. In this design the architect, for 
cheapness and speed has chosen materials 
which can be re-used after the building is 
taken down, accepting the limitations set 
by this course of action. 


Headquarters Building 


With the headquarters building a rather 
different approach was necessary. The 
architect was required by the sponsors to 
design a sophisticated and aesthetically 
integrated structure that would give 


expression to the purpose that had 
prompted the sponsors to commission the 
building in the first place. The two build- 
ings, however, share a site and it was 
necessary to relate them in a recognisable 
manner. The architect has done this by 
planning the headquarters building on the 
same module as that used in the exhibition 
building. The design of the headquarters 


building is primarily dependent on the use 





Model of 42ft. high tower 


of the basic materials supplied by the 
sponsor companies—glass, aluminium and 
Asbestolux — the components comprising 
these materials being fabricated away from 
the site. 

The building has been planned with a 
large carpeted central hall flanked on two 
sides by administrative offices and services. 
An outstanding feature will be the roof 
composed of a mass of pyramids or tetra- 


hedrons each 8ft. square on its base, made 
of aluminium sheet. This roof, which is 
carried on tubular steel stanchions, has 
been designed to exploit the tensile 
strength of aluminium and will be one 
of the lightest ever devised. The under- 
side of this stressed skin roof will be open 
and lighting effects will be produced by 
using small projectors clipped to horizontal 
timber members. 

The roof is basically planned as a 
rectangular grid. Although the diagonal 
grid is more efficient structurally, it has 
several practical disadvantages and the 
rectangular grid was preferred for the 
building to ease these difficulties and to 
meet the architect’s requirements for an 
8ft. modlue. 

It is believed that the application of a 
sheet pyramid as a basic unit for this grid 
structure is novel. This unit has been 
used previously with the apex inverted, 
thus requiring some weathering membrane 
such as roof decking above the open unit. 
By using the pyramid unit with the apex 
uppermost a more interesting external 
appearance will be obtained without 
detracting from the internal aesthetics of 
the soffit, and by forming gutters at the 
intersections of the pyramid bases, no 
weathering membrane will be required. 

Since this is a stressed skin unit it is 
essential to use a material which is 
corrosion resistant. The aluminium alloy 
chosen for the manufacture of the pyramid 
is BA.60 (NS3). The upper grid structure 
will be in aluminium alloy 25 WP, the 


elements being extruded tube 2tin. 
external diameter, jin. thick. 
Glass Walls 


External walls will be almost entirely of 
different types of glass fixed into strong 
horizontal timber rails. 

Over 2,000 sq. ft. of glass will be used 
for these external walls and most of this 
is Float glass developed in 1959. The 
windows will be about 8ft. long and 4ft. 
high, and some of these will slide for 
ventilation. Two pairs of tin. thick 
Armourplate sliding panels, each leaf 8ft. 
square and bound together with aluminium 
bands, form the entrance to the building, 
and all internal doors are in tin. Armour- 
cast with a plate metal surface. 

Asbestolux asbestos insulation board 
will be used for all solid internal vertical 
areas and also for six external panels to 
back mirrors. 

One partition is formed from Asbestolux 
standard planks, These are supplied in 
standard 8in. width with a deep bevel 





General perspective drawing of the exhibition and headquarters buildings 








1014 


along the two long edges. Another parti- 
tion area is made up of small Asbestolux 
panels in various finishes including alu- 
minium and Polyester. These panels are 
fixed at different levels to form relief 
patterns. 

The lavatory partition areas will be 
made up of lin. sbeets of Asbestolux 
joined together by H sections set flush with 
the surface of the panel by way of rebated 
edges, and veneered with a plastic finish. 

In the central area there will be two 
long vertical areas that run down from the 
roof on one side of the building to the 
other, approximately 48ft. by 7ft. Here 
again Asbestolux will be used as the basis 
for two large constructional wall murals. 

A number of steel columns made from 
3Zin. square and 4in. square rectangular 
hollow sections which will be used on both 
buildings. The sliding doors at each end 
of the exhibition building will also be 
suspended on horizontal beams made from 
similar rectangular hollow sections. 

The rectangular hollow section has 
certain advantages over round tube. It has 
a greater resistance to bending and the 
flat sides simplify both junctions and the 
welding on of attachments. Like the round 
tube it has great torsional strength and a 
small surface area for painting, which 
factors can effect considerable savings over 
the equivalent structural section in both 
initital cost and maintenance, 

The two buildings are connected by a 
paved area incorporating a Court of the 
Nations formed by a forest of the flag poles 
flying the flags of member countries. The 
centre of this area will be occupied by a 
large iron sculpture, and on the river side 
of the exhibition building there will be a 
42ft. tower, illuminated at night and acting 
as the main advertisement for the exhibi- 
tion. The architectural problems of unit- 
ing the two buildings will be met by basing 
designs on a rigid dimensional system 
multiples, divisions or repetitions of the 
4ft. module of the space deck roof of 
the exhibition building. 


Consultants and Contractors 


The architect for both the headquarters 
and exhibition buildings, and the designer 
of the international exhibition, is Theo, 
Crosby, A.R.I.B.A. The structural engi- 
neer for the exhibition building is 
Desmond Hennessey, B.Sc.(Eng.), M.I.C.E.. 
M.1I.Struct.E. (of Bolton, Hennessey and 
Partners), and for the headquarters build- 
ing the structural engineer is Frank 
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Newby, B.A., M.L.Struct.E. (of F. J. 
Samuely and Partners), in consultation 
with Dr. Z. §. Makowski, P.L.D., 
A. M.I.C. E. Donald A.  Degerdon, 


F.R.LC.S., is the quantity surveyor, John 
Brooke is the landscape consultant, and 
the tower was designed by John Ernest. 
The contractors are Taylor Woodrow Con- 
struction, Ltd. They will erect the exhibi- 
tion building free of charge and the head- 
quarters building at cost. 

Sponsors for the headquarters building 


are the British Aluminium Co., Ltd. 
(consultant architect, Louis Osman, 
B.A.(Arch.), F.R.I.B.A.); Cape Building 


Products, Ltd. (consultant architect, Nigel 
Farrington, A.R.I.B.A.); and Pilkington 
Brothers, Ltd. (architectural advisor, 
Sven M, Sternfeldt, L.R.I.B.A.). 

Principal sub-contractors include the follow- 
ing: (headquarters building) Adamsez, Ltd.— 
sanitary fittings; Aidas Electric, Ltd.—electric 
waterheaters; Allied Ironfounders, Ltd.—bar 
sink; Atlas Lighting Co. (designer, R. W. 
Shaw)—lighting; The Carpet anufacturing 


Co., Ltd.—carpet; Semtex, Ltd.—vinyl tile 
flooring; Race Furniture, Ltd.—furniture; 
Knoll International, Ltd.—furniture. 


Exhibition building—Atlas Stone Co., Ltd. 
spectraglaze blocks and paving; British 
Visqueen, Ltd.— polythene roofing; Firth 
Vickers Stainless Steel, Ltd.—stainless steel 
sheeting to entrance doors; E. Hill Aldam, Ltd. 


sliding door gear; I.C.., Ltd.—panels 
(perspex); O.S.M.A. Plastics, Ltd.—plastics 
rainwater goods; Scaffolding Great Britain, 


Ltd.—-scaffold boarding; space decks division 
of Dennings of Chard, Ltd.—space frame roof; 
Stewarts and Lloyds, Ltd. — steel tube 
columns; Zinc Development Association— 
galvanising. 

Paved areas—Atlas Lighting Co.—lighting; 
Fitzpatrick and Son (Contracting), Ltd— 
laying paving; Marley Concrete, Ltd.—paving; 
Ministry of Works—flag poles; Redland Tiles, 
Ltd.—paving; Scaffolding Great Britain, Ltd.— 
scaffolding tower; Turners Asbestos Cement 
Co., Ltd.—in-fill panels; Walley (Thurrock), 
Ltd.—cobblestones; Talbot Stead Tube Co., 
Ltd. (in association with the Stainless Steel 
nena Association) — stainless steel 
tube. 


“BUILDING MATTERS” 


A. Cannell, a clerk of works, and R. 
McCallum, a contractor’s agent, will de- 
scribe in “Building Matters” on Tuesday, 
February 28 (B.B.C. Network Three), how 
each complements the other’s work and 
discuss their mutual problems’ with 
C. Crichton. 





This model shows the L.C.C.’s £3m. scheme for a double-decker roundabout at Vauxhall 


Cross intersection, referred to in last week’s issue. 
first of its kind, is expected to be started in 1965. 


The scheme, believed to be the 
A three-way flyover forms a small 


triangular roundabout at about the same level as the railway viaduct above a five-sided 


surface roundabout. 


The buildings shown are not planned 
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£2M. SLOUGH HOSPITAL 
Tenders to be Invited Soon 


| ie is understood that the North Weg 

Metropolitan Regional Hospital Board 
will probably invite tenders in April from 
selected contractors for the erection of the 
£2 million hospital at Wexham Park 
Slough, Bucks. F 


As readers will recall, in The Contract 
Journal, August 11, 1960, firms were 
officially invited to submit their names for 
inclusion on a selected list of tenderers, 


Architects for the scheme are Powell and 
Moya, 36 Great Smith Street, London 
S.W.1., and the quantity surveyors at 
Davis, Belfield and Everest, 9 Ashley Place 
S.W.1. Structural consultants are Felix 
J. Samuely and Partners, 231 Gower Street 
S.W.1., the mechanical and electrical con. 
sultants being J. Roger Preston, 15 North 
Audley Street, W.1. 


C.M.P.E. SOUTH WALES BRANCH 
FORMED 


At the inaugural meeting of the South 
Wales branch of the Contractor’s Mechani- 
cal Plant Engineers, held recently at the 
Bear Hotel, Cowbridge, Cardiff, the follow- 
ing honorary officers were elected. Chair- 
man-—-A. Hoile (Gould Plant Ltd.); secret- 
ary—-A. L. Jackson (George Cohen & Sons 
Ltd.); social secretary —E. F. Hughes (Saville 
(Tractors) Ltd.); treasurer—-R. C. Green- 
land (H. Richards & Co.); liaison officer— 
V. W. Eveligh (Underwater Welders and 
Repairers Ltd.); Members of committee— 
D. Elsbury (Plant Repair & Service Ltd.), 
A. Llewellyn (William Press & Son Ltd); 
E, Cooper—(Channel Builders Merchants 
Ltd.). 


The new branch was supported at the 
meeting by two founder members of the 
association—Mr. R. Russell, chairman of 
the executive and Mr. C. Hilditch. 


THERMAL INSULATION 


CONTRACTORS 
The thermal insulation contracting in- 
dustry has now reorganised its three 


regional associations on a national basis 
and a new organisation, the Thermal In- 
sulation Contractors Association, has been 
created with headquarters at 37 Soho 
Square, London, W.1. 


Members of the Association are those 
firms engaged in the fitting of thermal in- 
sulation. A joint committee has been set 
up with the National Union of General 
and Municipal Workers to deal with terms 
and conditions of working, rates of pay 
and membership. 

The Association has three regional 
committees in the south, the Midlands and 
the north and the first national chairman 
is Mr. G. H. Kenyon of William Kenyon 
and Sons Ltd., Dukinfield, Ches. The 
deputy chairman is Mr. G. Alderson of 
Newaills Insulation Co., Ltd., Washington, 
Co. Durham. 


@bituary 


It is with regret that The Contract 
Journal records the death of the following: 


Mr. C. Vernon-Roberts, aged 53 
western district manager of the Calor Gas 
(Distributing) Co., Ltd. 


Major J. B. L. Thompson, MC, 
M..Mun.E., M.LC.E., who served for 
almost 23 years as borough surveyor, 


engineer and water engineer of Swindon. 
see elected president of the Institution 
of Municipal Engineers in 1947 and was 
chairman of the Public Works and. Munici- 
pal Services Congress and Exhibition from 
1951 to 1958. 
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PICCADILLY CIRCUS REDEVELOPMENT 
Property Owners to Consider Holford Plan 


HE reactions of the owners and 

developers of the property around 
Piccadilly Circus to Sir William 
Holford’s outline plans for its re- 
development are now being sought 
“without in any way committing the 
LEG. y 

A descriptive account of these pro- 
posals has been sent to the interested 
parties as a preliminary to discussions, 
once the proposals have been considered. 

In the Holford scheme, described in 
The Contract Journal of Feb. 9, the 
County Fire Office, Swan and Edgar's, 
Barclays Bank and Lillywhites would 
remain, while the new Monico building, 
not yet designed in detail, is intended to 
house shops and a department store, with 
a restaurant above. Below this building 
would be an enclosed escalator at pave- 
ment level, carrying a part of the stream 
of pedestrians on to an upper deck. 
Pavilions would be carried on this deck, 
which bridges the traffic road, and would 
stand in roughly the same position as 
the old London Pavilion, but one floor 
higher. 

Above the windows of the cafés and 
restaurants situated on the deck and over- 
looking the piazza below, would be a 
band of coloured lighting with advertise- 
ments on some of its facets and purely 
decorative lighting on _ others. One 
version of the new London Pavilion shows 
it with lively roof lines outlined in lights, 
the other shows a series of low metal 
roofs with the illuminated advertisements 
on an open grid or trellis above them. 

A new group of buildings fronts on to 
the piazza, with no road in front, and 
is linked to the existing building con- 
taining Lillywhites and Dunn’s. This 
group would contain the new Criterion 
Theatre, some shops and a tall tower 
building open at the base, containing flats 
and offices. 

While traffic would still circulate round 
the Circus at the same level as before, it 
would now move round the walls of a 
piazza raised 7ft. above the level of the 
road. It would turn right in front of the 
Monico building and then pass under the 
pavilions, emerging either into Shaftes- 


bury Avenue or turning right into Great 
Windmill Street now aligned with the 
Haymarket. From the Haymarket it 
would reach Piccadilly or Regent Street 
by a widened Jermyn Street, outside the 
Circus proper. The new Criterion build- 


i 





Behind the pavilions the high, long 
block of a new hotel on the east side of 
the Circus, spanning over Shaftesbury 
Avenue, would form a background to the 
pavilions and to the bright lights, and 
would give also a sense of enclosure to 


Scheme A, showing the illuminations of the high version of the new London Pavilion. 
To the left is the block of offices at the rear of the Monico site and to the right the 
new Criterion block 


ings and Lillywhites would thus form 
part of the piazza. 

Eros would be resited on the raised 
piazza, but would be more accessible 
and with a flower shop below it opening 
off the pavement. 





Scheme B, in which a lower version of the new London Pavilion acts as the central 

feature to the new office block at the rear of the Monico site, the new hotel on the 

east side surmounted by a roof-top restaurant and a tall tower block adjacent to the 

New Criterion Theatre on the south. The raised piazza contains a pool, with fountain jets, 
and, in the foreground, the repositioned Eros raised above the flower shop 


the Circus. The slender tower block, on 
the Criterion side, at the head of the 
Haymarket, would emphasise the position 
of the new Circus and form a focus for 
the long view along Piccadilly on the 
west and from Leicester Square on the 
east. 


FOREMEN WIN MEDALS AND 
CERTIFICATES 


A unique occasion took place recently 
at the headquarters of the London Master 
Builders Association when, for the first 
time since the introduction of the City 
and Guilds Course in General Foremanship 
Studies, the Institute recommended the 
award of the L.M.B.A. Silver and Bronze 
Medals. 

These medals were presented by the 
president of the L.M.B.A., Mr. R. F. 
Mansell, and in the course of his address 
to the company he remarked on the par- 
ticular pleasure which it gave him to pre- 
sent a Silver Medal to Mr. R. S. Davie, 
who was a post-war apprentice in- the 
building industry. It was also unique that 
all twenty members of the Course who had 
completed their studies at the Brixton 
School of Building had gained the City 
and Guilds Certificate, and that the great 
majority of them had additionally gained 
the College Diploma. 

Mr. Mansell went on to say that in spite 
of these excellent results nobody could 
be satisfied with the present state of re- 
cruitment and training of general foremen, 
and he hoped that the Association, which 
was setting up a special sub-committee to 
look into this matter, would be able to 
point to more outstanding results in a 
year or so. 
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BIGGEST NUCLEAR REACTOR 
VESSEL PASSES TEST 


(THE No.l reactor pressure vessel at 
the Hinkley Point atomic power 
station, Somerset, was _ successfully 
pressure-tested over the weekend at the 
highest pressure so far produced in 
vessels of this kind. The operation was 
carried out without a hitch and was 
completed 6 hours ahead of schedule. 
The pressure vessel, a 67ft. diameter 
sphere built by Babcock and Wilcox from 
3in. thick mild steel plate, is the largest 
ever to have been tested on site and it 
successfully withstood a pressure of 310lb. 
per square inch, over 14 times the pressure 
it will have to stand in service. Over 34 
million cubic feet of free air was pumped 
into the vessel to achieve this pressure. 


Pressurised in Stages 


The sphere was pressurised in stages, 
the highest pressure being reached during 
the early hours of Sunday afternoon. 
Special driers were used to remove the 
moisture from the air before it was 
pumped into the vessel, and the tem- 
perature of the sphere was also raised to 
86 degrees F. to ensure that the inside 
was perfectly dry. The vessel will now be 
subjected to a vacuum test in which the 
air will be pumped out. 

Over 20 miles of special cored wire were 
used to connect the 274 strain gauges and 
the thermocouples that were fixed inside 
and outside the vessel to record the 
stresses and temperature readings. 

Normally pressure testing of vessels of 
this nature is done at the manufacturer's 
works, but pressure vessels for nuclear 
power stations have to be built up in 
sections and welded together on site, 
since they are too large to be transported 
from works to site as a complete unit. 
These vessels are the containers of the 
atomic reactor and have to be shielded by 
8ft. thick concrete walls which are con- 
structed before the spheres are built. 

To ensure complete safety of personnel 
the tests were conducted at the weekend 
when the site was free of the 1,500 work- 
men and administrative staff. The 40 or 
so technicians supervising the operations 
were housed in temporary accommodation 
in the adjacent second reactor building. 

The Hinkley Point atomic power 
station, which is being built for the 
Central Electricity Generating Board by 
English Electric, Babcock and Wilcox, 
Taylor Woodrow Atomic Power Group, is 
of 500,000 kW capacity, and the first 
reactor will go into service next year. 


CIVILS ALSO VOTE FOR 
AMALGAMATION 


At a special general meeting of the 
Institution of Civil Engineers in London 
last week, it was announced that members 
had voted their approval of amalgamation 
with the Institution of Municipal En- 
gineers. 

Of 7,690 members of the Institution of 
Civil Engineers who registered postal votes, 
5,757 were in favour of amalgamation. 

The result of the postal referendum of 
members of the Institution of Municipal 
Engineers (see page 1005) was also in 
favour of amalgamation. 


S.W. HIGHWAY ENGINEERS’ 
CONFERENCE 


The annual conference of the South 
Western Branch of the Institution of 
Highway Engineers is to be held at Wey- 
mouth, Dorset, on June 8 and 9. Included 
in. the programme, which is now being 
finalised, is a Paper by Mr. R. B. Carnegie, 
C.B.E., county surveyor of Devon, on his 
varied experiences during 25 years as a 
county surveyor. 
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TENDERS SOON FOR TWO 
L.C.C. ROAD SCHEMES 


wo large road improvement schemes 

included in the L.C.C.’s programme 
for 1961 are to go out to tender before 
May. They are the reconstruction of 
the Temple Mills Bridge and associated 
river works at Hackney, and _ the 
Clapham/Stockwell Road _ intersection 
improvement, Lambeth. 

For Temple Mills the period for ten- 
dering will be four to five weeks and for 
the Lambeth scheme it will be three weeks. 
It is anticipated that contracts will be let 
about four weeks later. 

At Temple Mills a new twin bridge is to 
be constructed at a cost of about £220,000. 
Large diameter cylinders will be used for 
the foundations, on which reinforced con- 
crete piers will be erected. The piers will 
support concrete T-beams giving a span of 
40ft., which will be covered with reinforced 
concrete decking. F. R. Bullen and 
Partners, Dacre House, Dean Farrar Street, 
London,S.W.1l,are the consulting engineers 
for this project. 

The first stage of the Clapham/Stock- 
well Road intersection, for which tenders 
will be invited, is estimated to cost about 
£64,000. This stage will include a round- 
about centred on the existing War Mem- 
orial with Stockwell Terrace and parts of 
South Lambeth Road and Clapham Road 
as the north, west and east arms re- 
spectively. South Lambeth Road and 
Clapham Road will be widened. The over- 
all scheme for this area, prepared under 
the direction of the chief engineer, Mr. 
J. Rawlinson, C.B.E., provides for a figure 
eight roundabout, with Stockwell Terrace 
on the north side and a new road on the 
south side. 


FIRST SITE WORK ON BELFAST 
REFINERY 


The first exploratory site work has 
started for the construction of BP’s North- 
ern Ireland refinery at Sydenham near 
Belfast. 

The initial operation is to be a series 
of test borings in the refinery site to find 
out soil conditions. The tests are being 
carried out under contract by _ Soil 
Mechanics Ltd., and are expected to take 
about two months. Up to 30 holes, each 
with a maximum depth of 90 feet, may 
be sunk. 

The survey work will be accompanied 
by laboratory tests in London. The results 
will be used in the detailed designing of 
the foundations for the refinery’s pro- 
cessing units, buildings and installations. 

The refinery, the first in Northern 
Ireland, will have an initial capacity for 
handling 1,300,000 tons of crude oil 
annually. It is expected to be commis- 
sioned in late-1963 and will involve an 
initial investment of about £8 million. 


PRESTWICK AIRPORT 
DEVELOPMENT 


New Taxiways and Apron 


Another phase on the development of 
Prestwick Airport to meet the needs of 
the jet age began this week when work 
started on new taxiways and the first 
phase of the new terminal apron. 

Richard Costain, Ltd., who built the 
2,300ft. extension to Prestwick’s main 
runway, are the contractors for the new 
work, which is due to be finished in mid- 
December. 

Four holes of the former St. Cuthbert’s 
golf course will be utilised in the early 
stages of the work. The second part of 
the apron and the new terminal building 
will also be constructed on the golf 
course, which was sold to the Ministry of 
Aviation last month. 

Site excavation for the terminal is 
planned to start in June and the building 
7. . for completion in the summer of 
1963. 
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SHEFFIELD HousinG.—Sheffield Housin 
Development Committee have recone 
mended the acceptance of the tender of 
Ackroyd and Abbott, Ltd., 47 Willoughby 
Street, Sheffield, 4, for the erection of 194 
maisonnettes and 88 garages in the 
Rolleston Neighbourhood Unit of the 


Gleadless Valley Estate. The tender 
amounted to £437,351. 
NorwicH SEWAGE WORKS. — The 


£252,251 tender of R. G. Carter, Ltq 
Drayton, is to be accepted by Norwich City 
Council for the last stage of their new 
sewage works at Whitlingham. The cop. 
tract provides for a sludge digestion plan 
and storm water tanks. 

DUNFERMLINE FACTORY. Work will 
start next month on the erection of q 
factory for Lyle and Scott, Ltd., on the 
Primrose Industrial site at Dunfermline 
Fife. The contract, worth £200,000, has 
been placed with Taylor Woodrow Con. 
struction, Ltd. Plans are by Ian Burke, 


Martin and Partners, Dundee, and the 
quantity surveyors are Burchell and 
Partners, Dundee. 

BIRMINGHAM OFFICE BLOCK. — Bernard 


Sunley Investment Trust are to erect a 
16-storey office block at 58-60 Hagley 
Road, Birmingham, comprising 65,000 sq, 
ft. of accommodation. The architect is 
John Madin, 83 Hagley Road, Birmingham, 
and the contractors are Bernard Sunley 
and Sons, Ltd. 

CATFORD Boys’ SCHOOL. — The L.CC. 
are inviting tenders from selected con- 
tractors for the erection of a new teaching 
block and alterations to existing buildings 
at Catford Boys’ Secondary School, Brown- 
hill Road, London, S.E.6. The architects 
are Bronek Katz and R. Vaughan, 32 Chep- 
stow Place, London, W.2, and the quantity 
surveyors are Davis, Belfield and Everest, 
9 Ashley Place, London, W.1. 

LONDON AIRPORT CONTRACT. — George 
Wimpey and Co., Ltd. have just com- 
menced work on a contract for extensions 
to the aircraft parking and run-up areas 
in the Cranford Lane area of London Air- 
port and the construction of earth banks 
to reduce noise. Frederick S. Snow and 
Partners, 144 Southwark Street, London, 
S.E.1, are the consulting engineers for the 


scheme, which is being carried out for 
B.O.A.C. Completion is expected in 1962. 
HEMEL HEMPSTEAD Factory, — Tucker 


and Richardson, Ltd. have placed a con- 
tract with Edward J. Robinson, Ltd., 191 
Praed Street, London, W.2, for the erec- 
tion of a factory at Eton Road, Hemel 
Hempstead, Herts., on which work will 
start shortly. The architects are Sutcliffe, 
Taylor and Partners, 5 Manchester Square, 
London, W.1. 

PORTLAND PLACE REBUILDING. — Laing 
Development Co., Ltd. are to carry out 
the rebuilding of premises at 11, lla and 
1lb Portland Place, London, W.1, as a 
combined London Overseas Student Centre 
and residential flats. Clifford Culpin and 
Partners, 39 Doughty Street, London, 
W.C.1, have designed the building on 
which work is expected to commence in 
June. The quantity surveyors are C. E. 
Ball and Partners, 36 Fitzroy Square, 
London, W.1, and the heating consultants 
are G. N. Haden and Sons, Ltd., 7 Tavi- 
stock Square, London, W.C.1. 


STEEL BRIDGES FOR 
LANCASHIRE MOTORWAY 


Dorman Long (Bridge & Engineering) 
Ltd., have been awarded the sub-contract 
for the supply and erection of the steel 
bridges on the Lancashire Section of the 
Birmingham-Preston Motorway. ; 

The construction of the motorway which 
stretches for twenty-six miles between 
Warrington and Preston necessitates the 
building of forty-two bridges with steel 
superstructures, and the weight of the 
steelwork involved is 7,200 tons, of which 
nearly 6,000 tons comprise Universal 
Beams. ; 

The value of the sub-contract placed with 
Dorman Long is about £670,000. 
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BUILDING RESEARCH STATION 
DIGEST No. 7 


Noise in the Home 


N the home, the noises that people 
find most irksome are generally 
those coming either from outdoor 
sources or from neighbours, i.e. noises 
over which the occupants have no con- 
trol. Because of this, a great deal of 
attention has been paid to the problem 
of making dwellings more soundproof 
for example, by adopting the prin- 
ciples of sound insulation described in 
Digests 88 and 89-—and relatively little 
to the question of suppressing the 
various unnecessary noises that can 
arise within the home itself. However, 
a survey has shown that people are 
often irritated and disturbed by noises 
of this nature, especially those origina- 
ting in the structure and equipment 
of the house. 

It is the purpose of this Digest, 
therefore, to consider in more detail the 
noises that may come from various domestic 
installations and appliances and from the 
structure itself, and to suggest ways in 
which they might be minimised. Prevention 
of the noise is generally a question for 
the designer of the appliance or of the 
structure, but where the nuisance already 
exists there are often steps that the 
householder can take to overcome it. He 
can also take quietness in operation into 
account when choosing a new appliance, 
and in many instances he will find that 
manufacturers are ready to meet him in 
this. 

In discussing these matters, no attempt 
will be made to assess the “nuisance 
value’ of any particular noise, since 
sensitivity to noise varies so widely, among 
different individuals and according to the 
circumstances. The Digest, therefore, is 
confined to those problems in which 
technical knowledge can help. 


APPLIANCES AND INSTALLATIONS 


Avoiding nuisance from bathroom and 
plumbing noises is mainly a matter of 
correct planning and the choice of quiet 
apparatus. Some noise from the plumbing 
in bathrooms and W.C.’s is inevitable; 
preferably, these rooms should not be 
placed adjacent to main living rooms. 

The need for economy of space, 
especially in flats, has tended to bring the 
noisier and quieter parts of the dwelling 
closer together than formerly; even so, in 
new dwellings it is inviting trouble to site 
bathrooms and W.C.’s directly above main 
living rooms. In conversions to existing 
property it is often difficult to avoid this, 
but even if the dividing floor is of sub- 
stantial construction, say 4in. solid con- 
crete plus a floating floor, there is still the 
possibility of complaint. 

Planning the bathroom and W.C. next to 
a main living room on the same floor may 
prove less objectionable if the fittings can 
be fixed to a solid floor and the partition 
between is at least sin. brickwork 
plastered both sides, or the equivalent in 
weight, but some noise will still be 
transmitted. 

In the small house or flat it is not 
usually possible to avoid placing the bath- 
troom and W.C. next to one of the 
bedrooms, and the dividing partition 
should be not less than 3in. clinker 
Concrete plastered both sides. The W.C. 
and the cistern should not be fixed to the 
intervening wall. The door to the W.C. 
or bathroom should be as heavy as prac- 
ticable and well fitting, especially if it 
faces another door directly across a 
landing. The provision of a solid-core door 
qatend of the standard lightweight flush 
_ would probably cost another £2-£4. 
os oe houses, where the bathroom 

‘C. may have been placed already 


over one of the main rooms, and where 
the floors are of wood-joist construction, 
the only treatment likely to give any 
useful improvement is to increase the 
insulation of the floor by as heavy a 
plugging treatment as the ceiling will 
sustain and to reconstruct the floorboards 
as a floating floor on the lines given in 
Digest 89. The connection to the soil stack 
from the W.C. must be made flexible, 
otherwise cracking of the pan might result 
from the movements of the floating floor. 
A patent rubber ring joint (as for drain- 
pipes) could be used for this, filling the 
joint flush with a mastic jointing com- 
pound. The cistern should be isolated from 
the wall by resilient pads, e.g., thick cork 
or rubber, and the screws or bolts securing 
it to the wall should have resilient sleeves 
and washers. Even with all these 
expedients some transmission of noise is 
bound to occur—they should not be 
regarded as a substitute for good planning. 

A W.C. cistern generates noise* in two 
ways—from the flushing mechanism and 
from the ball-valve. The cast-iron well- 
bottomed or Burlington type, in which a 
heavy cast-iron bell is lifted and allowed 
to drop so as to displace water over the 
outlet or upstand pipe, is very noisy. The 
syphonic flush machanism is decidedly less 
noisy, especially if surrounded with a 
heavy non-resonant cistern body of, say, 
thick plastic or vitreous china. The basic 
cost of a well-designed cistern of vitreous 
china, including fittings, is probably in 
the region of £6, compared with about £4 
for the cast-iron Burlington type. 

Noise from the flow of water through 
the ball-valve is likely to be worse where 
the cistern fills directly from the mains, 
because of the higher pressure of the 
incoming water, but essentially the noise 
is due to the passage of water through 
the ball-valve jet. The remedy is to fix a 
quiet valve. The Garston ball-valve 
developed by the Station is substantially 
quieter than the British Standard Ports- 
mouth and Croydon valves and _ their 
various modifications. The difference in 
basic cost is only a matter of a shilling 
or so. 

A third annoying noise from W.C. 
systems is that of the discharge through 
the pan. The common wash-down type of 
closet is by the nature of things noisy, but 
there are available various syphonic types 
which can be very quiet in operation. 
For wash-down types the velocity of the 
water passing through the pan determines 
the noise, and consequently high-level 
cisterns create more noise than the low- 
level type. As a rule the quietest W.C. 
suites are those with double syphonic 
traps and a close-coupled cistern. These 
cost about £17, compared with £10 for the 
ordinary wash-down type with low-level 
cistern. 

A further potential source of noise is 
the discharge of water from an upstairs 
W.C., bath or lavatory basin down soil or 
waste pipes carried internally through 
the building. In large blocks of flats the 
piping is usually surrounded with heavy 
ducts, and no problem arises. In small 
blocks of flats, maisonnettes and houses, 
it is not uncommon for the soil stack to 
be carried down through kitchens without 
any form of enclosure. A simple and 
reasonably air-tight covering, out of con- 
tact with the pipes, and having a weight 
of 2-5lb. per sq. ft. (for instance, block- 
board or lin. wood wool slabs, plastered) 


*In recent tests at the Station of the noise 
from the flushing and cistern filling opera- 
tions, a “ Burlington” type cistern with wash- 
down closet generated 95 phons in flushing 
and 95 phons during refilling. In comparison, 
a quiet suite having a double syphonic trap 
and closed-coupled cistern fitted with a 
Garston valve generated 85 phons in flushing 
and 69 phons in refilling. 
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is usually adequate. If the soil stack has 
been carried through a living room, a 
duct of heavier construction is called for. 
The problem then is to provide access to 
the pipes for maintenance without 
jeopardising the insulation of the enclosure. 

With wash-basins and baths, air may 
be entrained by the water discharging 
from the fitting; the strong vortex with 
an air core which often develops causes 
the familiar sucking sound. The shaping 
of the appliance towards the outlet 
influences this process, and so does the 
slope of the waste-pipe connection. A 
powerful vortex is more likely to develop 
with a flat-bottomed appliance than with 
a bowl-shaped basin, but not much is 
known about this effect. Keeping the slope 
of the waste connection to the minimum 
compatible with good pipe layout will 
reduce the velocity of the discharge, and 
will help to prevent the formation of a 
powerful vortex. 


Water Hammer 


When water flowing in a pipe is stopped 
suddenly by rapid closure of a valve or 
tap, a high impact pressure is produced 
leading to a surge or wave which rebounds 
from the valve and passes back down the 
pipe. In domestic installations this can 
happen when the water is turned off at a 
sink or basin. The pressure wave travels 
to the stop valve, which is invariably of 
the screw-down pattern with a_ loose 
washer plate or jumper; the jumper, being 
free, oscillates until the wave action is 
damped out by friction, and this results 
in the knocking sound known as water 
hammer. The pressures created by this 
effect in small rigid pipes can rise to 
several times the normal pressure, and 
this could result in damage to the pipe 
system. 

The stop-valve is not the only source 
of water hammer; it might also occur at 
a ball-valve when a tap elsewhere is closed, 
the sudden increase in pressure in the 
pipe causing the float to oscillate. 
Alternatively, a ball-valve in discharging 
into a cistern may set up waves on the 
surface of the water and so develop a 
self-induced oscillation and water hammer. 
These effects are liable to occur when the 
float exerts insufficient force, through the 
lever-arm, on to the ball-valve piston. The 
remedy is to increase the size of the float, 
e.g., the 44in. float normally used for 4in. 
mains should be replaced by a float of 
6in. diameter. Attaching a flat horizontal 
plate to the underside of the float, or a 
small weight to the lever arm, also helps 
to damp out any oscillation that does 
occur. Where these measures fail, the 
installation of a Garston ball valve should 
cure the trouble. 

A self-induced water hammer is also 
common with screw-down taps if these 
have a loose washer plate or jumper. The 
trouble should not arise in taps on the 
hot or cold circuit from the storage 
cistern, because of the low pressure and 
because there is no restriction on securing 
the tap jumper. For taps connected 
directly to the rising main, however, all 
Water Authorities demand loose jumpers 
and these are liable to develop water 
hammer. The loose jumper is required on 
the assumption that it acts as a non- 
return valve; there is little evidence to 
support this assumption, however, and, if 
the Water Authorities could be persuaded 
to agree, the simplest way of reducing 
water hammer from ordinary screw-down 
taps would be to secure the jumper by 
the usual means. 

Water hammer in taps is sometimes 
attributed to worn washers. There is no 
clear evidence on this point, but in any 
case the replacement of worn washers is 
always desirable in the interest of water 
economy. 


Storage Tanks 


Noise from cold water storage cisterns 
can be caused by the ball-valve and by 
the splash of water from the inlet. The 
noise can be particularly disturbing at 
night if the cistern is just above the bed- 
room ceiling. The remedy is to fit a quiet 
type of ball-valve, as already noted, and 
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to fix a long inlet tube (silencing pipe) 
to discharge near to the bottom of the 
tank. The tube or the valve body must 
have a hole drilled in it to prevent back- 
syphonage. Every ball-valve under B.S. 
1212 is required to be threaded to take a 
silencing pipe, and the Garston valve also 
includes this provision. 
Noise Transmission Along Pipes 

Vibration set up in any part of a 
plumbing system can pass readily along 
the water pipes to other parts of the house. 
The pipes themselves may not radiate 
much sound but, if they come into contact 
with or are fixed to partitions or ceilings, 
these may be set in vibration and cause 
an appreciable noise. As a general rule, 
heavy walls will radiate less sound than 
light ones. 

In causing the supporting structure to 


vibrate, the vibration in the pipe is 
damped and so will not pass so far 
along the pipe, away from the source. 


Thus, if the pipes are firmly fixed at short 
intervals to the supporting walls the sound 
will not be transmitted so far, but more 
noise will be heard from the walls nearest 
the source, especially if they are of light 
construction. 

It is always best, therefore, to deal with 
the problem at source by installing well 
designed and quiet fittings. To prevent 
noise developing within the pipes them- 
selves, sharp bends and abrupt changes in 
bore should be avoided since these can 


lead to cavitation and turbulence, with 
resulting noise. Again, pipes of lighter 
metal, e.g., copper pipes, vibrate more 


readily than heavier ones and so may need 
to be supported at more frequent intervals. 

When some noise and vibration at the 
source has to be accepted, for example 
with some domestic boilers as described 
below, a considerable improvement can 
generally be effected by inserting 6-12in. 
of flexible piping into the pipe-line, as near 
to the source as possible. 


Central Heating Systems 


The growing demand for central heating 
in houses has been further stimulated by 
the recent introduction of the small-bore 
pipe circulation system and the develop- 
ment of automatically controlled boilers 
of various types, suitable for use with oil, 
gas or solid fuel. Some appliances are 
noticeably quieter than others and it is 
well to make inquiries on this point 
when considering purchase. The larger 
distributors are sometimes prepared to 
demonstrate some of the leading makes in 
operation and this helps in making 
comparisons, but the quietness of any 
appliance will depend to some extent on 
the way it is installed, on the general 
running conditions and on maintenance. 

The small circulation pumps _incor- 
porated in some heating systems are 
usually practicably inaudible, so long as 
they are properly maintained, but a 
boiler with forced draught and automatic 
control of the firing may be a source of 
noise and, in such appliances, the inter- 
mittent nature of the noise may make it 
more noticeable. With pressure-jet oil- 
fired boilers, in particular, the roar of the 
flame is one source of noise and may be 
quite loud near the appliance, though, 
being air-borne, it is not likely to be 
transmitted along the pipes to any sig- 
nificant degree. In any case, makers of 
this type of boiler usually recommend, on 
general grounds, that it should be installed 
in a boiler house or in a separate com- 
partment of substantial construction* 
rather than in a kitchen or living room, 
for which quieter types are available. 

With any type of boiler, however, 

*For the purpose of sound insulation alone, 
and apart from any special considerations 
such as fire protection, the compartment 
would need to be of comparatively heavy 
construction (e.g., 44in. brickwork, with a 
4in. concrete slab over it or, if this is out of 
the question, a heavy ceiling such as three- 
coat plaster on metal lathing plus lin. sand 
pugging) and to have a heavy and close- 
fitting door. Provision for the flue, and for an 
adequate air supply from outside, would need 
to be considered, 


THE CONTRACT JOURNAL 


impact or vibrational noises may be 
transmitted along the circulation pipes 
and so be heard throughout the house; 
for example, vibrations from an auto- 
matically controlled fan or blower may 
sometimes be a source of disturbing 
noise in rooms remote from the boiler. 
This trouble can usually be overcome by 
inserting short lengths of flexible pipe in 
the flow and return pipes as near to the 
boiler as possible; it may also be worth- 
while to fix the blower unit on a separate 
resilient mounting (rather than to fix it 
rigidly to the boiler itself), with a flexible 
air connection to the fire box. 

When a central heating system is used 
intermittently, the expansion and _ con- 
traction of the pipes as they heat up and 
cool down is often accompanied by loud 
clicking and knocking noises. It is not 
always easy to locate the precise seat of 
the noise or to find an effective remedy, 
but primarily the noise is due to friction 
at points of restraint. It helps, therefore, 
if the pipes, where they pass through 
walls, are kept out of direct contact with 
the structure by means of sleeves or 
resilent packing material, and if they are 
not gripped too tightly by their supporting 
clips. 


Other Equipment Noise 


A few other sources of noise from 
equipment may be mentioned. In surveys 
of user experience in flats the noise from 
lifts has often been mentioned as dis- 
turbing, There are two sources of noise: 
the self-closing gates or door mechanism, 
and the lift motor and control gear. For 
small lifts, swing doors with suitable 
closing mechanism are usually quieter than 
collapsible gates. The motor and switch 
gear are generally housed at the top of 
the shaft and the necessary measures to 
minimize noise from them should be 
taken at the design stage. Where the 
noise from lifts is found to be disturbing, 
there is little, unfortunately, that the 
individual occupiers of flats can do to 
mitigate it. 

Another source of disturbing noise is 
the ordinary domestic metal dustbin. 
There are now available dustbins of 
polythene which are comparable in cost 
with the standard galvanised steel bin and 
there are, also, more expensive all-rubber 
bins, and metal dustbins with a rubber 
lid and base. Although these alternatives 
have the advantages of quietness and 
reduced weight, it is necessary to con- 
sider the possibility of ignition or at 
least damage to the bin if hot embers 
are placed in it—a practice not easy to 
avoid with over-night burning stoves. A 
satisfactory compromise might be to use 
a metal bin with a plastic or rubber lid; 
separate rubber lids can be bought for 
less than £1. It should be remembered, 
however, that the type of bin used is a 
matter for the approval of the local 
authority. 

A very minor source of disturbance at 
night-time is the noise of electric light 
switches, but the micro-break switches 
which are now rapidly superseding the 
quick make-and-break type for domestic 
installations are much quieter. 


Domestic Power Appliances 


More and more domestic power 
appliances are coming into use 
refrigerators, washing machines and spin 
dryers, tumbler dryers and dish-washers, 
vacuum cleaners and floor polishers and 
electric tools for the home workshop. 
They vary widely in their noise charac- 
teristics and this is one of the features 
purchasers need to bear in mind when 
making their choice. 

No standards defining quietness in 
operation have been laid down for these 
appliances, although the Consumers’ 
Association, Ltd., has measured the 
loudness of various types, and rated such 
appliances as food mixers as “loud” or 
“moderately loud,” without exact defi- 
nition. The Association has been more 
specific with electric tools, rating as 
“noisy” those with noise levels ranging 
from 75 to 88 dB measured close to the 
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machine. The only British Standard th 
requires a domestic appliance to Claienn 
to a noise level rating is B.S, 2818 
covering the auxiliary equipment for 
fluorescent lamps. F 
Purchasers, however, can Senerally 
judge for themselves by asking ie 
demonstration of competitive models and 
no doubt manufacturers will be quick to 
take note of any general demand for the 
quieter models. 
The modern domestic refrigerator of 
the compressor type is not aq Noisy 
appliance, but may generate an irritating 
hum if unsuitable mountings have been 
used for the motorised unit. For persons 
particulary sensitive to noise, the 
absorption type of refrigerator Provides 
an alternative and this is completely silent 
in operation. With the larger models 
running costs tend to be greater than for 
the compressor type of comparable 
capacity. 


Acoustic Absorbents 


Acoustic absorbents can reduce the 
reverberant noise level within a room and 
may thereby give some relief to persons 
near to the source of noise, but if the 
room already contains a good deal of 
sound-absorbent material in the form of 
carpets, soft furnishings, etc., additional 
absorbents are of very little benefit. Some 
modern kitchens with hard hygienic 
finishes are reverberant and noisy and can 
benefit by some reduction in general noise 
level from the use of suitable acoustic 
absorbents. The ceiling is usually the most 
convenient surface for treatment. 


STRUCTURAL NOISES 


The squeaking of floorboards is a 
frequent cause of annoyance. It is usually 
due either to loose fixing or to accidental 
contact of nails or screws with other metal 
parts. For example, when floorboards are 
nailed to battens which are held by metal 
clips which in turn are let into a concrete 
floor, careless nailing may bring the nails 
into contact with the clips and so cause 
squeaking under tread. Again, misalign- 
ment of the clips may lead to friction 
between them and the battens. Clips of 
the so-called acoustic type are fitted with 
a flexible pad, but it is not known how 
far these are effective in eliminating 
squeaking. 

Similar troubles have occurred in some 
houses of non-traditional construction, 
where floorboards were fixed, through 
nailing fillets, to joists formed of pressed 
steel sections. The squeaking was some- 
times overcome either by removing nails at 
the offending places and replacing them 
by shorter nails or screws or, more 
effectively but at greater cost, by using 
long self-tapping screws driven down 
into the metal joists. 

Squeaking noises in a traditional wood- 
joist floor are generally due to loose 
boards and, in stair treads, to frictional 
movement at the junction of treads and 


risers. The usual remedy is to fix the 
boards more securely by nailing or 
screwing. 


Slamming of Doors 


The modern flush door, of relatively 
light construction, tends to slam more 
easily than the older, heavier doors; 
moreover, the noise of a flush door is 
greater because it is hollow (in some 
makes the cavity is filled with loose 
material to obviate this drumming effect). 

Where the slamming nuisance is not 
serious enough to justify the cost of fitting 
a mechanical door closer with check 
action, of which many _ varieties are 
available, a considerable improvement cat 
be effected by fitting strips of resilient 
material for the door to close against. If 
the strip is continuous and used with a 
suitable threshold, the consequent closing 
of the gaps around the door will also 
improve the sound insulation of the room 
and reduce draughts. At least one firm 
supplies vinyl weather stripping which 
can be used for the purpose together with 
a vinyl threshold. Metal — weather 

(Concluded on next page) 
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GOVERNMENT’S NEW POLICY ON 
HOUSING SUBSIDIES 


Two Different 


{HANGES in housing subsidies to 
local authorities in England and 
Wales were announced last week in a 
Government White Paper. In future 
there will be two different rates of 
subsidy-—£24 per house per year for 
authorities which pass a new “means 
test” and £8 for those that do not. It 
is also proposed that there should be 
a Government loan of up to £25 million 
for non-profit making housing associ- 
ations building houses for letting at 
economic rents. 


At present, housing subsidies are cost- 
ing the Exchequer about £61 million a 
year on more than 3 million houses, with 
an annual rate of increase of about £3 
million a year. It is not expected that 
the new proposals will substantially change 
this rate of subsidy, but in future “pay- 
ment of subsidy will be better distributed 
and used to greater advantage in meeting 
housing needs”. Existing subsidies will 
not be affected. 


Scottish Subsidies 

Following the publication of the White 
Paper, the Secretary of State for Scot- 
land, Mr. John Maclay, in a Parliamentary 
written answer told Sir J. Henderson- 
Stewart that the Government intended in 
due course to introduce legislation on 
housing subsidies in Scotland based 
broadly on the same principles as those 
set out for England and Wales. 


Abbotsinch Airport 


The Minister of Aviation was asked by 
Mr. Rankin when he proposed to choose 
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stripping, if used, needs to be carefully 
fitted, since otherwise it may make the 
door difficult to close completely. 


It is well known that doors, even if 
properly fitted when new, often tend to 
rattle after the timber has dried out, but 
this can generally be overcome by adjusting 
the position of either the stops or the 
striking plate so that the latch once more 
engages correctly. 

Noises From Metal Roofs 

The problem of the drumming effect of 
rain on metal roof coverings has not 
been investigated systematically, but the 
Station has received inquiries on the 
subject from time to time and some local 
authorities have received complaints from 
tenants. Loud cracking noises from thermal 
movements of metal roof decking have 
been mentioned, and even noise from birds 
walking over metal roofs in the early hours 
of the morning. In one case the noise from 
the latter was sufficient to awaken 
children. 

So far as can be judged without 
systematic questioning, a metal covering 
freely supported from rafter to rafter is 
the noisiest form of roof. The position of 
the ceiling also affects the noise trans- 
mission. A separate ceiling with roof space 
is better than a lining fixed directly to 
the underside of the rafters. The best 
method of reducing the effect of external 
Impacts is to damp down the vibrations of 
the covering by laying it over mineral 
wool or other soft compressible material 
laid Over boarding. Alternatively, a layer 
of fibreboard can be used; where the 


Rates Planned 


an architect to proceed with the planning 
of Abbotsinch Airport. 

Replying, the Parliamentary Secretary, 
Mr. Geoffrey Rippon, said that the pre- 
paration of instructions for an architect 
was in hand and the Minister expected to 
be able to make an appointment shortly. 


Air Station, Brawdy 


Questioned by Mr. Donnelly about ex- 
tensions to the Royal Naval Air Station, 
Brawdy (Pembrokeshire), the Civil Lord of 
the Admiralty, Mr. C. Ian Orr-Ewing, 
replied that the considerable programme of 
construction work at the station should 
provide local employment over a period of 
about 3 years. As the work was to be 
placed out to contract he could not assess 
the number of local men who would be 
employed by the contractor, but he 
imagined between 400 and 500 extra men 
might be employed in peak periods of 
reconstruction. The cost of the scheme 
might be of the order of £3 million. 


Aldershot Hospital 


In a written answer, the Minister of 
Health, Mr. Enoch Powell. informed Sir E. 
Errington, that the regional hospital 
board proposed a district general hospital 
of 400 to 500 beds on the site of the former 
Warburg Barracks, Aldershot. However, 
he could not yet announce approval of 
major schemes for commencement after 
1964-65. 


G.P.O. Offices 


Replying to Mr. Ellis Smith, the Assist- 
ant Postmaster-General, Miss Mervyn Pike, 
said that the new G.P.O. building in the 
centre of Stoke-on-Trent would comprise 
a public office, a sorting office and postal 


fibreboard is exposed it should be given 
a fire-retardant treatment. The essential 
requirement is to ensure that the 
“damping” layer is in intimate contact 
with the underside of the roof cladding. 
There are also proprietary anti-drumming 
treatments similar to motor-car “under- 
seal” compounds which can be sprayed 
onto the underside of the metal covering. 

Thermal movements, either of the roof 
as a whole or of individual panels, some- 
times produce loud cracking noises. In 
relation to metal curtain walling the effect 
is known in the U.S. as “oil-canning” and 
attempts are being made there to prevent 
it by local stiffening of individual panels. 
It is doubtful whether much can be done 
to mitigate the trouble in an existing roof. 
but fortunately the response of a metal 
roof to the temperature changes induced 
by direct sunlight is rapid, and the move- 
ments are not likely to continue after 
sunset and disturb sleep. 


Transmission of Noise Through Floors 


Far more complaints about noise 
through the intermediate floors within a 
house occur in_ present-day dwellings 
than in older houses. This is mainly due 
to the widespread use of thin building 
board ceilings covered only by a thin 
coating (i.e., skim coat) of plaster. These 
ceilings, owing to their rigidity and 
relatively light weight are liable to drum 
and radiate sounds very readily. The 
older type of floor with its lath and 
plaster ceiling is usually about 10 dB 
better for sound insulation than the 
modern floor with thin ceilings. Existing 
ceilings of the modern lightweight type 
can be improved by suitable plugging laid 
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garage and workshop. The scheme had 
now been agreed with the local authority 
and the British Transport Commission, and 
it was expected to start building work by 
the end of this year. 


Road Schemes 


Sir W. Bromley-Davenport asked the 
Minister of Transport how many highway 
authorities had submitted lists of the 
schemes they would like to start during the 
next four years; and what was the estima- 
ted total cost of the schemes which had 
been submitted. 

Mr. Marples: Lists were submitted by 
166 highway authorities but many smaller 
authorities included their schemes in the 
lists of county councils. The estimated 
total cost of all the schemes submitted for 
the four years is about £375 million which 
would attract grants of about £260 million. 
The three-year programme which I hope 
to announce shortly, involving grants of 
about £100 million, will include the most 
urgent of these schemes. 


South Wales Road 


Replying to Mr. LI. Williams, the 
Minister of Transport, Mr. Ernest Marples, 
in a written answer stated that work on 
stage 1 of the Heads of the Valleys Road, 
between Abergavenny and Brynmawr was 
due to be finished in July, 1962. The con- 
tractors were making steady progress, he 
said, but had been hindered by bad 
weather for several months. Work on stage 
2, between Dowlais Top and Hirwaun, 
should start this year and would take 
about three years to complete. Stage 3. 
from Brynmawr to Dowlais Top, was under 
preparation. 


Housing Design Awards 


The Minister of Housing and Local 
Government, Mr. Henry Brooke, informed 
Mr. Deedes that so far, only 16 entries 
from England had reached him in con- 
nection with the competition for Awards 
for Good Design in Housing—none had 
been received from Wales. However, he 
had over 100 requests for entry forms, 
and he hoped to receive many more 
entries before the closing date 
February 28. 


on the ceiling between the joists as 
described in Digest 89, but this is likely to 
be costly because it means disturbing the 
floorboards. 


It is evident from the examples quoted 
that much can be done to reduce the 
incidence of noise generated in the home 
from mechanical appliances or from the 
structure itself. It is easier to do this at 
the start, in new dwellings, but not 
impossible to make improvements in 
existing dwellings. An increased public 
demand for quieter mechanical appliances 
and for some simple changes in the 
structure will encourage manufacturers 
where necessary to pay further attention 
to their contribution towards a reduction 
of noise. 


This Digest has concentrated on 
annoying noises within the home itself 
but it is of course well established that 
noises from next-door or from the flat 
above or below are also a common cause 
of annoyance. The best recommended 
practice for party walls and floors is in- 
sufficient to reduce a noise source of 95 
phons, such as was quoted earlier for a 
noisy type of W.C. suite, to inaudibility on 
the other side of the party wall if it is 
placed beside it; similar remarks apply to 
radio of average loudness, which has 
been shown to exceed 90 phons for 10 
per cent. of the time. Action by the 
individual to reduce noise sources can 
therefore have beneficial effects beyond 
his immediate orbit and is a_ highly 
desirable addition to the _ structural 
measures adopted in dwellings towards 
sound insulation. 

Crown Copyright Reserved 
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Men and Movements 





N extended business tour of Australia 
4% during March and April is to be made 


by Mr. W. Kenneth G. Allen, chairman 
of W. H. Allen Sons and Co., Ltd., 
and Gwynnes Pumps, Ltd. On _ the 
outward journey he will have business 


discussions in India and Pakistan, and on 
the return journey from Australia, he will 
make further business visits in Canada, 
arriving back in Great Britain early in 
May. 


Sanders and Forster, 
of the Chamberlain 
nounced that their 
sales manager, Mr 


Ltd., a 
group, 


member 
have an- 


j. F. D. Wood, 
A.M.1.C.E., left 
this week for a 
visit to West 


Africa, to last 
about three weeks. 
He is expected 
to _ visit Lagos, 
Port Harcourt and 
Enugu, and whilst 
following up a 


number of active 
sales leads _ for 
standard steel 





buildings, will also 
promote the sales 


of structural steel J. F. D. Woop 
work. 
Mr. I. B. Cooke, director and general 


manager since last March of the Industrial 
Fan and Heater Co., Ltd., has been 
appointed managing director of the com- 
pany. Prior to joining the company, which 
is a member of the Simms group, Mr. 
Cooke was associated with a number of 
engineering firms. 


Mr. Charles F. Dickson, O.B.E., who has 
been a director of Crompton Parkinson, 
Ltd., since 1939, has been appointed a vice- 
chairman of the company. 


Mr. Richard Adams, M.I.Mech.E., 
M.I.Chem.E., M.B.I.M., A.M.I.Civil.E., 
A.F.Inst.Pet., has been appointed general 
manager of a newly created engineering 
division of Castrol, Ltd. Mr. Adams joined 
Castrol in July last year. He is an engineer 
with over 25 years’ experience with such 
companies as Monsanto Chemicals, Ltd.. 
with whom he was chief civil engineer, 
and Kellogg International Corp., with 
whom he was project manager. His last 
appointment was as manager, mechanical 
and electrical engineering division of 
George Wimpey and Co., Ltd. 


Mr. W. S. Emmott has been appointed 
chairman of Magnet Joinery, Ltd., and 
Mr. J. T. Duxbury has been appointed 
managing director. Mr. C, E. Illingworth, 
Mr. Theo Nicholson and Mr. T. I. Johnson- 
Gilbert have been appointed directors of 
the company. 


After 48 years with J. A. 
Industries, Ltd., during which 
covered most as- 
pects of the com- 
pany’s activities, 

Mr. Stanley M. ‘ " 
Greening has re- Zi 
tired. Mr. Green : 
ing, who was chief 


Prestwich 
time he 


technical adviser, 
in the last few 
years has also 


been in charge of 
the J.A.P. engine 
service and repair 
department at 
Southgate. He is 
not severing his 
connection entirely 
with the organi- 
sation, as his 
services are being 
retained as consultant by the Villiers 
group of companies, of which J. A. 
Prestwich Industries is now a _ subsidiary. 
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Mr. W. D. Coxson. export manager of 
the sales division of Quickset Water 
Sealers, Ltd., a member of the Cemen- 
tation group, is visiting the Middle East. 
He will make business calls and visit the 
company’s agents at Baghdad, Kuwait, 
Abadan, Teheran and Beirut before 
returning to London on March 2. 


Mr. Raymond Body, a partner and co 
founder of E. G. Irwin and Partners, Ltd., 
consulting engineers, has left London for 
a tour of Nigeria. Mr. Body has been 
authorised by his company’s principal, Gas 
Purification and Chemical Co., Ltd., to 
carry out a survey of Nigeria with a view 
to capital investment, and to consider the 
part that Irwin’s consulting service can 
play in_ assisting Nigeria’s economic 
growth. 


The Under Secretary to the Ministry of 
Land Reclamation in Egypt, Mr. Essat 
Abdel Wahab, _ recently visited the 
Doncaster works of International Harvester 
Co. of Great Britain, Ltd. Mr. Essat has 
been closely connected with the impor 
tation of British earthmoving equipment 
into Egypt. 


Mr. A. R, Neelands has accepted the 
position of president of the Cementation 
group of companies upon his retirement 
as chairman. The board has elected Sir 
Frederick A. Pile, Bt., as chairman. 


Chamberlain Industries, Ltd., have an- 
nounced the appointment of two additional 


directors to the board. Formerly the 
company’s works engineer, Mr. Dennis 
W. Gray, A.M.I.Mech.E., has now been 





D. W. Gray 


R. R. WATKINS 


appointed works director and Mr, Richard 
R. Watkins, M.S.M.A., who joined the 
company as general sales manager, has now 
been appointed sales director. 


Ferodo, Ltd., have appointed Mr. B. G. 
Hill as export sales manager. He joined 
the company in 1953, and after three 
years as a home sales representative in the 
Birmingham district he was transferred in 
1957 to the department responsible for 
trade with the British Commonwealth, the 
Middle East and Far East, assuming full 
charge in 1958. The following year he also 


took control of the department dealing 
with Europe and the Americas. 
Mr. E. R. Jory has succeeded Mr, 


Ralph Wright as press relations officer with 
Frederick Parker, Ltd. 


The engineer surveyor-in-chief in the 
consultative branch of the Ministry of 
Transport, Mr, G. Burdon, has retired. 


Bowmaker, Ltd.. have announced that 
Mr. T. F. Carter has been appointed 
resident representative at the new branch 
office opened at 34 High Street, Wick, 
Caithness. Mr. G. J. Simmons, hitherto 
representative at Birmingham, has been 
appointed _ resident representative at 
Shrewsbury branch in succession to Mr. 
L. Chambers, now transferred to Gloucester 
branch. 
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Mr. Alan Threlfall, A.M.LMech p 
Grad.LE.E., has been appointed soe 
manager of Perkins Gas , 


_ Turbines, Ltd 
and will be responsible for co-ordinatin, 
Perkins gas turbine sales throughout the 
world. Before joining the Perkins grou 
he worked for Lucas Industrial Equip’ 
ment, Ltd., as senior sales engineer {o; 
industrial gas turbine control systems, 


Mr. V. W. Lowe, B.Eng., MILER 
Mem.A.LE.E., chief engineer of Ersking 
Heap and  Co., ? 
Ltd., has been ap- 
pointed a director 
of the company. 
After some years 
as a research 
engineer with 
Ferguson Pailin, 
Ltd., he became 
senior electrical 
engineer at Dalton 
Works, dyestuffs 
division, I.C.I. In 
1949 he was ap- 
pointed chief en- 
gineer, switchgear 
division, Brush 
Electrical En 
gineering Co., Ltd.., Vv. W. 
and in 1955 took 
up his present position as chief engineer 
of Erskine, Heap and Co., Ltd. 





LOWE 


MUNICIPAL 


Mr. H. S. Sharps is retiring in March 
from the post of divisional surveyor at 
Hungerford under the Berkshire C.C. He 
has held that post for nearly 31 years and 
was for more than seven years previously 
assistant surveyor for the Hungerford 
R.D.C. Mr. Sharps is being succeeded by 
Mr. G. B. Sinclair-Jones who was unti! 
recently assistant divisional surveyor in 
the Worthing division of West Sussex. 


Poplar B.C. have been recommended to 


appoint Mr, F. A. Rayner, at _ present 
principal enginering assistant (highways) 
with Hornchurch (Essex) U.D.C., as 


deputy borough engineer and surveyor. 


After 10 years with Barnard Castle 
(Durham) R.D.C.. Mr. John Lawton, 
architect to the Council, has resigned. The 
Council’s surveyor, Mr. F. Blenkinsopp, 
will retire in November after 42 years in 
local government, 16 of which have been 
with the R.D.C. 


The new deputy borough architect and 
buildings surveyor at Dewsbury is Mr. 
J. L. Midgley. 


After 36 years’ service with Reading 
B.C., Mr. C. H. A. Willett, borough archi- 
tect, will retire next October due to ill 
health. 


SHAFT SINKING RECORD 
lo the Editor of “The Contract Journal.” 


Sir,—It may interest you to know that 
this company has achieved a record in 
shaft sinking at the new N.C.B. Kellingley 
Project where two shafts of 24ft. finished 
diameter are sunk to open up big coal 
reserves. The new record for the calender 
month of January, 1961, is 339ft. of com- 
pleted shaft. 

The old record was held by Kinnear 
Moodie and Co., Ltd., who sank the shafts 
at Parkside under the supervision of South 
African engineers. The record for a four- 
weeks’ period was also held at Parkside 
and the achievement was 282ft. sunk and 
285ft. lined. Thyssen Shaft Sinking Co., 
Ltd., also broke the record for a four 
weeks’ period during the weeks January 
2-29, 1961, with 297ft. sunk and 320ft. 
lined with concrete. 

Yours, etc., 
R. ENGLERT, 
Managing Director, 
Thyssen Shaft Sinking Co., Ltd., 
Five Roads, 
near Llanelly, Carms. 
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PROFESSOR PIPPARD DELIVERS 
JAMES FORREST LECTURE 


Elastic Theory and Engineering Structures 


ROFESSOR A. J. S. Pippard, F.R.S., 
P srofessor emeritus of civil engineer- 
ing at Imperial College and a_past 
president of the Institution of Civil En- 
gineers, delivered the James Forrest 
Lecture to that Institution in London 
on Tuesday evening. 

He had selected his subject, “Elastic 
Theory and Engineering Structures,” he 
said, “only after considerable hesitation, 
because current thought is largely directed 
to the study of ‘the plastic theory or 
inelastic behaviour of materials and 
structures.” *” 

The Professor felt that some of his 
listeners might possibly think that to direct 
attention to the older aspect of the subject 
was a retrograde step. “That view, if in 
fact it does exist,” he said, “is a mistaken 
one.” 

He hoped to indicate by simple examples 
how the application of the fundamental 
principles of elastic theory gave the civil 
engineer a fuller appreciation of structural 
behaviour that he could otherwise obtain 
and so assist him in design. 


Immediate “Sales Resistance” 


Professor Pippard declared that it was 
not so very long ago that the mere sug 
gestion of mathematical argument in the 
Institution lecture theatre was sufficient 
to create an immediate “sales resistance” 
against the speaker. It seemed then to be 
part of the creed of most civil engineers 
that anything above normal — school 
standard was “higher’ mathematics and 
ipso facto could not possibly have any 
serious relation to their work. That view 
was perhaps not quite dead but the 
presence of an audience at his lecture 
was evidence of some change in climate. 

‘IT hope, and am even beginning to 
believe,” the speaker stated, “that the 
majority now realise that neglect to apply 
mathematics is a refusal to use one of the 


L.C.C. DIRECT LABOUR 


THE Chairman of the L.C.C. Housing 
Committee, Mr. R. E. Goodwin, 
was questioned at a recent meeting 
about the Council’s direct labour pro- 
cedure. 

_Mr. H. H. S. Montefiore asked Mr. 
Goodwin whether he was aware that the 
late Mr. Aneurin Bevan, when Minister 
of Health, had laid down the principle 
in November 1946 that “A direct labour 
department must tender in competition 
with contractors, at the same time and 
under identical conditions and only ob- 
tain the contract if the tender is as low as 
that of any good contractor”. He also 
asked whether the chairman considered 
that the Council adhered to the letter and 
spirit of that principle. 

Replying, Mr. Goodwin said that he was 
fully aware of the principle laid down by 
the Minister of Health in a memorandum 
in 1946. However, he stated that the 
memorandum had been addressed not to 
the L.C.C. nor to metropolitan borough 
councils, but to authorities outside London 
to whom the Ministry of Health was then 
the loan sanctioning authority. 

“In a letter dated March 25, 1947”, he 
said, “the Ministry suggested that, as the 
Council were then the loan-sanctioning 
authority for metropolitan borough coun- 
cils, they should consider giving similar 
advice to those councils. There was, 
Owever, an important proviso in the 
letter which did not appear in the 1946 
memorandum, namely, that where a direct 
labour department had a good record and 


most valuable tools in the professional 
kit-bag.” 

Professor Pippard said that the theory 
of elasticity—-which came into existance 
to help the engineer—seemed to him to be 
a branch of science which particulary well 
satisfied the criterion laid down in 1891] 
when the James Forrest lectures were 
inaugurated. Their keynote was to be the 
interdependence of science and engineering, 
not the dependence of engineering on 
science. 


Complementary and not Conflicting 


In his concluding remarks he said that 
while it would have been inappropriate to 
go outside the declared topic of his 
lecture, he wished to refer to the most 
modern developments in structural theory. 

“The behaviour of structures in the 
plastic region has many able exponents,” 
said Professor Pippard, “and the success 
in design achieved by this approach 
speaks for itself. The elastic and plastic 
approaches to design must, however, for 
the best results, be considered § as 
complementary and not conflicting.” 

He emphasised that engineers need all 
the help they can get from science if their 
work is to be adequate for the present 
and future demands upon them, and 
elastic and plastic theory both have much 
to offer. 


MERSEY SUSPENSION BRIDGE 


At a conference in Liverpool last week, 
seven Merseyside local authorities decided 
to ask the Minister of Transport what 
financial aid the Government would be 
prepared to give towards the construction 
xf a £27 million suspension bridge across 
the Mersey. 

The bridge is recommended in a report 
(The Contract Journal February, 2) pre- 
pared by consulting engineers, Mott, Hay 
and Anderson. 


PROCEDURE EXPLAINED 


its price was reasonable, competitive ten- 
ders might in some cases, at the discretion 
of the loan-sanctioning authority, be dis- 
pensed with. 

“Although the 1946 memorandum was 
not addressed to the L.C.C., the question 
of competitive tendering was nevertheless 
considered by the Council on February 20, 
1951, when it was decided to increase the 
amount of work carried out by direct 
labour. The Council decided that their work 
should be done without competitive ten- 
dering and the Ministry in a letter dated 
June 22, 1951 concurred. 

“I have no doubt”, said Mr. Goodwin, 
“that the Ministry’s concurrence was based 
on the good past record of the Council’s 
direct labour organisation; on the detailed 
and precise methods of estimating and 
costing; and on the fact that only a small 
part of their total capital work is carried 
out by direct Jabour.” 


TENDERS INVITED FOR A.12 
RECONSTRUCTION 


East Suffolk County Council (see 
page 987) are inviting tenders for the re- 
construction of the existing Woodbridge 
By-Pass on the A.12—-approximately 44 
miles in length. 

The existing 20ft. carriageway is to be 
strengthened and widened to 33ft., and 
short lengths of dual 24ft. carriageways 
constructed at certain road junctions. 


1021 


URBAN REDEVELOPMENT : 
N.F.B.T.E. MEMORANDUM FOR 
MINISTER 


QPEAKING last week at a meeting 
J of the Council of the London 
Master Builders Association, Mr. Frank 
Russon, national president, said there 
was an aspect of housing to which he 
hoped housebuilders would give in- 
creasing attention—urban redevelop- 
ment. 

“This may not seem so attractive a pro- 
position as_ the 
development of 
new land,” he 
stated, “but I 
think we have to 
remember that the 
older areas in our 
towns have got to 
be redeveloped; 
we can’t have new 
towns and _ cities 
expanding and 
spreading out from 
rotten cores. 

“If private enter- 
prise firms are to 
play, as they 
should, a big part 
in redeveloping 
existing property they will need to have 
the full co-operation of the Ministry of 
Housing and Local Government and of the 
local authorities. In this connection we 
have been considering at N.F.B.T.E. head- 
quarters all the problems which private 
enterprise firms encounter in carrying out 
urban redevelopment work today and a 
memorandum is being prepared for sub- 
mission to the Minister of Housing. We 
are hoping that this memorandum will 
form a basis for discussions with the 
Ministry so that we may be better able 
to issue helpful advice and guidance to 
our members. 

“This is an important move at this 
juncture because the volume of rebuilding 
work to be done in this field is enormous 
and we are anxious to see that our member 
firms are in the best possible position to 
play their full part.” 





F. RuSSON 


$84M. GUIANA CONTRACT FOR 
PAULING 


Pauling Co. (Overseas), Ltd., a member 
of the Rush & Tompkins-Pauling Group, 
have been awarded an $84 million con- 
tract by the Government of British Guiana 
for the construction of the Tapakuma 
drainage and irrigation project. 

The aim of the scheme is to provide rice 
farmers on the Essequibo Coast with an 
assured supply of irrigation water and a 
greater protection against flooding in times 
of heavy rainfall. In addition it will en- 
able a further 15,000 acres of land to be 
put under cultivation. 

The project is under the direction of 
Mr. R. F. Camacho, Director of the Depart- 
ment of Drainage and Irrigation. Sir 
William Halcrow & Partners, London are 
the consulting engineers. 


L.M.B.A. LUNCH TO LORD 
MAYOR 


Due to the fact that the Lord Mayor 
will be abroad on April 25, the date of the 
L.M.B.A. luncheon in his honour has been 
changed to Friday, April 28, 1961 at the 
Savoy Hotel. 


Some of the problems met and 
lessons learned in the design and 
construction of the first stage of a 
new hospital at Swindon are 
described in a report appearing on 
page 1039. For Trade and Company 
News turn to page 1044. 
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Current 
Constructional 
Activities 


HIS editoria] feature provides readers 
with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
b: found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appointments appearing in the front 
part of the Journal. 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Aberdeenshire. ——- Finance Committee have 
approved plans for a new senior secondary 
school at Bankhead, Estimated cost £229,000. 

Aberystwyth, Cards.—C.C. are to proceed 
with scheme for the erection of an old 
people’s home. 

Barnsley, Yorks.—B.C. recommended to 
invite tenders from selected contractors for 
the erection of police headquarters at North 
Pavement. 

Bedford.—B.C. recommended to approve 
plan for cloakroom extension at the Silver 
Jubilee S.M. Boys’ School. Estimated cost 
£2,000. 

Belfast.—Houston and Beaumont, 30 College 
Gardens, Belfast, are the architects for the 
erection of a new branch bank at Shaftesbury 
Square for the Ulster Bank, Ltd., Waring 
Street, Belfast, 1. Estimated cost £150,000. 

Berwick, Northumb.—-Scottish and Newcastle 
Breweries, Ltd., Abbey Brewery, Edinburgh, 
propose licensed premises to be known as 
“The Elizabethan” at North Road. The 
scheme is to be considered by the licensing 
justices. 

Billingham-on-Tees, Dur.—-Elder and Lester, 
Town Square, are the architects for public 
house at Marsh House Avenue, for Newcastle 
ean, Ltd., Haymarket, Newcastle upon 

yne. 

Bishop Auckland, Dur.—U.D.C. to sell land 
in Douthwaite Road on the central area of 
the Woodhouse Close estate to Hammonds 
United Breweries, Ltd., for the erection of 
licensed premises, also two plots of land on 
the estate to Durham County Council ambu- 
lance depot and proposed Civil Defence train- 
ing and recreation centre. 

Bletchley, Bucks.—Pergamon Press, Ltd., 4 
Fitzroy Square, London, W.1, have purchased 
a site at Bletchley for the erection of a print- 
ing and bookbinding works. 

Bridgwater, Som.—B.C. have approved in 
principle scheme for the erection of a factory 
at Colley Lane (to be occupied by Herb- 
Royal, Ltd.). Estimated cost £30,000. 

Burton-upon-Trent, Staffs. — Licensing 
Magistrates have approved the erection of 


licensed premises at 32 to 35 Station 
Street, for Worthington and Co., Ltd, High 
Street. 

Caithness. — Alison and Hutchison & 


Partners, 4 Rothesay Terrace, Edinburgh, 3, 
are the architects, and J. P. Storrier, 31 York 
Place, Edinburgh, the quantity surveyor for 
extension to Thurso Technical College for Co. 
E.C. Tenders are to be invited soon. Esti- 
mated cost £140,000. 

Canterbury, Kent.—City Council to prepare 
sketch plans for the construction of a swim- 
ming bath adjoining Dane John Gardens and 
St. Mary’s Street. 

Carlisle, Cumb.—City Council to carry out 
following works during financial year 1961-62: 
Extra classrooms at Robert Ferguson School, 
estimated cost £2,500; conversion to provide 
larger workshops, laboratories and classrooms 
at Technical College, £8,000; textile studio 
at Art College, £1,100; changing accommoda- 
tion at York Place site school, £2,000. and 
changing accommodation at Adelaide Street 
School, £1,000. 

City Council recommended to invite tenders 
for erection of 12 garages behind the shops 
at Newlaithes Avenue, and make provision 
in the estimates for 1961-62 for painting of 


hangars 29 and 30 at the Airport. Estimated 
cost £2,268. 
Charlton King’s, Glos. — U.D.C. have 


approved modified scheme for modernisation 
of 46 houses in Croft Gardens. Estimated cost 
£200 each. 
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Chester-le-Street, Dur.—Dowsett Engineer- 
ing Contractors, Ltd., Durham Road, Gates- 
head, propose offices, stores, and workshops 
at Chester Moor Colliery yard. 

Chester.—Provisional licence has been 
granted for the erection of a public house 
at Lache Lane. R. Vernon Smith, 2 Stanley 
Street, Chester is the architect for the scheme. 
Plans have been prepared. Estimated cost 
£30,000. 

Coatbridge, Lanarks.—Dean of Guild Court 
have approved the following: Development ai 
Whifflet Foundry for R. B. Tenneni, Ltd.., 
estimated cost £195,000; development at 
Kirkwood for Caledonian Tracior and Equip- 


ment Co., Ltd., 1 Rigby Street, Glasgow, 
£150,000. 
Colne, Lancs.— Borough Engineer to be 


authorised to prepare detailed plans, etc., for 
the erection of highways, etc., depot on the 
gasworks site. 

Crayford, Kent.—U.D.C. have approved 
scheme for the reconstruction of the pavilion 
at Barnehurst golf clubhouse. 

Dewsbury, Yorks.—lInitial target of £5,000 
reached for the building of a new parish hall 
for St. Saviour’s Church, Ravensthorpe. 

Doncaster, Yorks.—West Riding C.C. recom- 
mended to provide welfare clinics at Askern 
(£8,500), Carrcroft (£8,500), Rossington 
(£9,600), and Stainforth (£6,860). 

Dukinfield, Ches.— B.C. recommended to 
prepare, for submission to Ministry for ap- 
proval, block plan for the proposed public 
baths. 

Easington, Dur.—R.D.C. to borrow £300,000 
to meet the cost of the second stage of its 
scheme for improving 2,886 council houses. 

Easthampstead, Berks.-R.D.C. have ap- 
proved the erection of 10 garages at Fernbank 
Road, Winkfield. 

Eccles, Lancs. — Planning Committee have 
approved plans submitted by the C.C. for 
alterations and extensions at police station, 
Green Lane, and for erection of offices for 
housing and rating departments on the west 
side of Irwell Place, for B.C 

Edinburgh, — Highland Engineering, Ltd.. 
Castle Street, Edinburgh, propose a 22-storey 
hotel, a multi-storey car park for 1,000 cars. 


a swimming pool—of Olympic standards—and 
arcaded shops on a 23 acre site to be 
redeveloped in and around Leith Street. Esti- 


mated cost £3,500,000. 

Planning Committee have 
principle, the ereciion of an 1ll-storey office 
block in Lauriston Street for Scottish Oils 
and Shell Mex, Ltd., 53 Bothwell Street. 
Glasgow, C.2. 

Epsom, Surrey.—Co. Health Committee 
have submitted to Ministry, scheme, for in- 
clusion in the 1961-62 programme, for the 
erection of an ambulance station at Church 
Street. 

Essex.— Co. E.C. have approved sketch 
plans for extensions and adaptations at 
Beaconsfield County Secondary School. 

Eston, Yorks. — Vaux and _ Associated 
Breweries, Ltd., The Brewery, Sunderland, are 
negotiating for a site at South Bank on which 
to erect new hotel. 

Felling, Dur.—Marshall and Tweedy, 36 
Blackett Street, Newcastle upon Tyne are the 
architects for the erection of warehouse and 
offices at Green Lane, for Morris and Jones. 
Prudhoe Street, Newcastle upon Tyne; Strong- 
crete, Ltd., Harrogate, propose ready-mixed 
concrete plant at Windv Nook Quarries. 

Feltham, Middx.—C.C. recommended to in- 
clude in the 1961-62 programme, scheme for 
construction of a day nursery at Cardinal 
Road. Estimated cost £31,100. 

Gateshead, Dur. — Newcastle Breweries, 
Ltd., Haymarket, Newcastle upon Tyne, are to 
rebuild licensed premises in Fife Street. The 
firm have their own architects’ dept. 

Gosport, Hants.—It is anticipated that 
tenders will be invited during June for the 
erection of the Green Dragon licensed premises 
with living accommodation at Rowner Road. 
for Brickwoods, Ltd., Portsea, Portsmouth. 
Staff architect is John V. Nisbet. Estimated 
cost £25,000. 

Great Yarmouth, Norfolk.——B.C. recom- 
mended to approve scheme for a shelter at 
Britannia bowling greens. 

Great Yarmouth, Norfolk.—William Clowes 
and Sons, Ltd., Little New Street. London, 
E.C.4, to erect a 10,000 sq. ft. factory at 
Southtown. 

Guisborough, Yorks.—J. Nimmo and Son, 
Castle Eden, Co. Durham, are seeking per- 
mission to erect public house at Guisborough. 


approved _ in 
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Guildford, Surrey. — Co. Planning Com. 
mittee have approved R.D.C.’s plans for 7) 
garages in various villages. 

Hammersmith.—L.C.C. planning permisgsi 
is being sought for 44 flats, lock-up garages 
motor showrooms and a petrol filling Station 
at 220-238 Goldhawk Road and 2 ‘Leysfield 
Road, for which the architects are Stone. 
Toms and Partners, 28 South Audley Street! 
London, W.1. 4 , 

Harrogate, Yorks.—B.C. recommended to 
approve the original scheme for the erection 
of an exhibition _hall having a stone built 
frontage facing Ripon Road, and including 
the provision of space for offices, kitchen 
and bar, together _with toilet accommodation 
on second floor. Estimated cost £38,000, 

Hastings, Sussex.--B.C. recommended to 
approve for inclusion in the 1961-62 pro. 
gramme, scheme for the provision of two 
temporary classrooms and conversion of the 
biology laboratory at Woodlands Secondary 
School for Girls, estimated cost £5,500; apply 
for sanction to borrow £2,250 for the con. 
version of the laboratory at Hastings Secon. 
dary School for Boys. 

Hendon, Middx.—B.C. recommended to 
prepare plans for the rebuilding of | the 
Canada Villa Youth Centre; submit to CC 
for approval, sketch plans for extensions at 
Moat Mount Secondary School, 

M.E. have approved sketch plans for the re- 
ens of the Brent Secondary School, fo; 


Hetton, Dur. U.D.C. have approved 
scheme for modernisation of 12 bungalows at 
Valley View and four in Llovd Avenue, East 
Rainton. Estimated cost £3,800. 

Hoddesdon, Herts.—-U.D.C. to apply for 
sanction to borrow £17,000 for the modernisa- 
tion of 122 houses in 9 roads. 

Huntingdon,—B.C. recommended to ap- 
prove in principle sketch layout for a block 
of three lock-up shops at Queens Drive; in- 
vite tenders shortly for the erection of further 
garages upon Coxons Close; appoint Lea, 
Milner and Wardley, 4 Market Place, as archi- 
tects, for the erection of six units factories 
north of Windover Road at the industrial 
estate. 

Jarrow, Dur.—-Borough Engineer to prepare 
a scheme for modernising the Corporation 
Baths in Walter Street. 

Kingston-upon-Thames, Surrey.—Co. Plan- 
ning Committee have approved in principle 
plans for the erection of a 22-storey office 
block, (Tolworth Broadway junction, 
Tolworth), for Hallmark Securities Ltd., and 
Myton Ltd. 

Lambeth. L.C.C. planning permission is 
being sought for a_ revised scheme fo: 
200ft.-high office blocks and shops at York 
Road, adjacent to Waterloo Station, for 
British Transport Commission. 


Leeds. Tinshill Community Association 
plans to erect a community centre on the 
Tinshill estate. 


Llandudno, Caerns._-U.D.C. are to proceed 
with the preparation of detailed plans for 
the proposed new club house at Maesdu Golf 
Club. Estimated cost £23,000. 

Loughborough, Leics. — B.C. recommended 
to include in 1961/62 programme scheme for 
public conveniences at Hathern recreation 
ground. Estimated cost £2,200. 

B.C. recommended to approve plans for 
erection of principal’s house and residential 
accommodation for staff at Loughborough 
College of Technology; two additional class- 
rooms at Burton Walks, for the Governors 
of Loughborough Endowed Schools. 

Luton, Beds. — Licensing Justices have 
approved the erection of The Centurion public 
house at junction of old Roman Road/Icknield 
Way/Laburnum Grove, Streatley, for Wells and 
Winch Ltd., High Street, Biggleswade. 

Lydd, Kent.—B.C. have approved plans sub- 
mitted by R. Costain, Ltd., Westminster 
Bridge Road, London, S.E.1, on behalf of 
Silver City Airways, Ltd., for the construction 
of a first floor over the office block at the 
south-west side of the hangar, etc., at Ferry- 
field Airport. 

Lyme Regis, Dorset.—-B.C. recommended to 
apply for outline planning consent for stages 
| and 2 of the Guildhall development scheme, 
estimated cost £6,000 and £3,000; approve 
plans for improvements to the Marine Theatre, 
£4,425. 

Manchester.—City Council recommended to 
apply for sanction to borrow £13,415 for 
erection of street paviors’ workshop at Man- 
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chester College of ee for sani- 
ary improvements at oss Place County 
primary School (Junior Department); £6,700 
for improvements at Old Hall Drive County 

Prisnaty School (Infants’ Department); £21,284 
fot extensions to workshop block at Open- 
shaw College of Further Education; £3,749 
= chool meals accommodation at St. John’s 
for se"E. School, Longsight; £22,465 for im- 
C. hos nts and adaptations at Crumpsall 
provem“ounty Primary School; £23,100 f 
[ane County Primary School; 23, or 
improvements at Ashton_ Old Road County 
Primary School, and £18,583 for extension of 
Broad Oak County Primary School, Didsbury. 

College of Commerce is to be built on a 
site at the corner of Aytoun Street and Whit- 
worth Street. Work scheduled to commence 
1962-63, Estimated cost £42,000. 

Middlesbrough, Yorks.—E.C. to appoint 
private architects for proposed major ex- 
tensions to Constantine College. — 

Work is expected to start within a few 
weeks on the erection of R.C, church and 
hal] at Gipsey_Lane, F. B. Swainston, archi- 
tect, Martins Bank Chambers, Albert Road. 
Estimated cost £20,000 

Middlesbrough, Yorks.—B.C. recommended 
to appoint Turner and Townsend, 71 Woodland 
Road, ——.s aS SS _ 
Cairns and Byles, ¢ sborne Road, Newcasile, 
+ consulting engineers for Whinney Banks 
and Berwick — anne necorns = 

‘ussons and Partners 2, Boroug oad, 
Middlesbrough, coe anes” a 
iott and Darcy, 2 Milton oad, fest 

Harlepoo — surveyors for grandstand 

lairville stadium. 

© anion. C.C. propose to erect Esk 
Valley technical school on a 13-acre site at 
Lugton, ae. Estimated aeons, £ a 
Work is expected to start in March, 52. 

Morpeth, Northumb. —- Tenders will be 
obtained within three or four months by the 
CC, for converting Merley Croft, Morpeth, 
nto home for handicanped people. Estimated 
cost £55,000. 

7 RDC. surveyor to prepare plans _ for 
public conveniences at Druridge Bay. 

Newburn, Northumb.—-Newcasile Breweries, 
Ltd, Haymarket, Newcastle upon Tyne, arc 
planning the erection of a public house at 
Coundon Road, Westerhope. The architects 
are Marshall and Tweedy, 36 Blackett Street, 
Newcastle upon Tyne. 

Newcastle upon Tyne.—Sketch plans have 
been prepared by Newcastle Hospital Board 
tor developing Walkergate Hospital. 

Sanderson, Townend and Gilbert, 3 Mosley 
Street, Newcastle upon ‘Tyne, acting on 
behalf of a London firm, have bought 
premises at the corner of Percy Street and 
Gallowgate, occupying a three-quarters of an 
acre site, which will be demolished to make 
way for shops and offices 
Sketch plans for additions to the head- 
quarters of Regional Hospital Board, Benfield 
Road, have been approved. The cost will be 
about £47,000. P. H. Knighton, chief archi- 
tect, and the quantity surveyors are Bar ret, 
Sons and Partners, 33 High Bridge, Newcastle 
upon Tyne. 

Newcastle upon Tyne.—W. B. Edwards and 
Partners, 5 Cathedral Buildings, Dean Street. 
Newcastle upon Tyne, have been appointed 
architects by the E.C. for the Maple Terrace 
College of Further Education. 

Durham University are to erect a new 
School of Agriculture at College Avenue. 
Scheme is still in the planning stage. The 
architects are W. B. Edwards and Partners, 
Cathedral Buildings, Dean Street. 

City Estate and Property Surveyor has pre- 
pared plans for classroom and occupational 
centre at Jubilee Road for the Corporation 
Welfare Committee. 

Turley and Associates, 46 Jesmond Road, 
Newcastle upon Tyne, have prepared plans for 
shops and offices at West Road, Denton Burn, 
for George Bainbridge, 205 Westgate Road. 

J. T. Bell and Sons, Market Street, propose 
erecting 279 houses, seven shops, and a public 
house on a 27-acre site in the Castle Ward 
tural area. Newcastle City Council, however, 
S to ask for a compulsory purchase order to 
take over the land for Council houses 

Detailed plans are being prepared for the 
erection of showroom and offices at the 
Osborne Garage, Osborne Road. A contract 
may be settled within two months. The 
age e supnenene, Gillis and Partners, 
« saville Chambers. 

Newport, Mon.—B.C. recommended _ to 
appoint S. Voaden. 7 Chestnut Close, Dinas 
Fowis, Glam, as architect for alterations and 
‘mprovements at the Slaughterhouse. 

New Romney, Kent.—Co. E.C. have ap- 
Proved scheme for improvements at South- 
lands Secondary School. Estimated cost 
£23,000. 

North Riding.—E.C. to negotiate a contract 
with C. Tennet, Ltd., Church Road. Siockton- 
on-Tees, for building the second stage of the 
Sir William Turner's Grammar/Technical 
School, Redcar, and John Laing and Son, 
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Dalston Road, Carlisle, for the erection of. the 
proposed Whitby County Primary School and 
Whitby County Modern School. 

E.C. have approved revised sketch plans for 
the proposed Loftus branch library, and sites 
are also being considered for branch libraries 
at Brotton and Marton; propose primary 
school at West Whitby, and Grenfell Baines 
and Partners, Preston (Lancashire), have been 
appointed architects for the work. 

Northumberland.—C.C. planning the erection 
of child welfare centres at Longbenton, 
Whitley Bay, Monkseaton, Shiremoor and 
Dudley. 

Pembroke Dock.—Board of Trade are con- 
sidering plans for the erection of a Govern- 
ment advance factory at Ferry Lane. 

Portsmouth.—City Council recommended to 
approve the erection of a drawing office block 
(for leasing to Portsmouth Aviation Develop- 
ment, Ltd.) at the airport site. 

Prestwick, Ayrs.—Ministry of Aviation pro- 
pose to erect a new terminal building at the 
airport. Tenders are expected to go out 
in May. Estimated cost £lm. 

Reading, Berks.—Borough Architect is pre- 
paring plans for the erection of East Reading 
Fire Station at Wokingham Road, for Berk- 
shire and Reading Fire Authorities. Esti- 
mated cost £31,000. 

Marks and Spencers, Ltd., Michael House, 
Baker Street, London, W.1, have acquired 
164 Friar Street and propose the redevelop- 
ment of the site. 

Rochdale, Lancs.—B.C. have granted town 
planning permission to outline application for 
new public house and car park at Wellfield 
Street-Fletcher Street, for J. W. Lees and 
Co., Ltd., Middleton. 

Rotherham.—-Balfour Laboratories, Ltd., 13 
Industry Road, Sheffield, 9, propose the erec- 
tion of a factory on the Eastwood trading 
estate. 

St. Albans, Herts.——City Council recom- 
mended to prepare revised drawings for the 
proposed development at Grange Gardens and 
St. Peter’s Street to include the erection of 
a library; approve scheme for the provision 
of two-tier parking in the Civic Centre 
development. 

St. Neots, Hunts.—St. Neots Industrial Co- 
operative Society, Ltd., propose the demolition 
of existing premises in the High Street and 
erection of a 4,200 sq. ft. supermarket on 
the site. Plans by the Architects Department. 
Co-operative Wholesale Society, Ltd. 99 
Leman Street, London, E.l. Planning permis- 
sion not yet granted. Estimated cost £25,000 
to £30,000. 

St. Pancras——L.C.C. planning permission 
is being sought for a 13-storey building com- 
prising shops, barbecue restaurant, bar, hotel 
and car park at 1-7 Euston Road, for which 
the architects are R. J. Wood and Partners, 
29 Widmore Road, Bromley, Kent. 

Shrewsbury, Salop.—B.C. recommended to 
apply for sanction to borrow £161,000 for the 
construction of an abattoir near the cattle 
market site. 

Smethwick, Staffs.— Tenders are being 
obtained for the erection of a factory in 
Oldbury Road, for the United Spring Co., Ltd. 
J. Rendle, 1 Leicester Street, Walsall, is the 
architect and Collins and Britton, 39 Bennetts 
Hill, Birmingham, 2, the quantity surveyors 
for the scheme. Estimated cost £140,000 
to £150,000. 

Southampton. — Weston, Burnett and 
Thorne, 44 Westwood Road, are the archi- 
tects in association with J. V. Nisbet, staff 
architect, for the erection of licensed premises 
at Hinkler Road, for Brickwoods, Ltd., Ports- 
mouth. 

Southend-on-Sea, Essex. — B.C. have 
approved detailed plans for proposed civic 
centre at Victoria Avenue. 

Stanley, Dur.—Marshall and Tweedy, 36 
Blackett Street, Newcastle upon Tyne, are 
the architects for shops and offices at Front 
Street for London and Northern Properties, 
Ltd. 

Stockport, Ches.—B.C. have approved the 
erection of public conveniences at rear of 41 
Taunton Avenue, estimated cost £1,980; are 
to prepare plans for the proposed convenience 
at Gorton Road/Thornley Lane junction; have 
appointed H. C. Stott and Partners, 38 King 
Street West, Manchester, 3, as quantity sur- 
veyors for the erection of Portwood Nursery 
School, £18,100; have approved final plans for 
phase 2 of extensions to Stockport College 
for Further Education, £290,630. 

Stockton-on-Tees, Dur.— Tenders are to 
be considered shortly by the B.C. for the 


construction of the Eastbourne Special 
School, Durham Road. ; 
B.C. is to spend £178,000 remodelling 


Grangefield Grammar School and, as a first 
instalment, work will start this year on ad- 
ditions costing £17,000. 

New club premises are proposed in Bruns- 
wick Street for the Royal Naval Association. 
The architect is R. Cowan, 20 Finkle Street: 
Yorkshire Bank, Ltd., Infirmary Street, Leeds, 
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are to rebuild their premises in Finkle 
Street, No contracts have been let. The 


architect is J. S. Houghton, 57 High Street, 
Stockton-on-Tees. 

Stratford-upon-Avon, War.—B.C. recom- 
mended to approve, subject to Ministry 
approval, plans for alterations to the Anchor 
Inn at Bridge Street/Waterside and the Black 
Swan at Waterside and erection of the Three 
Witches public house at Alcester Road, for 
Flowers and Sons, Ltd., Stratford-upon-Avon; 
approve in principle subject to conditions, 
erection of two retail shops and dry cleaning 
premises behind and showroom over, 2 and 3 
Henley Street, for Sketchley, Ltd., Sketchley 
Dye Works, Hinckley. 

Strood, Kent.—R.D.C. to proceed, during 
1961-62, with the external repainting of 472 
houses and 70 garages: Estimated cost 
£8,728. 

Sunderland, Dur.—C.W.S., Ltd. are to 
construct g three-storey departmental store at 
High Street West. Society’s Architects’ 
Department is at 90 Westmorland Road, 
Newcastle upon Tyne; and the Building 
Department, Benton Road, Newcastle. 

The Sunderland Structural Steel Co., Ltd., 
are to erect a two-bay building with overhead 
crane gantry at their works at Ayres Quay 
Road; C. L. Heslop, 7 Upper Church Street, 
West Hartlepool, is the architect for premises 
at the junction of North Bridge Street and 
Bonnersfield, Sunderland, for A. Atkinson 
(Tyres), Ltd. 

It is proposed to convert house at Belford 
Road -into offices tor the Wear Shipbuilders’ 
Association. The architects are G. T. Brown 
and Son, 14 Grange Terrace, Stockton Road. 
_ South Dock Ironworks Co. are to erect pre- 
fabricating shop at East Hendon Road and 
Oak Street. 

Surbiton, Surrey.—B.C. recommended — to 
approve, for inclusion in the 1961-62 pro- 
gramme, schemes for proposed extension of 
he public library, £23,500; provision of a 
public convenience near the bowling greens 
at the Alexandra recreation ground, £3,700; 
improvements at the Small Hall, £2,425. 

Tonbridge, Kent.—U.D.C. to apply for sanc- 
tion to borrow £12,500 for the erection of 
60 brick garages at Higham Wood, Cage Farm 
and Brook Street estates. 

l'ynemouth, Northumb. — Newcastle 
Breweries, Ltd., Haymarket, Newcastle upon 
lyne, are seeking permission to erect public- 
house at the corner of the Broadway and 
Beach Road. The firm have prepared their 
own outline plans for the proposal. Arthur 
and Kirkup, 13 Swinburne Street, Gateshead, 
are the architects for proposed Green Jacket 
Hotel, at Trevor Terrace, North Shields, 
for Younger and Co. 

Up Holland, Lanes.—U.D.C. have approved 
the erection of a combined communal meet- 
ing hall, bus shelter and public conveniences 
at Hall Green. Estimated cost £5,022. 

Uxbridge, Middx.—C.C. have included in 
the 1961-62 programme, scheme for improve 
ments at Uxbridge Court House. 

Wallasey, Ches.—Ministry are to hold a 
public inquiry into B.C.’s scheme for the 
erection of a new grammar school on land at 
the junction of Leasowe Road and Greenleas 
Road. 

Wallsend, Northumb. — Outline plans have 
been approved for industrial developments 
north of the Coast Road for Formica, Ltd. 
Plans are by Whitely, Ferris and Puckridge, 
onunet surveyors, 48 Cannon Street, London, 


Wallsend, Northumb.—Thermal Syndicate, 
Ltd., to carry out extensions to their works. 
Work is expected to start during the next 
two or three months. No contracts have been 
let. The architects are L. J. Couves and 
Partners, Grainger Chambers, Hood Street. 
Newcastle upon Tyne. Estimated cost 
£100,000. 

Watford, Herts.—B.C. recommended to ap- 
prove, for submission to C.C. for grant aid, 
sketch plans for proposed swimming pool at 
Woodside playing fields. 

B.C. recommended to approve plans for a 
new factory at the Bushey Mill Lane industrial 
estate, for R. and j. Beck, Ltd. 

Wellington, Som.—U.D.C. have approved 
scheme for the erection of a swimming pool 
on the playing field site. Estimated cost 
£14,470. 

West Suffolk.—E.C. to purchase land at 
Rickinghall for the erection of a primary 
school. 

Whitley Bay, Northumb.—B.C. have granted 
an outline application to Federated Properties, 
Ltd., Fernwood Road, Newcastle upon Tyne, 
for converting billiard hall in Park Avenue 
into a retail shop. Negotiations for the pur- 
chase of the property are still in hand. 

Wigan, Lancs.—B.C. have approved the 
erection of a branch library adjoining Gidlow 
Secondary School. , 

Wimborne, Dorset. — A. W. Lambert, 
Dudsbury Manor. Longham, Wimborne has 
been granted a provisional licence for new 
hotel to be erected on site between Longfield 
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Drive and New Bridge on New Road. 
P. Charles Greed, 2 Head’s Lane, Moordown, 
Winton, Bournemouth is the architect. Plans. 
are being prepared. 

Worksop, Notts. —- Home Office have 
approved the construction of a new fire station 
at Eastgate, for C.C. Estimated cost £44,000. 


DEMOLITION 


Bristol.—City Council recommended to ap- 
ply for sanction to borrow £9,000 in connec- 
tion with the demolition of buildings on land 
between Portwall Lane and Redcliffe Way and 
the amenity treatment of the area bounded 
by Portwall Lane, Redcliffe Way and Phippen 
Street. i 

Falkirk, Stirlings. — Dean of Guild Court 
have approved the demolition of the Roxy 
Theatre and other property at Silver Row for 
B.C. 

Hayes, Middx.—C.C. have approved_ the 
demolition of a public air-raid shelter at West 
End Park School. Estimated cost £838. 


Margate, Kent. — B.C. recommended to 
invite tenders for the demolition of 13, 15 
and 17 Fort Road. 


Tonbridge, Kent.—Ministry have approved 
U.D.C.’s plans for the demolition of 11 houses 


at Priory Street for the erection of old 
persons’ flats. 

ELECTRICAL 
Stockport, Ches.—B.C. to invite tenders 


from selected contractors for necessary altera- 
tions to the lift to convert it to three-phase 
electricity supply at Woodend Home. 


GAS AND WATER SUPPLY 


Barrow-in-Furness, Lancs.—B.C. _recom- 
mended to invite tenders for the consiruction 
of the Thorncliffe Road Service Reservoir. 

Hastings, Sussex.—B.C. recommended to 
proceed with the reconstruction of approxi- 
mately 300yd. of 6in. spun-iron main at 
Fearon Road. Estimated cost £1,475. 5 

Larne, Antrim.—R.D.C. have submitted 
plans for Ministry approval for the first stage 
of a water supply scheme to the I.C.I. factory 
at Kilroot. Estimated cost £13,000. 

Lilanelly, Carms.—B.C. recommended to 
apply for sanction to borrow £12,115 for the 
laying of a 12-inch water main to supply the 
B.M.C. factory at Felinfoel with additional 
supplies and also for proposed housing 
developments in the area. 

B.C. and R.D.C. have approved scheme for 
the laying of a new main to the Bynea 
steelworks. Estimated cost £44,275. 

Scarborough, Yorks.—B.C. recommended to 
approve the construction of a 6-inch water 
main to serve development at Eastfields 
Industrial estate. 

Stockport, Ches.—B.C, have approved the 
laying of new mains in roads off Shaw Road, 
Heaton Moor. Estimated cost £1,586. 

Stratford-upon-Avon, War.—B.C, recom- 
mended to invite tenders shortly for the com- 
pletion of the remaining two sections of the 
link main between Bishopton and Kings Lane 
reservoir entrance. 


HEATING AND VENTILATING 


Great Yarmouth, Norfolk.—B.C. recom- 
mended to approve the conversion of the 
existing boilers for the use of oil fuel and for 
the installation of the necessary additional 
radiators in the bedrooms and corridors at 
The Lawns, Estimated cost £1,980. 5 

Rochdale, Lancs.—B.C, recommended to in- 
clude for consideration in the 1961-62 esti- 
mates £1,300 for provision of oil-fired boiler 
plant for Falinge Park greenhouses. 

Surbiton, Surrey.—B.C. recommended to 
approve for inclusion in the 1961-62 pro- 
gramme, scheme for installation of new heat- 
ing system at the Small Hall. Estimated cost 


HOUSING SCHEMES 


Alnwick, Northumb. —R.D.C. considering 
the erection of 20 houses on three alternative 
sites, and four bungalows at Glanton. 

Barnstaple, Devon.—Ministry have approved 
plans for the erection at a 100 bungalows at 
Old Torrington Road, Tavistock, for W. H 

oslin and Son, Kenilworth, Sticklepath, 

arnstaple. 

Canterbury, Kent.—City Council have ap- 
proved the conversion of 61 London Road 
into 11 flatlets for aged persons, Estimated 
cost £3,000. 

Charvil, Berks.—Rened Ray and Co., Ltd., 
The Terrace, Binfield, Bracknell, propose the 
erection 32 houses at Park Drive Road. 

Clare, Suffolk.—R.D.C. have approved plans 
for 17 old people’s flats at Bridewell Street. 

Crawley, Sussex.—Development Corporation 
to erect 300 houses with garages at Furnace 
Green and hope to let the contract early in 
the summer. 

Denby Dale, Yorks.—U.D.C. have approved 
the erection of nine bungalows at Emley. 


THE CONTRACT JOURNAL 


Dukinfield, Ches.—B.C. recommended to 
instruct the Homeville Co., Ltd., to prepare 
plans for the erection of houses (for sale) 
at Yew Tree Lane. 

Eccles, Lancs.—Planning Committee have 
approved plans submitted by F. Bradley, 4 
Wood Street, Bolton, for the erection of 192 
flats on the following sites: Talbot Street/ 
Barton Lane, 12; Nelson Street/Vane Street, 
18; land at Ennismore House, Regent Street, 
24; Worsley Road, near Millers Street, 12; 
Bridgewater Street/Egerton Street/South King 
Street, 42; Liverpool Road/ Roberts Street/ 
Philip Street/Bradburn Street, 84, for B.C. 

Edinburgh.—Housing Committee have ap- 
proved plans for a 23-storey block of 88 flats 


in the Muirhouse district. 

Eston, Dur.—U.D.C. to erect 106 old 
people’s bungalows. 

Felling, Dur. — J. H. Fisher and Co. 
(Newcastle), Ltd., 12 Lansdowne Terrace, 


Gosforth, are seeking permission to erect 
houses on a site bounded by Leam Lane, 
Lingey Lane and the Ouston-Pelaw wagonway. 

Forfar, Angus.—James Parr, 132a Nether- 
gate, Dundee, is the architect for the West 
End redevelopment for B.C. The scheme 
includes the creation of an area with 86 
houses, a shopping centre, 48 lock-ups, a public 
shelter and improved amenities. 

Glasgow. — Housing Committee recom- 

mended to approve layout plans by Special 
Housing Association, Ltd., 15 Palmerston 
Place, Edinburgh, 12, for 1,900 dwellings, 
including four 26-storey point blocks, five 15- 
storey point blocks, and three nine-storey 
blocks and conventional housing at the new 
Wynford housing scheme to replace Maryhill 
Barracks. Estimated cost £4m. 
_ Gosforth, Northumb. — County Planning 
Committee have under consideration a scheme 
for the erection of a six-storey block of flats 
at Wentworth Grange, The Grove. The 
builders are A. Cragie and Son, 20 West 
Road, Newcastle upon Tyne. 

Hastings, Sussex.—B.C. recommended to ap- 
point Caston and Porritt, 17 Havelock Road, 
Hastings, as quantity surveyors for the erec- 
tion of police houses at Mount Road/Clive 
Avenue. 

Town Planning Committee have approved, 
subject to conditions, plans submitted by 
Stace and Sons, 67 Norman Road, St. 
Leonards-on-Sea, for Fordwater Estates, Ltd., 
for the erection of 32 dwellings at Grosvenor 
Nurseries, Fairlight Road; approve subject to 
conditions, scheme for the demolition of exist- 
ing building and the erection of 38 flats at 
Allegria Court, Quarry Hill, for Mrs. R. M. 
Watson. Dyer and Overton, surveyors, 7 
Havelock Road, Hastings. 

Hendon, Middx.—B.C. recommended to 
appoint Richards and Davis, 57 Queen Anne 
Street, London, W.1. as quantity surveyors, 
for the redevelopment of the Hermitage Lane 
area and demolition of Nos. 1 and 2 Coventry 
Cottages, Mill Hill Golf course, and the erec- 
tion of 2 new cottages on the site and invite 
tenders from selected contractors for the 
Coventry Cottages scheme. 

Hoddesdon, Herts.—U.D.C. propose the 
erection of 58 houses and 48 garages on the 
Westfield House site between Westfield Road 
and Hertford Road. Estimated cost £130,000. 

Keady, Down.—Houston and Beaumont, 
9 Market Street, Lurgan, Co. Armagh, are the 
architects for the proposed redevelopment of 
Victoria Street for U.D.C. Estimated cosi 
£24,250. 

Lewisham. — B.C. recommended to invite 
tenders for erection of eight flats and nine 
garages at 71 St. Germans Road. 


L.C.C. approved proposals for developing 
Blacklands Road site by the erection 
of 41 dwelling in a_ six-storey block 


of two-room flats with penthouses and a two- 
storey block of one-room and two-room flats. 
Estimated cost £89,400. 

Longbenton, Northumb.—Layout plans have 
been prepared by W. N. Howe, Ltd., 18 Heaton 
Road, Newcastle upon Tyne, for housing 
developments at Forest Hall. 

Maelor, Flints.—R.D.C. have approved plans 
for the erection of 2 police houses at Hanmer 
and one at Tybroughton, for Standing Joint 
Committee. 

Morpeth, Northumb. — R.D.C. considering 
the erection of betwen 400 and 500 houses on 
a site at Ellington, formerly reserved for the 
construction of a new town. 

Newcastle, Down. — U.D.C. have approved 
layout plans for 98 dwellings at Castlewellan 
Road for Northern Ireland Housing Trust, 
12 Hope Street, Belfast, 12. 

Norham, Northumb.—R.D.C. to build eight 
houses on Norham housing site. 

Richmond, Surrey. —Co. Planning Com- 
mittee have approved outline plans for the 
development of site at Ham Close, Ham, com- 
prising 192 dwellings, 48 garages with parking 
space and a village hall and clinic, for B.C. 

Rochdale, Lancs. — Town planning per- 
mission granted, subject to conditions, for 
erection of 117 houses and bungalows, on 
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Co., Ltd. 


land north-east of Lane, { 
Whelmar Property Kirkw Or 
Alkrington, Middleton. ay, 
Rotherham, Yorks.—Improvement and Pp, 
perty Committee have granted plannij g > 
mission to H. Boot and Sons (Building) ba 
to erect 24 houses at Grange View Tesce “9 
and 18 at Grange View Road. at 
St. Albans, Herts.—City Council reco 
mended to appoint K. Roberts, 17 Veruhe 
Road, St. Albans, as architect for Lemsfor4 
Road/Althorp Road housing scheme; approy, 
scheme for the conversion of 42, 44, 4g 50, 
52, 54 and 56 Fishpool Street, into two unit 
of accommodation. Estimated cost £10,000 


to £12,000. 

Stanley, Dur.—P. L. Browne, Son ang 
Harding, Pearl Buildings, Northumberland 
Street, Newcastle upon Tyne, are the arch 
tects for a private housing scheme in Tanfieji 
Village. A similar housing scheme is Proposed 
in the same area by Simpson Lawson anj 
Partners, Emerson Chambers, Blackett Stree; 
Newcastle upon Tyne. P 

Stockton-on-Tees, Dur.—B.C. considering 
the erection of another 14 bungalows } 
Direct Labour on the Hardwick estate, ~ 

Stockton-on-Tees, Dur. — Kendrews, Ltj 
Norton House estate, are to erect 25 house 
at Billingham Road. 

Stratford-upon-Avon, War.—B.C. recom. 
mended to invite tenders for the erection of 
dwellings at Masons Road. 

Taunton, Som.—B.C. recommended 
appoint Kenneth Steel and Hadley Colemap, 
architects, 7 The Crescent, Taunton to pre. 
pare plans for housing development at Sunny. 
bank, Cheddon Road. ; 

Tenterden, Kent.—B.C. recommended to ap. 
prove the development of Mill Farm estate 
with 52 houses, for Hamlin Development Co 
Ltd., 7 Palace Street, Canterbury. 

Ulverston, Lancs.—C.C. have approved 
U.D.C.’s scheme for provision of special 
housing accommodation for the aged on the 
Fell Street site. 

Wallingford, Berks.—R.D.C. recommended 
to approve in principle, the purchase by the 
National Institute for Research in Nuclear 
Science, Harwell, Didcot, of land to the 
south of Queenswav, Didcot, for the erection 
of houses for insii.uie staff. 

Wallsend, Northumb. — B.C. to negotiate a 
price with J. H. James and Sons, Archer 
Street, for the erection of 18 three-bedroom 
houses on Low Willington Farm estate. 

Woodley, Berks.—George Wimpey and Co 
Ltd.. Hammersmith Grove, London, W4 
propose the erection of 332 houses at their 
site off Crockhamwell Road. 

Workington, Cumb.—B.C., recommended t 
approve plans of layout for 59 houses and 
bungalows, field 83, Stainburn, for J. Leslie 
and Son, Coach Road. Whitehaven. J. Saul 
architect, 1 John Street, Workingion, 


PLAYING FIELDS, PARKS, ETC 


Belfast.—Munce and Kennedy, 133 Univer. 
sity Street, Belfast, are the consulting engineers 
and architects for the reconstruction of Malone 
Golf Course to playing fields for Queen's 
University Senate. 

Camberwell.—L.C.C, approved a_ scheme 
for laying out land at Hunts Slip Road as 


a playing field for Mary Datchelor Girls 
School. Estimated cost £34,000. 
Croydon, Surrey.—L.C.C. approved 


scheme for extending the rock and_water 
feature in the southern section of the Crystal 
Palace ground. Estimated cost £4,060. 

Lambeth.—L.C.C. approved the laying out 
of the first stage of Windmill Gardens 
Estimated cost £9,270. 

Scarborough, Yorks.—B.C. recommended te 
prepare scheme for the way-out of land 
between the east end of Woodland Ravine and 
Manor Avenue as a children’s playground. 

Southall, Middx.—L.C.C. approved . 
scheme for laying out an education playing 
field at Warren’ Farm. Estimated cos! 
£79,870. 

Surbiton, Surrey.—B.C. recommended to 
approve for inclusion in the 1961-62 pro. 
gramme, scheme for cycle training grouné 
(stages 2 and 3). Estimated cost £1,250. 

RIVER AND FLOOD PREVENTION 
WORKS 


Beckton, Essex.—-L.C.C. to construct a new 
pierhead, adapt and repair the approach jett) 


and provide ancillary equipment at tm 
northern outfall works. Estimated 0s 
£240.000. 

Bridport, Dorset.—The Avon and Dorsti 


River Board have approved scheme to preven! 
flooding in the Bridport area. Estimated 0st 
£9,000. 


ROADS, BRIDGES AND SITE WORKS» 

Alcester, War.—Severn River Board have 
approved scheme for the construction of = 
new bridges and the enlargement of the exist 
ing bridge over the River Avon. 
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Carrickfergus, Antrim.—B.C, have approved 
jans for the construction of a road to link 
Antrim Street with St. Brian’s Street. 
Estimated cost £32,000. 

Darlington, Dur.—B.C. have approved a 
revised scheme for improvements to the “S” 
bend on West Auckland Road, Estimated cost 


24,800. 
: Fifeshire.—Road C , 
proved the erection of a footbridge on the 
outside of the parapet wall of the existing 
Lumphinnans Bridge. Estimated cost £3,000. 
Hendon, Middx.—C.C. have approved, sub- 
ject to grant aid, scheme for improvements to 
Parson Street between Tenderden Grove and 
Great North Way, for B.C. Estimated cost 
£23,260. : Dine 
B.C. recommended to approve in principle, 
plans submitted by _ the Divisional Road 
Engineer, M.T. for a 3-level crossing at Brent 
Maiden and Coombe, Surrey.—B.C. expect 
to commence work in September on improve- 
ments to Church Road, Malden, and recon- 
struction of the Worcester Park railway 
bridge. Estimated cost £75,000 and £105,000 
respectively. 
Niratford-upon-Avon, War.—B.C. _recom- 
mended to apply for sanction to borrow 
£8,442 for road works as Clopton Road. 
Wednesbury, Staffs.—B.C. recommended to 
invite tenders for the resurfacing of sections 
of the footways in Vicarage Road and Mill 
Street. a . ea 
Westminster.—L.C.C. planning permission 
is being sought by the British Transport 
Commission for reconstruction of the 
Grosvenor railway bridge, London, S.W.1. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Barnsley, Yorks.—B.C. recommended _ to 
submit to Ministry for approval, outline plans 
and apply for sanction to borrow £250,000 
for the reconstruction of Barnsley Sewage 
Works, phase 2. sn 

Bedford.—B.C. recommended to _ invite 
tenders for the foul and surface water sewer- 
age scheme in the Hassett Street area. 
Estimated cost £10,000. 

Denby Dale, Yorks.— U.D.C. to ask the 
consulting engineers to expedite the 

reparation of stage one of the Emley 
sewerage scheme for submission to the 
Ministry. 5 

Hartismere, Suffolk.—R.D.C. are preparing 
sewerage schemes for Gislingham and Yaxley. 

Hendon, Middx.—B.C. recommended to 
invite tenders for the construction of surface 
water sewer in the access road connecting 
Church Walk with Lyndale Avenue. Estimated 
cost £1,000. : 

Horsham, Sussex.—-R.D.C. to prepare for 
submission to Ministry, main drainage scheme 
for the Barnes Green area. 

Jarrow, Dur. —- Borough Engineer has pre- 
pared proposals for extending the Simonside 
industrial estate, which includes culverting the 
River Don. The cost includes £225,000 for 
culverting, £130,000 for excavations, £85.000 
for sewer extensions, and £60,000 for Jand 
drainage. A Government grant of 50 per cent. 
will be received towards the cost. 

Ploughley, Oxon.—C.C. recommended to 
approve scheme for improvements to the 
surface water drainage in West Kidlington. 
Estimated cost £2,500. 

Romney Marsh, Kent.—R.D.C. to request 
Romney Marsh Internal Drainage Board to 
carry out surface water drainage scheme for 
St. Mary’s Bay and Dymchurch, 

Scarborough, Yorks.—B.C. recommended to 
re-invite tenders in 6 months for works in 
connection with the construction of a relief 
sewer at Holbeck Hill. 

Stockvort, Ches.—B.C. propose scheme for 
the culverting of the open surface water 
drainage crossing Broadstone Hall Road, south 
industrial estate, Estimated cost £2,300. 

Stratford-upon-Avon, War.—Ministry have 
approved drawings and authorised B.C. to 
obtain tenders for the main pumping station 
and rising main (contract 2) in the sewerage 
and sewage disposal scheme. 

Surbiton, Surrey. — B.C. recommended to 
approve for inclusion in the 1961-62 pro- 
gramme, schemes for piping Hogsmill tribu- 
tary 1—Mansfield Road to Clayton Road, 
£15,200; Red Lion Road—surface water sewer, 
on o £112,000; Hook Road—soil sewer, 
42, 4 

Tonbridge, Kent.—-R.D.C. have approved 
scheme for further flood relief works at the 
Dimping station at Church Road, Paddock 
Wood. Estimated cost £1.120, 

Tutbury, Staffs——R.D.C. have approved 
scheme for new sewage disposal works 
tween the existing works and Mill Fleam. 
Estimated cost £86.960. 

Wantage, Berks.—R.D.C. to prepare main 
drainage schemes for Fawlev. West Hendred, 
Vest Isley and Upton, with a view to the 
Work being carried out by direct labour 


Committee have  ap- 
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Worthing, Sussex.—R.D.C. to apply for 
sanction to borrow £12,000 for the con- 
struction of a sewer near Osborne Drive, 
Sompting. 


STREET LIGHTING 


_ Accrington, Lancs.—B.C. recommended to 
instruct the Lighting Superintendent to pre- 
pare a scheme for improvement of the street 
lighting in Plantation Street, from its junction 
with Abbey Street to its junction with Cobham 
Road/Park Street. 

Habergham Eaves, Lancs.—Parish Council 
to apply for sanction to borrow £1,400 for 
road lighting. 

Kendal, Westmor.—B.C. recommended to 
apply for sanction to borrow £15,992 for light- 
ing of various roads. 

Margate, Kent.—B.C. recommended to apply 
for sanction to borrow £59,500 for the 
1961-62 general street lighting improvement 
scheme. 

St. Albans, Herts.—City Council recom- 
mended to approve the provision of group A 
lighting in Sandridge Road and Sandpit Lane. 

Surbiton, Surrey.—B.C, recommended to 
approve for inclusion in the 1961-62 pro- 
gramme, scheme for street lighting improve- 
ment (stage 2). Estimated cost £60,000. 

Ulverston, Lancs.— U.D.C. have approved 
provision of electric street lighting for Spring- 
field Road, Urswick Road, Mountbarrow 
Road, Rake Lane and Meeting House Lane. 
Estimated cost £3,540. 


CONTRACTS 


Full details of the Contracts marked * 
will be found in our Advertisement Columns. 
BUILDING AND DECORATING 
(See also Housing Schemes} 


Angus.—New further education centre at 
Keptie Road, Arbroath, floor area, 8,900 sq. 
ft, for C.C. Applications to the County 
Architect, County Buildings, Forfar, by 
Feb. 27. 

Armagh.—Extensions to Convent of the 
Sacred Heart Grammar School, Armagh, for 
Reverend Mother Superior: (1) Building works; 
(2) heating, low pressure hot water; (3) 
plumbing installation; (4) electrical installa- 
tion; (5) structural steelwork. Documents for 
the main building works from W. H. 
McEvoy, chartered quantity surveyor, Ulster 
Bank Chambers, 73 May Street, Belfast, 1. 
Deposit £5 5s. (cheque). Documents for the 
heating, electrical and plumbing sub-con- 
tracts from McLean and Forte, architects, 37 
Malone Road, Belfast, 9. Deposit £3 3s. 
(cheque). Structural steelwork documents 
from Clarke, Nicholls and Marcel, struc- 
tural consulting engineers, 37 Malone Road, 
Belfast. Tenders by March 21. 

*Barrow-in-Furness, Lanes.— Erection of a 
crematorium for B.C. Deposit £2 2s. Tenders 
by March 13, 

Basingstoke, Hants.—-External repainting as 
follows for R.D.C.: Belle Vue Road, Basing, 
10; Churn Close, Basing, eight; Hatch Lane, 
Basing, six; The Street, Basing, four; Moat 
Close, Bramley, 32; Gravel Close, Brown Can- 
dover, four; Water Ridges, East Oakley, 56; 
The Bridges, Mortimer West End, eight; 
Coldharbour, North Waltham, 24; Cuckoo 
Close, North Waltham, four; Basingstoke 
Road, Ramsdell, four; Goddard’s Close, 
Sherfield-on-Loddon, 24; The Green, Sherfield- 
on-Loddon, six; St. Stephen’s Close, Up Nately, 
six, Applications to A. S. Rew, clerk to the 
Council, Easlands, London Road, Basingstoke, 
by March 3. 

Bedfordshire. Erection of proposed 
(second) county primary junior school, Tithe 
Farm estate, Houghton Regis, for Co. E.C. 
The school will consist of single- and two- 
storey buildings of brick construction com- 
prising eight classrooms, assembly hall, 
kitchen, sanitary accommodation, etc., the 
total superficial floor area being 14,000 sq. ft. 
(approximate cost £54,000). Applications to 
the County Architect, Shire Hall, Bedford, 
by Feb. 27. Heating engineers and electrical 
contractors are also invited to submit their 
names by the above date for consideration to 
tender for the undermentioned sub-contracts 
in connection with the above: (a) Engineering 
services; (b) electrical installation. 

Belfast.—Building work including laying of 
reinforced concrete floors at East Bridge 
Street (specification W.189) for City Council. 
Documents from Electricity Department, East 
Bridge Street, Belfast. 1. Deposit £2 2s., 
cheques payable to Electricity Department. 
Tenders by March 3. 

Beverley, Yorks.—External painting of 222 
houses at North Ferriby, Swanland and 
Welton, contract 488, for R.D.C. Documents 
from G. Palfreyman, architect and surveyor, 
22 Lairgate, Beverley. Deposit £1 (cheques 
payable to R.D.C). Tenders by March 14. 
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Bexhill, Sussex.—Alterations to the swim- 
ming bath, Egerton Road, Bexhill, to be car- 
ried out in two stages, for B.C. The work 
comprised in this, the first stage, consists 
of a proposed new entrance hall, changing 
accommodation and kitchen, together with 
other ancillary work, and new services and 
surround to the existing pool. Documents 
from Borough Surveyor, Town Hall, Bexhill- 
on-Sea, Sussex. Deposit £2 2s. Tenders by 
March 20. 

Birkenhead, Ches.—Erection of a steel 
framed building as an extension to the 
omnibus garage, Laird Street depot for B.C. 
Documents from the Borough Architect, 3 
Conway Street, Birkenhead. Deposit £2 2s. 
Tenders by March 6. 

Brighouse, Yorks.—Following for B.C.: (a) 
The erection of ancillary buildings and green- 
house foundations and the construction of 
roads in connection with the erection of 
12,000 sq. ft. of greenhouses; (b) the pro- 
vision and installation of boilers, chain 
grate stokers, circulating pumps and piping 
to the heating system to the above. Docu- 
ments from the Borough Engineer, Com- 
mercial Street, Brighouse. Deposit £1 each. 
Tenders by March 15. 

Buckinghamshire.—Proposed offices, White- 
hall Street, Aylesbury, for County Executive 
Council. The works comprise a three-storey, 
steel framed, building, having an area of about 
6,000 sq. ft., together with car park and site 
works. Applications to Raymond White and 
Ridley, architects, 4 Temple Square, Ayles- 
bury, by Feb. 28. Deposit £5, payable to the 
Executive Council. Tenders by March 28. 

Caernarvonshire.—Erection of a _ school 
meals kitchen at Bodafon V.A. School for 


Co. E.C. Documents from County Architect, 
County Offices, Caernarvon. Tenders by 
March 6. 


Cardiff.—External painting, repairs prior to 
painting and redecorating the common ways 
at the Royal Stuart Buildings and Boston 
Buildings, James Street, for City Council. 
Documents from the City Surveyor, Building 
Maintenance Section, Trade Street, Cardiff. 
Deposit £2 2s., cheque payable to Corporation. 
Tenders by March 7. 

Cheltenham, Glos.—External painting of 
woodwork and metal work at 267 houses as 
follows for R.D.C.: Alderton (six); Badgeworth 
(52); Bishops Cleeve (40); Dumbleton (six); 
Elmstone Hardwicke (two); Hawling (four); 
Leckhampton (14); Prestbury (30); Shurding- 
ton (44); Snowshill (10); Stanway (two); 
Staverton (three); Stoke Orchard (two); Swin- 
don (eight); Up Hatherley (one); Winchcombe 
(43). Colour washing of external walls at 
70 council houses as follows: Bishops Cleeve 
(20); Prestbury (19); Shurdington (25); Swin- 
don (six). Documents from Council’s Sur- 
veyor, 14 Imperial Square, Cheltenham. 
Tenders by March 20. 

Chesham, Bucks.—Exterior painting of 256 
dwellings and a community room in seven 
groups, for U.D.C. Documents from Housing 
Manager, Council Offices, Chesham. Deposit 
£1 ls. Tenders by March 13. L 

Clutton, Som.—Exterior painting and repair 
of the following dwellings for R.D.C.: Chil- 
compton, Parsonage Lane, 26; Clutton, Rogers 
Close, 20; East Harptree, Townsend, 16; 
Stowey-Sutton, 12; Ston-Easton, eight; Tims- 
bury (alum. bungalows), 40; Timsbury, Green- 
vale, four. Documents from Housing Manager, 
Council Offices, Temple Cloud, Bristol. 
Tenders by March 20. 

*Dagenham, Essex.— Erection of library, 
hall and club for B.C. Deposit £2 2s. Tenders 
by March 20. 

Denton, Lancs.—External painting of the 
following for U.D.C.: Two hundred and forty 
housing units (five schemes); health and 
finance offices; sewage works buildings in- 
cluding manager’s house. Documents from the 
office of the Engineer and Surveyor, Town 
Hall, Denton, near Manchester. Deposit £2 2s.. 
payable to U.D.C. Tenders by March 6. 

Downpatrick, Down.—External painting of 
98 dwelling houses for U.D.C. Documents 
from the Engineer’s Office, Quoile Road, 
Downpatrick. Tenders by March 3. 

Downpatrick, Down.—Following works for 
U.D.C.: (1) Complete internal plumbing, in- 
cluding service pipes, for 34 houses in course 
of erection; (2) complete internal electrical 
installation of 34 houses in course of erection 
(including provision of external earth where 
necessary). Documents from M. N. Haves, 
clerk to the Council, Urban Council Office, 
Irish Street, Downpatrick. Tenders by 
March 6. , ‘ 

Dunfries.—Following trades in connection 
with the erection of a covered swimming pool 
with changing rooms. plant rooms, offices, etc., 
at Greensands, for B.C.: Excavator, concrete, 
brick, mason, etc., works, carpenter, joinery 
and ironmongery works; curtain and walling 
works: metal windows; glazier work; plumber 
work; roughcast and plaster works; tile and 
terrazzo works; electrical installation; patnter 
work: heating and ventilation installation 
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Applications to George D, Grant, town clerk, 
Municipal Chambers, Dumfries, by Feb. 27. 

Durham. — Following for C.C.: Newton 
Aycliffe, hostel for aged persons—heating 
installation. Durham County Police Authority: 
Durham Road, Leadgate—erection of one 
pair standard police houses, storeblock, office 
and garage; North View and Leesfield Drive, 
Meadowfield—erection of 13 pairs standard 
police houses, three offices, garages block 
and senior officer’s house and garage; Sunder- 
land Road, Horden—erection of three pairs 
standard police houses and office; Proudfoot 
Drive, Bishop Auckland-—erection of three 
senior officers’ houses and garages; Burnhope 
Way, Peterlee—erection of two senior officers’ 
houses and garages; Clifton Square, York 
Road, and Lowhill’s Road, Peterlee—erection 
of 10 standard police houses, office and 





garages; Consett Police Station and Magis- 
trates Courts—alterations and additions, 
Applications to County Architect, South 


Street, Durham, by March l. 

East Retford, Notts.—External painting of 
the following for B.C.: (1) Forty-two houses, 
Hallcroft estate; (2) 50 houses, Hallcroft 
estate; (3) 42 houses and 24 flats, Hallcroft 
estate; (4) 49 houses, West Hill estate; (5) 36 
houses and 16 flats, West Hill estate; (6) 20 
houses and eight flats, Spital Hill estate. 
Documents from the Borough Engineer and 


Surveyor, Municipal Offices, The Square, 
Retford. Tenders by March 17. 
East Suffolk. — Erection of extensions 


totalling some 10,600 sq. ft. floor area, plus 
some alterations to the existing building at 
Holbrook Modern School for C.C. Applica- 
tions to E. J. Cundliffe, county architect, 
County Hall, Ipswich, before March 6. 
Tenders by April 6. 

Edinburgh. — Painting of the parapets and 
ornamental arches of North Bridge for City 
Council. Documents from City Engineer, 329 
High Street, Edinburgh, 1. Tenders by 
March 6. 

Edinburgh. — Scaffolding for painter work 
to the parapets and ornamental arches of 
North Bridge for City Council. Documents 
from the City Engineer, 329 High Street, 
Edinburgh, 1. Tenders by March 6. 

Ely, Cambs.—Following for R.D.C.: Pro- 
vision of bathrooms (including hot water in- 
stallations, water-closets, drainage, etc.) in 
four houses at Park Close, Coveney, 16 houses 
at Ely Road, Little Downham, and 16 houses 
at York Road, Sutton (sewage treatment plant 
also to be provided on the Coveney and Little 
Downham estates mentioned). Documents 
from Engineer and Surveyor, Council Offices, 
11 Lynn Road, Ely. Deposit £5 5s. Tenders 
by March 7. 

Ely, Cambs.—External painting of dwellings 
in the undermentioned parishes for R.D.C.: 
Coveney 36; Downham 38; Littleport 144; 
Mepal 22; Stretham 14; Sutton 58; Wentworth 
two. Documents from W. Clifford Jones, 
engineer and surveyor, Rural Council Offices, 
11 Lynn Road, Ely. Tenders by March 6. 

Essex.—Dunmow C. of E. Primary School. 
erection of a new kitchen in traditional con- 
struction at an estimated cost of £3,200. for 
C.C. Applications to H. Conolly, county 
architect, County Hall, Chelmsford, by Feb. 25. 

Essex.—Upminster Gaynes County Secon- 
dary School, extensions and alterations, for 
C.C. The work consists of the erection of 
a new gymnasium, science block and cloak- 
rooms, and alterations to teaching rooms. The 
estimated cost of the contract is £78,000. 
Applications to H, Conolly, county architect, 
County Hall, Chelmsford, by Feb. 25. 

Flintshire. —Extensions comprising seven 
classrooms and kitchen and dining-room at 





Penley Bilateral School near Wrexham for 
ie. BA. Applications to W. Griffiths, 
county architect, Llwynegrin, Mold. Deposit 
£3 3s. (cheques payable to C.C.), Tenders 


by March 13. 

Fylde, Lancs.—Erection of council offices 
(approximately 9,100 super. ft. floor area) and 
vehicle depot at Derby Road, Wesham, Kirk- 
ham, for R.D.C. Applicants should be 
capable of completing the erection within a 
period of 12 months. Documents from E. W. 
Fryer, engineer and surveyor, Council Offices, 
Wesham, Kirkham. Deposit £5 5s. Plans 
also seen at the office of W. S. Horsfall, 
quantity surveyor, Barclays Bank Chambers, 
2 Birley Street, Blackpool. Tenders by 
March 22. 

Hampshire.—Erection of a new girls dormi- 
tory block, partly two- and partly single- 
storey construction (approximately 8,840 sq. 
ft. floor area) at Lankhills Special School, 
Andover Road, Winchester, for C.C. Applica- 
tions to Jackson and Greenen, Hinton Build- 
ings, Hinton Road, Bournemouth, by Feb. 28. 
Deposit £2 2s., payable by cheque to County 
Treasurer. Tenders by March 30. 

Harpenden, Herts.— External painting of 
the following houses and old people’s dwel- 
lings for U.D.C.: (Contract 1) Fifty-two houses 
on the Batford estate; (2) 28 houses on the 
Batford estate, three houses in Barnfield Road, 


THE CONTRACT JOURNAL 


10 old people’s dwellings in Masefield Court. 
Documents from Housing Manager, Harpen- 
den Hall, Harpenden. Deposit £1 ls. Tenders 
by March 27. 

Hemsworth, Yorks. — Construction of an 
office block comprising four offices and toilets 
to be erected at Brierley Hall, Brierley, near 
Barnsley, for R.D.C. Documents from the 
office of the Engineer and Surveyor, Brierley 
Hall, Brierley, near Barnsley. Deposit £2 2s. 
Tenders by March 

Holywood, Down.—Erection of a _ sports 
pavilion at Seapark recreation grounds for 
U.D.C. The works comprise the following; 
(1) Erection of a sports pavilion of approxi- 
mately 2,325 sq. ft. floor area; (2) the demo- 
lition for re-use of an existing wooden 
pavilion; (3) site works. Documents from 
either the Town Surveyor, Council Offices, 


Sullivan Place, Holywood, or G, McNeil, 
quantity surveyor, 29 Wellington Place, 
Belfast, 1. Deposit £5, cheques payable to 


U.D.C. Tenders by March ll. 

Hull.—Internal painting at various schools 
during the Easter vacation for City Council. 
Documents from the City Architect’s Depart- 
ment, Guildhall, Hull. Tenders by March 8. 

Kirkcudbrightshire.—Alterations and addi- 
tions to Gatehouse Secondary School, follow- 
ing separate works, for C.C.: Digger, brick and 
reinforced concrete works; carpenter, joiner 
and ironmongery works; plumber work; 
painter work; glazier work; plaster and 
terrazzo work; electrical work; heating work; 
bituminous felt roofing, etc.; playing fields. 
The submission of all-in tenders will be con- 
sidered. Applications giving details of ability 
to carry out the work in a competent manner 
to Arthur Hunter, county architect, County 
Offices, Kirkcudbright, by March 3 

Launceston, Corn.— Conversion of market 
buildings to pannier market for B.C. works 
comprise the walling in of two open buildings 
with ancillary works of roofing and drainage. 
Documents from Borough Engineer, Municipal 
Offices, Launceston. Tenders by March 4. 

Lincoln.—Branch library, clinic and boiler 
house, Ermine estate for City Council, the 
construction of which is to be load-bearing 
walls, Trofdek and timber flat roofs. Docu- 
ments from R. R. Alexander, city architect, 
Stamp End. Lincoln. Deposit £2 2s., cheques 
payable to Corporation. Tenders by March 14. 

Liskeard, Corn.—Improvements to houses as 
follows for R.D.C.: 1 to 8 Whitecross, 
Lanteglos; 1 and 2 St. Marnarch’s Road, Lan- 
reath; 1 and 2 Bucklawren Road, No-Man’s- 
Land; 1 and 2 Kiln Cottages, Causeland, St. 
Keyne, including provision of septic tank 
drainage systems (Whitecross is in respect of 
12 houses), bathrooms, Rayburn cookers, hot 
and cold water systems, sinks, grates, slate 
hanging of walls (Whitecross and St. Marn- 
arch’s Road), etc. Documents from Council’s 
Surveyor, Council Offices, Luxstowe House, 
Liskeard. Tenders by March 9. 

Liverpool, Lancs.—Construction of games 
pavilion, Yewtree Lane for City Council. 
Documents from City Architect and Director 
of Housing, Blackburn Chambers, Dale Street, 
Kingsway, Liverpool, 2, Deposit £2 2s., 
payable to City Treasurer. Tenders by 
March 9. 

Liverpool.—Internal painting at various 
schools, etc. for City Council. Documents 
from the City Engineer and Surveyor, Muni- 
cipal Buildings, Liverpool, 2. Tenders by 
March 2. 

Long Ashton, Som.—Improvements to 44 
houses at Pil! for R.D.C., including the in- 
stallation of hot water systems and improve- 
ments to 1 to 20 Rudgleigh Road, 1 to 6 
Easton Road, 1 to 4, 9 and 10, 14 to 20 
Rudgleigh Avenue, and 7 and 8, 11 to 13 
Rudgleigh Avenue. Applications to Sur- 
veyor, Council Offices, Flax Bourton, near 
Bristol. Contractors who have not pre- 
viously carried out work for the Council 
should attach brief details of similar contracts 
undertaken and names of two persons from 
whom references may be obtained. Tenders 
by March 1. 

Lunesdale, Lancs.—Erection of the follow- 
ing brick garages for R.D.C.: Ten at St. 
Wilfrid’s Park, Halton; five at Penny Stone 
Road, Halton; five at Artlebeck Road, Caton, 
together with access road and site works. 
Documents from Council’s Clerk, Council 
Offices, Hornby, near Lancaster. Tenders by 
March 14. 

Manchester.—Painting and decoratitg at 
various schools for City Council. Documents 
from City Architect, P.O, Box 488, Town Hall, 
Manchester. Tenders by March 13. 

Melton Mowbray, Leics.—Painting of 147 
houses and 20 garages for U.D.C, Documents 
from the Engineer and Surveyor, Egerton 
Lodge, Melton Mowbray. Tenders by March 7. 

Middlesbrough, Yorks.—Erection of a two 
storey aged persons’ hostel in traditional con- 
struction for 44 residents at Marton Road, 
Beechwood, for B.C, Contract period 12 
months. Documents from the Borough Engi- 
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neer, Municipal Buildings, Mid 
Deposit £2 2s. Tenders by March 13 rout 
Mitcham, Surrey.—Erection of a pybj 
convenience on land adjoining 23 Landen 
Road, Tooting Junction, for B.C, otunenn 
from the Borough Engineer and Surve e 
Town Hall, Mitcham. Tenders by March’? 
Newmarket, Suffolk.—Alterations and jm, 
provements consisting of remodelling of the 
existing bathrooms and kitchens and the an 
vision of hot water services at 10 house 
Durham Cottages, Burwell Road, Exnine 
for U.D.C. Documents from the architect 
P. D, Lees, Council Offices, Severals House 
Newmarket. Deposit £2 2s. Tenders by 


March 10. 

Newport, I. of W.—External painting of 
council houses at Newport, comprised jn 
groups of 26, 28, 28 and 30 houses, for BC 
Documents from Borough Engineer, 39 Quay 
Street, Newport, I. of Tenders by 
“— nc Ireland.—E 

orthern Ireland.—External repainti 
the following for Housing Trust. (a) Ta 
hundred and fifty-four dwellings, estate 
office and 21 garages at Ballymena (Adair); 
(b) 45 dwellings at Broughshane. Documents 
from the offices of the Trust, 12 Hope Street 
Belfast, 12. Tenders by March 1. ; 

Northern Ireland.— Externa] redecoration 
of doctors’ residences situated in the fol. 
lowing areas for General Health Services 
Board: Randalstown, Co. Antrim; Finyoy. 
Co. Antrim; Ballyward, Co. Down; Saintfield, 
Co. Down; Richhill, Co. Armagh; Tempo, Co, 
Fermanagh; Ederney, Co. Fermanagh: Drum: 
quin, Co, Tyrone; Pomeroy, Co. Tyrone, 
Documents from the Secretary, 27 Adelaide 
Street, Belfast, 2. Tenders by March 20, 

North Riding.—Erection of county junior 
school at Malton for Co. E.C. ocuments 
from the County Architect, County Hall, 
Northallerton, or W. W. Atkinson, architect, 
4 Raymond Buildings, Gray’s Inn, London, 
W.C.1. Tenders by March 22. 

Oxfordshire.—Redecorations, repainting and 
repairs to schools and police stations, for C.C. 
Applications to the County Architect, Park 
End Street Offices, Oxford, by Feb. 28. Appli- 
cations from contractors not on the approved 
list should state the distance from their place 
of business within which they are prepared 
to work and the number of their employees. 

Oxfordshire.—Approved list of contractors 
for the following categories for C.C.: (a) con- 
tracts up to £1,000; (b) up to £5,000; (c) up 
to £10,000; (d) up to £25,000; (e) up to £50,000: 
(f) over £50,000. Contactors wishing to be 
placed under categories (c), (d), (e) and (f) 
should forward the names of two persons 
who can be referred to for reference pur- 
poses. Send names to County Architect, 
Park End Street Offices, Oxford. by Feb. 78 

Penistone, Yorks.—External painting of 106 
council houses on various sites in the district 
for U.D.C. Documents from Council's Sur- 
veyor, Council Offices, The Market, Penistone, 
near Sheffield. Tenders by March 6. 

Peterborough, Northants.— Erection of 3 
pavilion/changing room building with showers 
and ancillary accommodation, together with 
the provision of all services at Deacon's 
School playing field for Joint Education 
Board. Documents from S. Dodson and Son. 
Museum Buildings, Priestgate, Peterborough 
Deposit £2 2s. Tenders by March 23. 

Ploughley, Oxon.—External painting of 
four groups of houses comprising 62 to 91 
houses in each group for R.D.C. Documents 
from the Engineer, Waverley House, Bicester. 
Devosit £1. Tenders by March 9. 

Portsmouth. — Repairs and improvements 
at 123 Prince Albert Road and 11 Alexandra 
Road for City Council. Applications to the 
Director of Housing, 1 Clarence Parade, 
Portsmouth, by Feb, 27. Deposit £1. 

*Radnorshire.—Erection of a science block 
at Knighton Secondary School for 
Deposit £2 2s. Tenders by March 13. 

Reading, Berks.— Erection of four shop 
fronts with ancillary works at the shops in 
Wensley Road, Coley Park estate for B.C 
Applications to the Borough Architect, Town 
Hall. Reading. by Feb. 25. : 

Rochester, Kent.—Following works for City 
Council: Part demolition and reconstruction 
of Strood Cemetery chapel snire; repairs t0 
and external repainting cemetery chapels, 
Strood. Documents from James A. Peel, city 
surveyor, 66 Maidstone Road, Rochester. 
Deposit £1 Ils. Tenders by March 13. 

Royston, Herts.—External painting of the 
whole or part of 122 houses, flats and 
bungalows for U.D.C, Documents from_the 
office of the Housing Manager, Town Hall, 
Royston. Tenders by March 3. 

*Royston, Herts. — Housing improvements 
for U.D.C. Tenders by March 10. 

St. Germans, Corn.—Painting of houses 0 
the following sites for R.D.C.: Coronation 
Road, Callington, 24: Home Park, Landrake, 
26; Insworke, Millbrook, 58; Anderton. 
Milibrook, 11; Fairfield, St. Germans, 28 
West Lane, Crafthole, 8. Documents from the 
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Council Offices, Lower Port View, 


Surveyor ders by March 1 

C onders y Waren 6 

Stas env orks. —JInterior and exterior 
a at various schools for Education 
- ittee. Documents from the Director of 
Ce ion Education Office, Leopold Street, 
Eaeld 1. Tenders by March 3. te 
“stockport, Ches.— Painting of lighting 


railings for B.C., including the 
“a eal public lighting columns (236 
Class A) and cast-iron, steel and wrought- 
Ula railings (approximately 2,600 lin. yd.) in 
— s streets. Documents from Room 76, 
ra Hall, Stockport. Tenders by March 13. 
" ckport, Ches. —Erection of single-storey 
air convenience and extension to showroom 
i djacent shop at Exeter Road, Brinnington, 
BC Documents from Borough Architect, 
a Hall, Stockport. Tenders by March 16. 
‘Stretford, Lanes.—Erection of 20 precasi 
sonerete garages On the housing sites at 
poplar Road and Burleigh Court for B.C. 
Sepuments from A. H. Perry, borough 
sagineer and surveyor, Town Hall, Stretford. 
Deposit £2 2s. Tenders by March 11. ; 
Dune and Cheam, Surrey.—External paint- 
ing of the following properties for B.C.: (a) 
Burnell Road area, Sutton, 21 bungalows; (b) 
Danescourt Crescent area, Sutton, 58 houses 
and flats; (c) Elstead Court, Stonecot Hill, 
Sutton, 20 flats; (d) Sydney Road, Sutton, 36 
flats; (e) Sutton Common Road, Sutton, 11 
houses and three garages. Documents from 
the Housing Manager, 24 Cheam Road, Sutton. 
Deposit £1 Is. Tenders by March a 
Tipton, Staffs.—Pointing of brickwork to 
approximately 200 houses for B.C, Docu- 
ments from H. Scriven, housing manager, 


Municipal Buildings, Tipton. Tenders by 
Feb, 28. eee 
Nicaotten Kent.—External painting of 


ses six contracts, for R.D.C. Documents 
fon the Engineer and Surveyor, 48 Pembury 
Road, Tonbridge. Tenders by March 15. he 
Tynemouth.—External repainting of 1,197 
houses in groups of about 100 each on the 
Ridges estate for B.C., Work undertaken 


+ be completed by October 31, 1961. 
Seoeents from the Borough Surveyor s 
Office, 16 Northumberland Square, North 


Shields. Tenders by March 15. a 

*Uxbridge, Middx.—External painting con- 
tracts for B.C. Deposit £2 2s. Tenders by 

ch 18, , s 

Maralsall Staffs.—Erection of public con- 
veniences at the following for B.C.: Blakenhall 
Heath: Caldmore; Beechdale. Documents from 
M. E. Habershon, borough engineer and 
Surveyor, Council House, Walsall. Tenders 
by March 20. Ae 
“Ware, Herts.—Construction of - brick 
varages together with forecourts and access 
aaa a King George Road, Ware, for U.D.C. 
Documents from Engineer and Surveyor, The 
Priory, Ware. Deposit £2 2s. Tenders by 
March 22. J aie 

Wednesbury, Staffs.—External painting of 
757 houses on various estates for B.C. Docu- 
ments from the Borough Engineer, Town Hall, 
Wednesbury. Deposit £3 3s., cheque payable 
to corporation. Tenders by March 4. . 

West Riding—Following works for C.C.: 
(1) Floodlighting of the play courts at 
Swinton Secondary School; (2) part internal 
painting of the mansion, part internal 
painting and part external painting of the 
stable block and external painting of the 
supplementary block at Lady Mabel College 
of Physical Education, Wentworth Wood- 
house, near Rotherham; (3) conversion of 
closets to waterborne sanitation at Darley 
County School, near Harrogate; (4) demolition 
of existing porch and cloakroom and erection 
of new kitchen and cloakroom, etc., at 
Kettlewell-with-Starbottom County Primary 
School, near Skipton. Applications for 
Contracts 1 and 2 to the office of the County 
Architect, Bishopgarth, Westfield Road, Wake- 
field, and for Contracts 3 and 4 to the office 
of the Divisional Architect, Salisbury 
Buildings, Albert Street, Harrogate. Tenders 
by March 20. 

West Riding.—Dalton J.M. School — pre- 
painting repairs for C.C. Documents from 
A. E. Hall, 38 Moorgate Road, Rotherham. 
Tenders by Feb, 28. 

West Riding.—Following works for C.C.: 
(a) Internal painting work at Aireborough 
Grammar School: (b) playground resurfac- 
Ing at Rawdon Littlemore School. Docu- 
ments from the Education Office, Barcroft, 
New Road, Yeadon. Tenders by Feb. 28. 

West Sussex.—New office and messing ac- 
Commodation at Highway Depot, Horsham 
(iob 4497) for C.C. Applications to the 
County Architect, County Hall, Chichester, 
by Feb, 28. 
‘Wimbledon, Surrey.— Painting of street 
lighting standards, etc. for B.C. Apply by 
March 8. Deposit £2 2s. 

Witney, Oxon.—Following for R.D.C.; Ex- 
ternal repainting of 546 houses throughout 
the district: (Group 1) Asthall, Burford 
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Shilton, Swinbrook — 68; (2) Bampton, Clan- 
field—-72; (3) Carterton, Brize Norton, Cur- 
bridge, Minster Lovell—69; (4) Aston, Bamp- 
ton, Ducklington, Lew—66; (5) North Leigh, 
Ramsden—60; (6) Hanborough, Freeland, 
Eynsham—68; (7) Bladon, Cassington—64; 
(8) Northmoor, Standlake, Stanton Harcourt, 
South Leigh—79. Contractors may tender 
for any number of groups. Documents from 
the Engineer and Surveyor, 28c High Street, 
Witney. Deposit £2 2s. Tenders by March 7. 

Worcestershire.—Addition of a new infants’ 
wing of three classrooms and other rooms to 
the existing buildings at Crabbs Cross Primary 
School, Redditch, for C.C. The construction 
is generally in brick with flat roofing together 
with the usual services. The area of the build- 
ing amounts to 3,776 sq. ft. Applications to 
Frederick Hill, chartered architect, 22 Mass- 
house Lane, Birmingham, 5, by March l. 
Plans also seen at the County Architect’s 
Office, 14 Castle Street, Worcester. 


CLOTHING AND TEXTILES 


*Bolton, Lancs.—Supply of uniform clothing 
for B.C. Tenders by March 10. 

East Riding.—Supply of the following for 
C.C.: (a) Double texture heavy twill water- 
proof jackets; (b) white p.v.c. long coats. 
Documents from the County Surveyor, 
County Hall. Beverley. Tenders by March 2. 

Halifax, Yorks. — Supply of 





uniforms, 
gaberdines, mackintoshes, caps, dustcoats and 
p.v.c. coats, for the Passenger Transport 
Department for B.C. Documents from the 
Town Clerk, Town Hall, Halifax. Tenders by 
March 10. 

Halifax, Yorks. — Making only of Fire 
Brigade uniform clothing, and for the supply 
of caps, gloves, helmets, raincoats, leggings, 
shoes, boots, overalls, jerseys, shirts, collars, 
ties and socks for B.C. Documents from the 
Town Clerk, Town Hall, Halifax. Tenders 
by March 10. 

Hastings, Sussex.—Supply and delivery of 
various articles of uniform required by the 
Police Force for B.C. Documents from the 
Chief Constable, Robertson Terrace, Hastings. 
Tenders by Feb, 28. 

Inverness-shire. — Supply of protective 
clothing comprising } length coats, leggings 
and souwesters in brown twill material or 
equivalent, rubber knee boots. p.v.c. gloves, 
boiler suits and overalls for C.C. Documents 
from County Surveyor, County Buildings, 
Inverness. Tenders by March 1. 


DEMOLITION 

Beverley, Yorks.—Demolition and clearance 
of two houses and outbuildings at Welton, 
contract 486, for R.D.C. Documents from 
G. Palfreyman, architect and surveyor, 22 
Lairgate, Beverley. Tenedrs by March 14. 

Edinburgh.—Demolition of 7-39 Carnegie 
Street for City Council. Documents from City 
Engineer, 329 High Street, Edinburgh, 1. 
Tenders by March 3. 

Manchester.— Davyhulme sewage _ works. 
comprising demolition of former sludge dry- 
ing and grinding building (brick building) 
for City Council. Documents from the City 
Surveyor, Town Hall, Manchester, a 
Tenders by March 10. 

Mexborough, Yorks. — Five hundred-unit 
miners’ hostel, Adwick Road, Demolition of 
all the existing buildings and the dismantling 
and complete clearance of all installations, 
etc.. on the above site, together with the 
removal of all debris for U.D.C. Documents 
from the Architect and Surveyor, Council 
Offices, Adwick Road, Mexborough. Deposit 
£2 2s. Tenders by March 13. 

Smethwick, Staffs.—Price Street shopping 
centre, demolition of 76 properties for B.C. 
Written applications to the Borough Engineer 
and Surveyor, Council House, Smethwick. 
Deposit £2 2s.. cheque payable to Borough 
Treasurer. Tenders by March 3. 


ELECTRICAL 


Markethill, Armagh.—Electrical installation 
at poultry testing station, stage 2, Gosford 
Castle Estate, Markethill, for Ministry of 
Finance. Documents from Room 103, Law 
Courts Building, Belfast, 1. Tenders by 
March 6. 

Morecambe and Heysham, Lancs. — Pro- 
posed electrical installation, public toilets, 
opposite Happy Mount Park, for B.C. Docu- 
ments from the Borough Engineer, Town 
Hall, Morecombe and Heysham. Deposit £1. 
Tenders by Feb. 28. 

Southend-on-Sea, Essex.—Electrical instal- 
lation at Southend High School for Boys for 
B.C., consisting of rewiring existing conduits, 
additional heavy gauge screwed conduit and 
the installation of paper insulated lead covered 
cable. Applications to the Borough Architect, 
30 Alexandra Street, Southend-on-Sea, by 
10 a.m. Feb. 28, with details of similar works 
previously undertaken and names of archi- 
tects or local authorities from whom references 
may be obtained. 
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Sunderland, Dur.—Electrical installation in 
277 dwellings for B.C. Documents from 
Borough Architect, Grange House, Stockton 
Road, Sunderland. Tenders by March 10. 

Sunderland, Dur.—Electrical installation to 
Monkwearmouth Comprehensive School for 
B.C. Documents from Borough Architect, 
Grange House, Stockton Road, Sunderland. 
Tenders by March 9. 


FENCING 


Newcastle-under-Lyme, Staffis—Supply and 
erection of 320 lin. yd. of wrought-iron 
fencing 6ft. high, together with entrance gates 
and ancillary works at Loomer Road 
Cemetery, Chesterton, for B.C. Documents 
from the office of the Borough Engineer and 
Surveyor, Lancaster Building, High Street, 
Newcastle, Staffs. Tenders by March 9. 

Newtownards, Down.—Following for Sew- 
age Disposal Joint Board: Repair of approxi- 
mately 315 lin. yd. of damaged fencing, the 
re-siting of approximately 245 lin. yd. of 
existing fencing, and supply and erection of 
approximately 220 lin. yd. protective fencing 
at Ballyrickard. Works situated approxi- 
mately three miles from Newtownards. 
Documents from Wyndham C. Scott, clerk, 
Town Hall, Newtownards, or from R. Fergu- 
son and S. Mcliveen, consulting engineers, 
15 College Gardens, Belfast, 9. Tenders by 
March 6. 


GAS AND WATER SUPPLY 


*Aberystwyth, Cards.—Works of water sup- 
ply for B.C. Deposit £3 3s. Tenders by 
March 17. 

*Barrow-in-Furness, Lancs.—Construction of 
reinforced concrete reservoir for B.C. Deposit 
£10 10s. Tenders by March 28. 

*Blackpool, Lancs.—Supply plant for Fylde 
Water Board. Tenders by March 9 

Blackpool, Lancs.—Laund Wood Booster 
Station, welded steel air receivers (Con- 
tract 130) for Fylde Water Board, including 
two air receivers, 10ft. diameter by 25ft. 
long, 170lb. sq. in. working pressure. Docu- 
ments from Engineer, Fylde Water Board, 
Sefton Street, Blackpool. Tenders by March 15. 

Brighton, Sussex. — Following for B.C.: 
Laying and jointing of approximately 1,450 
lin. yd. of Yin. diameter flexibly jointed spun- 
Iron pipes and specials’ in the area—Lans- 
down Road, Hove; Upper North Street, 
Brighton. All spun-iron pipes and special 
castings will be provided near site by the 
Corporation, Documents from Waterworks 
Engineer, 12 Bond Street, Brighton. Deposit 
£3 3s. Tenders by March 1. 

Enniskillen, Fermanagh. — Supplying and 
laying of asbestos-cement water mains and 
cast-iron specials in the Letterbreen-Belcoo 
district. for R.D.C. The scheme will involve 
the laying of approximately 4,335 lin. yd. of 
6in., 6,220 lin. yd. of 4in., 270 lin. yd. of 3in. 
and 487 lin. yd of 2in. asbestos-cement class C 
water mains and specials. Documents from the 
Council Offices, Cornagrade, Enniskillen, or 
W. D. R. and . T. Taggart, consulting 
engineers, 13 College Gardens, Belfast. Deposit 
£5 5s. Tenders by March 3. 

Grangemouth, Stirlings.— Construction of 
reservoir works at Loch Turret, near Crieff, 
in the county of Perth, contract 3, for Loch 
Turret Water Board. The works comprise an 
earthwork embankment about 70ft. high and 
1,100ft. long, eae approximately 175,000 
cu. yd. of material, with mass concrete cut-off, 
reinforced concrete core wall, outlet culvert, 
intake tower, overflow channel, service roads 
and ancillary works. Applications from con- 
tractors able to ensure completion of the 
works within a period of 30 months to Babtie, 
Shaw and Morton, consulting engineers, 17 
Blythswood Square, Glasgow, C.2, and 19 
Grosvenor Place, London, S.W.1, by Feb. 28. 

*Hadleigh, Suffolk.— Water supply—main 
laying for U.D.C. Deposit £5 5s. Tenders by 
March 23. 

Kerrier, Corn. — Stithians water scheme 
(distribution), second and third instalments 
for R.D.C., including the following work: 
(Contract 3) The supplying, excavating for, 
laying, jointing, maintenance and ancillary 
works for about 21 miles of spun-iron mains 
with flexible joints, as follows—approximately 
9,100yd. of 10in. diameter; 13,600yd. of Qin. 
diameter; 4,700yd. of 8in. diameter; 4,000yd. 
of 4in. diameter; 5,200yd. of 3in. diameter. 
Documents from W. J. Thomas, clerk of the 


Council, Council Offices, The Willows, 
Helston, on and from Feb. 27. Deposit £5, 
cheque payable to R.D.C. Tenders by 
March 27. : ; 
Kilkenny, Eire.—Bennettsbridge regional 
water supply scheme for The work 


entails the laying of the following approxi- 
mate lengths of water mains: 2,112 lin. yd. of 
Yin. a.c. pipe, class C; 979 lin. yd. of Yin. a.c. 
pipe, class B; 74 lin. yd. of 7in. c.i. pipe, class 
C: 5,753 lin. yd. of 7in. ac. pipe, class C; 
22,208 lin. yd. of 7in. a.c. pipe, class B; 483 
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lin. yd. of 6in. c.i. or a.c. or p.v.c. pipe, class 
B; 85 lin. yd. of 5in. c.i. pipe, class C; 4,253 
lin. yd. of 5in. c.i, or a.c. or p.v.c. pipe, 
class C; 3,828 lin. yd. of 5in. c.i. or a.c, or 
p.v.c. pipe, class B; 3,221 lin. yd. of Sin. c.i. 
or a.c, or p.v.c. pipe, class B; 5,649 lin. yd. 
of 4in. c.i. or a.c. or p.v.c. pipe, class C; 
1600 lin. yd. of 4in. c.i. or p.v.c. pipe 
class C; 14,232 lin. yd. of 4in c.i. or a.c. 
or p.v.c. pipe, class B; 6,569 lin. yd. of 4in. 
c.i. or p.v.c. pipe, class B; 200 lin. yd. of 
3in. c.i. or p.v.c. pipe, class B, complete with 
valves, hydrants, fountains and other fittings. 
It also includes for the construction of an 
infiltration gallery, clear water sump and 
pumphouse, together with one storage reser- 
voir and three service reservoirs of which the 


following are approximate details: Storage 
reservoir—73ft. by 73ft. by 16ft. water 
depth; capacity 135,000 gallons. Service 
reservoir—45ft. 6in by 46in, 6in. by 10ft. 


water depth; capacity 135,000 gallons. Service 
reservoir—25ft, by 25ft. and 7ft. Yin. water 


depth; capacity 30,000 gallons. Service 
reservoir — 15ft. by 15ft. by 7ft. 9in. water 
depth; capacity 11,000 gallons. Documents 


from Ed. Ralph Ryan, consulting engineer, 
1 Mountpellier Terrace, Galway. Deposit 
£42. Tenders by April 22. 

Lostwithiel, Corn.—Water supply improve- 
ment scheme for B.C., involving the con- 
struction of approximately 1,850 lin. yd. of 
water mains, mainly 4in. diameter including 
a river crossing, and a reinforced concrete 
reservoir of nominal capacity 100,000 gallons, 
with ancillary works. Documents from G. H. 
Ivory and Partners, consulting engineers, 24 
Athenaeum Street, Plymouth. Deposit £3 3s.. 
cheques payable to B.C. Tenders by March 7. 

*Manchester.—Reconditioning of mains for 
Corporation Waterworks. Tenders by 
March 6. 

Omagh. — Blacksessiagh-Dunnamona_ water 
extension for R.D.C., including the supplying 
and laying of approximately 1,810 lin. yd. of 


2in. diameter class C everite water mains 
together with all valves and_ fittings. _Docu- 
ments from the Rural District Council 


Offices, Omagh. Tenders by March 1. 

South Cardiganshire.—- Mains extensions, 
laying of water mains in four localities, con- 
tract 51, for Water Board. The works com- 
prise — approximately 12,000yd. of 3in. 
diameter spun-iron pipes and asbestos-cement 
pipes; 2,800yd. of 2in. diameter asbestos- 
cement pipes; 2,400yd. of Il4in. and lin. 
diameter polythene tubes, and ancillary works 


connected therewith. Documents from 

H. Prothero, 36 Alban Square, Aberaeron. 

Deposit £3 3s. Tenders by March 13. 
Tralee, Eire.— Ballymullen water supply 


extension and Quill Street sewer for U.D.C. 
The works consist of: The laying of 651 lin 
yd. of Sin. water main and 1,175 lin; yd. of 
4in. water main in addition to the laying of 
782 lin. yd. of 12in. p.c.c. sewer. The recruit- 
ment of labour shall, as far as possible, be 
done through the Local Employment Exchange. 
Documents from H. N. Walsh and Partners. 
consulting engineers, 47 Sunday's Well, 
Cork. Deposit £10 10s. Tenders by March 14. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


*Frinton and Walton, Essex.—Coast pro- 
tection works for U.D.C. Apply by March 3. 

*Havant and Waterloo, Hants.—Construc- 
tion of sea defences for U.D.C. Tenders by 
March 16. 


HEATING AND VENTILATION 


Clutton, Som.—Following for R.D.C.: Hot 
water installations at 1-8 Middle Street, East 
Harptree; 1-10 Bath Road, Farmborough; 1-10 
The Street, Farrington Gurney; 1-12 The 
Batch, High Littleton. Documents from the 
Housing Manager, Council Offices, Temple 
Cloud, Bristol. Tenders by March 22. 

Liverpool. — Supply and fixing new heating 
boilers, College of Art, Hope Street, for 
City Council. Documents from the City Engi- 
neer and Surveyor, Municipal Buildings, 
Liverpool, 2. Tenders by March 2. 


HOUSING SCHEMES 


Abertillery, Mon.—Supply and delivery of 
the following for the 12 months ending 
March 31, 1962, for U.D.C.: (1) (a) Road 
stone ambitumastic macadam, (b) bituminous 
emulsion for surface dressing; (2) (a) paints, 
(b) emulsions, enamels, etc.; (3 (a) concrete 
paving slabs and kerb, (b) concrete fencing 
posts; (4) bricks; (5) oak fencing posts; (6) 
glass; (7) cement; (8) slates; (9) brooms; (10) 
lubricating oils and greases; (11) (a) fencing 
wire, (b) chain link fencing; (12) glazed 
stoneware pipes; (13) petrol; (14) gas oil; (15) 
diesel fuel oil. Documents from R. H. Eke, 


engineer and surveyor, Council Offices, 
Abertillery. ‘Tenders by March 1. 

Arbroath, Angus.—Seaton Road housing 
scheme. Fourth development of 186 houses 
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in 26 blocks of one, two and three storeys 
for B.C. Applications to W. . Samson, 
burgh architect, 32 Hill Street, Arbroath, by 
Feb, 25. Deposit £5 5s. 

Carlow, Eire—Erection of 15 cottages in 
various parts of the county for C.C. Docu- 
ments from the Acting County Secretary, 
Athy Road, Carlow. Deposit £10 10s. Tenders 
by March 10. 

Carlow, Eire.—Erection of 12 cottages at 
Kernanstown for C.C. Documents from the 
Acting County Secretary, Athy Road, Carlow. 
Deposit £10 10s. Tenders by March 10. 

Colne Valley, Yorks.—Erection of 12 old 


persons’ bungalows at Olney Street, Slaith- 
waite, for U.D.C. Documents from the office 
of the Engineer and Surveyor, Town Hall, 


Slaithwaite, near Huddersfield. Deposit £1 Is, 
Tenders by March 13. 

Denby Dale, Yorks.—-Construction in stone 
of nine aged persons’ bungalows, together with 
immediate drainage and associated road works 


and sewers, on Emley-Church Street site 
for U.D.C. Documents from Joseph Berry 
and Sons, chartered architects, 5 Market 


Walk, Huddersfield. 
by March 21. 

*Denholme, Yorks. 
garages for U.D.C, 
by March 14. 

*Exmouth. — Erection of 40 old 
bungalows for U.D.C. Deposit £2 2s. 
by March 13. 

*Exmouth. — Erection of 14 houses and 15 
garages for U.D.C. Deposit £2 2s. Tenders by 
March 13. 

Frimley and Camberley, Surrey.—-Erection 
of three groups of dwellings (a total of approxi- 
mately 338 dwellings) on part of Old Dean 
Common estate for U.D.C. The rapid com- 
pletion of contracts will be of vital importance 
and the Council will require that the first 
dwellings shall be available for occupation 
not later than approximately six months after 
work has commenced and that thereafter 
dwellings shall be handed over regularly in 
reasonable numbers. Applications to the 
Engineer and Surveyor, Municipal Buildings, 
Camberley, by noon March 1. 

Haydock, Lancs.—Erection of eight tradi- 
tional-type houses and four bungalows on the 
Church Road housing estate for U.D.C. Docu- 
ments from Engineer and Surveyor’s Office, 


Deposit £2 2s. Tenders 


Eight flats 
Deposit £2 2s. 


and Il 
Tenders 


people's 
Tenders 


Church Road, Haydock. Deposit £3 3s, 
Tenders by March 16. 

Hemsworth, Yorks.-—Erection and com- 
pletion of 12 one-bedroom type bungalows 


in each of the following parishes for R.D.C.: 
Ackworth; Brierley; Havercroft; Great 
Houghton; Thorpe Audlin, Documents from 
F. Baxter, engineer and surveyor, Brierley 
Hall, Brierley, near Barnsley. Deposit £4 4s. 
Tenders by March 8. 

Holyhead, Anglesey.— Following schemes 
for U.D.C.: London Road—l2 houses, six 
Zarages and site works; Cross Street—nine 
three-storey flats, two garages and site works; 
Baptist Street—-six three-storey flats, three 
garages and site works, Applications to D. 
Lloyd Hughes, clerk of the Council. Town 
Hall, Holyhead. Deposit £3 3s. Tenders by 


March 10. 

Horbury, Yorks.—Erection of six houses 
and eight bungalows, Golden Square and 
Northgate for U.D.C. Documents from the 


Engineer and Surveyor, Town Hall Horbury. 


Deposit £2 2s., cheques payable to U.D.C. 
Tenders by March 4. 
Isle of Wight.—Erection of a block of 


flatlets and incidental works at Freshwater 
for R.D.C. Documents from 30 Pyle Street, 
Newport. Deposit £2 2s. Tenders by March 6. 

Kesteven.—Erection of police house, office 
and garage at Waddington for C.C. Applica- 
tions to the County Architect. County Offices, 


Sleaford, Lincs., by Feb. 28. Tenders by 
March 22. 
*Kidderminster, Worcs.—Traditional hous- 


ing programme, contract 1, for B.C. Deposit 
£2. Tenders by March 17. 

Kingsclere and Whitchurch, Berks.—Erec- 
tion of three pairs of houses, together with 
external services and footpaths, etc., at 
housing site 87, Heatheralls, Kingsclere, for 
R.D.C. Documents from Henshaw and Cheek. 
chartered architects, Chantry House, 1 West 
Street, Andover. Deposit £2 2s. Tenders by 
March 6. 

*Malling, Kent.—Erection of flats and public 
conveniences for R.D.C. Deposit £2 2s. 
Tenders by March 22. 

Morley. Lancs.—Erection of 34 traditional 
houses (20 two-bedroom in blocks of four, 
eight three-bedroom in blocks of two, and six 
two-bedroom in blocks of two), all trades in 
one tender, on the Moorhead estate for B.C 
Documents from the Borough’ Engineer's 
Office, Town Hall, Morley. Deposit £2 2s 
Tenders by March 10. 

Musselburgh, Midlothian. 
three-storey block of 19 houses (one four- 
apartment cottage, one four-apartment flat 
with shop. 16 three-apartment flats and one 


-Erection of a 


February 23 196) 


two-apartment flat) and a combin 
and paint-store at the south-west corte 
Newoigging and Inveresk Road for BC ih 
plications to Phillips, Knox and Arthe 
chartered quantity surveyors, 35 Pe 
Place, Edinburgh, 3. Tenders by March |; 
Nantwich, Ches.—One pair of SeMi-deiachs 
one-bedroom bungalows at Gaunions Bani 
Norbury, for R.D.C. Documents from the 
Engineer and Surveyor, Stapeley House Nant 
wich Deposit £2 2s. Tenders by March -" 
Neath, Glam.—Ten flats at St, Margare: 
Avenue, Jersey Marine, for R.D.C, Documents 
from J. T. Jones, engineer and suryeyo, 
Council Offices, 16 Orchard Street, Neath 
Deposit £2 2s. Tenders by March 7, % 
Peterborough, Northants.—Sixty two. and 
jthree-bedroom houses and flats on Crown 
Street estate extension for Ciiy Council, Docu. 
ments from City Engineer, Town Hall 
Deposit £2. Tenders by March 27. 
Peterborough, Northants.—Eight bungalows 
together with works of road construction and 
drainage, at Stepping Lane, Maxey, for RDC 
Applications to S. Dodson and Son, Museun 
Buildings, Priestgate, Peterborough, jy 
Feb. 27. Deposit £2 2s., by cheque payable t 
R.D.C, Tenders by March 20. , 
Pontardawe, Glam.—Ereciion of 26 dwel. 
lings at Plas Road, Rhos, Pontardawe, com. 
prising six three-bedroom houses, eight two. 
bedroom houses and 12 one-bedroom flais to- 


gether with roads and _ sewers, for R.D.C 
Documents from_D. S. F. Williams, engineo; 
and surveyor, Council Offices, Poniardawe 


Deposit £5 cheque. Tenders by March 2. 

Prestonpans, East Lothian. — Followiy 
trades for one block of two houses and on, 
block of four houses at corner of Kirk Stree 
and Kirk Wynd for B.C.: (1) Excavaior. 
brick and mason work; (2) carpenier ¢-; 
joiner work; (3) plumber work; (4) tiler and 
rougncast work; (5) glazier work; (6) plasie 
and cement work; (7) painter work: (8) 
electrical installation, Applications in writing 
to R. and A. K. Smith, chartered quaniiiy, 
surveyors, 4 Forres Street, Edinburgh, 3, ~ 

*Reigate, Surrey. Fourteen — dwellings 
Welton. Flower Gardens, for B.C, Deposii 
£2 2s. Tenders by March 23. 

Ross and Cromarty.—All trades or separate 
trades for the undernoted contracts for CC 
(1) Conon Bridge—six two-apartmeni, eigh 
three-apariment and six four-apartment houses 
(20 houses); (2) Kessock—two two-apariment, 
four three-apartment and four four-aparimen 
houses (10 houses); (3) Muir-of-Ord—four 
two-apartment, eight three-apartment and si 
four-apartment houses (18 houses). The trades 
involved in all the contracts are: (a) Site 
preparation; (b) brick, etc.; (c) carpenter and 
joiner; (d) slater and roughcast; (e) plumber; 
(f) plasterer; (g) electrical; (h) painter and 
glazier. Applications in writing to R. Armou 
and Partners, quantity surveyors, 375 Unio 
Street, Aberdeen, by Feb. 28. 

St. Albans, Herts.—Erection of eight flats 
and five garages with stores below a 
Coningsby Bank, St. Julians Hill, for City 
Council, Documents from the office of the 
City Engineer and Surveyor, 16 St. Peter's 
Street, St. Albans. Tenders by March 13, 

Sevenoaks, Kent.—Erection of two semi- 
detached bungalows, two blocks of four 
bungalows, three pairs of two-bedroom houses, 
four pairs of three-bedroom houses, two 
blocks of four three-bedroom houses and 32 
precast concrete garages at Chapmans Road, 
Sundridge, for R.D.C. Documents from Engi- 
neer and Surveyor, Inglewood, Oak Hill 
Road, Sevenoaks. Deposit £2 2s. Tenders 
by March 28. 

South Cambridgshire. Following _ for 
R.D.C.: (a) The construction of eight bunge- 
lows, Bassingbourn, Cambridgeshire; (6) in- 
stallation of hot and cold water services, pro- 
vision of bathrooms, including w.c. suites 
and drainage work and incidental work to 
14 dwellings. Old Lane and Challis Green, 
Barrington, Cambridgeshire; (c) the construc- 
tion of road and incidental works, Linton, 
Cambridgeshire. Documents from the Coun- 
cil’s Architect and Surveyor, County Hall. 
Hobson Street, Cambridge. Deposit £2 2s. 
each, cheques payable to R.D.C. Tenders by 
March 14. et 

Stretford, Lancs.—Erection of 11. pairs ol 
semi-detached houses on Nansen Close site. 
Gorse Hill, for B.C. Documents from A. H 
Perry, borough engineer and surveyor, Town 
Hall, Stretford. Deposit £2 2s. Tenders by 


March 13. ; 
Thurles, Tipperary. Erection of 38 
houses and incidental works on a site al 
Garryvicleheen, Thurles, for U.D.C. Docu 
ments from Town Clerk, Urban_ District 
Council Offices, Thurles, Co. Tipperaty 
Deposit £10 10s. Tenders by March 14. 
Warwick. West End clearance alte, 
phase 3. Erection of 45 two-storey two-bed- 
room houses and out-buildings, together with 
main drainage works and new service roads 
for B.C. The contract will be divided int 
three parts, each part to be completed before 
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February 23 1961 


stage is commenced, viz.: Part 1 
the ees 212 houses; 3—15 houses. Docu- 
cae from C. E. Brown, borough engineer 
oa surveyor, 23 Jury Street, Warwick. 
Deposit £2 2s, Tenders by March 24. 


MATERIALS AND SUPPLIES 


‘sodon, Berks.—Supply of the following 
une for the period April ; 1961, to 
March 31, 1963, for B.C.: (1) — Gravel 
aggregates, sand, tarmacadam, _ bitumen 
macadam asphalt, bitumen emulsion, concrete 
kerbs paving slabs and channel blocks; (2) 
scavenging brooms, sanitary fittings, hard- 
board, glass, distemper, R.W. butts, toilec 
rolls, soap and protective clothing. Documents 
from the Borough Engineer and Surveyor, The 
Abbey House, Abingdon. Tenders by March ds 
~ Airdrie, Lanarks.—Supply of the following 
during the year ending May 15, 1962, for B.C.: 
(a) Dry whinstone metal; (b) dry whinstone 
chips; (c) dry steel slag chins; (d) blast 
metal; (f) tarred whinstone chips; (g) tarred 
furnace slag chips; (e) tarred whinstone 
steel slag; (h) tarred steel slag chips; (i) bitu- 
minous surface spraying compounds. Offers 
are also invited for the provision of surplus 
motor haulage for the same period. Docu- 
ments from H. Shaw, burgh engineer and sur- 
veyor, Royal Buildings, Airdrie. Tenders by 

4, 

— Supply of the following during 
the year ending March 31, 1962, for R.D.C.: 
(1) Hardware; (2) petrol, gas oil and derv; 

(3) Sand; (4) stones, screenings, ete.; (5) 
cement, concrete blocks, bricks and glazed 
ware pipes; (6) tarmacadam; (7) asbestos- 
cement pipes and special castings; (8) spun- 
iron pipes and special castings. Documents 
from the Clerk, Antrim R.D.C., The Steeple, 
Antrim. Tenders by March 3. : 

Belfast.—Supply and delivery of motor and 
industrial fuels (Form A.27) during 12 months 
commencing April 1, 1961, for City Council. 
Documents from the Transport Department. 
Sandy Row Depot, Belfast, 12. Tenders by 
Feb. 28. ‘ 

Buckinghamshire.—Supply of petrol, derv, 
fuel oil for heating purposes and plant, and 
light distillate fuel oil to the Berks and Bucks 
County Council and certain other local 
authorities and bodies in the counties of Berks 
and Bucks for the period from April 1, 1961, 
to March 31, 1962, Documents from the Clerk 
of the Bucks County Council, County Hall, 
Aylesbury. Tenders by March 6. 

‘Crawley, Sussex.—Supply of the following 
during the year commencing April 1, 1961, 
for U.D.C.: (1) Petrol, diesel, heating and 
paraffin oils; (2) protective clothing; (3) 
cement; (4) ready-mixed mortar. Documents 
from the Engineer and Surveyor, Goffs Park 
House, Horsham Road, Crawley. Tenders by 
March 6. 

Crook and Willington, Dur. — Following 
for U.D.C: (1) Gravel and sand; (2) con- 
crete kerbs; (3) sanitary pipes; (4) street 
gullies, inspection chamber covers and 
circular manhole covers; (5) road materials. 
Applications (accompanied by a stamped and 
addressed brief envelope) to Ralph Coates, 
clerk of the Council, Council Offices Glen- 
holme, Crook. Tenders by March 18. 

Darlaston, Staffs.—Supply of the following 
for the year ending March 31, 1962, for 
U.D.C.: (1) Salt; (2) precast concrete kerbs 
and flags; (3) crushed gravel and sand; (4) 
steel clothes line posts; (5) chestnut fencing 
and posts; (6) copper cylinders; (7) w.c. 
pedestals; (8) plastic w.c. flushing tanks; (9) 
dustbins; (10) wooden draining boards; (11) 
wc. seats (wood and plastic); (12) copper 
wire; (13) polythene tube for cold water ser- 
vices; (14) tarmacadam, bituminous macadam 
and fine cold asphalt; (15) surface dressing 
of carriageways; (16) carriageway, footpath 
and drainage works (labour only); (17) road 
construction; (18) grave slabs and kerb sur- 
rounds (supply and fix); (19) window clean- 
ing; (20) protective clothing. Applications to 
the Engineer and Surveyor, Victoria Park, 
Dalaston, S. Staffs. An addressed envelope 
must be supplied. Tenders by March 9. 

Dewsbury, Yorks.—Supply and delivery of 
approximately 40,000 gallons of petrol (to be 
delivered as and when required in lots of noi 
less than 1,000 gallons) and/or 4,000 gallons 
vf Derv fuel oil (to be delivered as and when 
required in lots of not less than 500 gallons) 
for B.C. Documents from the Transpori 
Manager. George Street Depot, Dewsbury, 
Tenders by March 16. - 

Dukinfield, Ches.—Supply and delivery of 
the undernentioned goods and materials for 
the year ending March 31, 1962, for B.C.: 
(1) Concrete flags, kerbs, channels and edging; 
(2) cement; (3) chippings, limestone, granite 
and basalt; (4) bituminous and _ tarred 
macadams, all sizes, 2in. to jin., for two-coat 
work and graded for one-coat work and bitu- 
minous sealing grit; (5) tar-bitumen com- 
Pound for hot surfacing dressing; (6) filled- 
bitumen; (7) stoneware pipes and land drain 
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pipes; (8) gully pipes and manhole covers; (9) 
sand; (10) bricks; (11) l4in. and l4in. down 
clean broken stone. Documents from Borough 
Engineer, Town Hall, Dukinfield. Tenders by 
March 13. 

*East Suffolk.— Supply of furniture for 
various schools for C.C. Tenders by March 8. 

Edinburgh.—Supply of special pipe castings, 
sluice valves, surface boxes, ferrules and stop- 
cocks, paints, ironmongery and tools, for a 
period of 12 months from May 16, 1961, for 
City Council. Documents from the City 
Water Engineer, 6 Cockburn Street, Edin- 
burgh, 1. Tenders by March 10. 

Frinton and Walton, Essex.—-Supply of the 
following materials for the year ending March 
31, 1962, for U.D.C.: (1) Cement; (2) sand, 
broken stone for concreting and footpath 
gravel; (3) precast granite concrete paving 
flags; (4) precast granite concrete kerbs 
(straight and radius); (5) tarred granite or 
slag and limestone; (6) cold asphalt; (7) 
granite chippings; (8) coke and coal for 
furnace; (9) petrol, diesel oils, paraffin and 
lubricating oils; (10) softwood; (11) paint; 
(12) electric lamps; (13) general stores. Docu- 
ments from Engineer and Surveyor, The Coun- 
cil House, Frinton-on-Sea, Essex. Tenders by 
March 3. 

Kilmarnock, Ayrs.—Supply of the following 
im such quantities as may be required during 
the year from May 16, 1961, to May 15, 1962, 
for B.C.: (1) For all Corporation departments 
—electric lamps; (2) for the roads and bridges 
and other departments—plant, implements, 
tools, and miscellaneous articles. Documents 
from the Burgh Surveyor’s Office, 11 London 
Road, Kilmarnock, Tenders by March 8. 

Lanarkshire—The County Council propose 
to extend their existing panel of paint manu- 
facturers by the addition of three firms 
manufacturing in Scotland, and manufac- 
turers who wish to be considered for the 
issue of schedules so that they may be asked 
for quotations should make written applica- 
tion to Ian  V. Paterson, county clerk, 
Lanarkshire House, 191 Ingram Street, 
Glasgow, C.l, by Feb. 28. The following 
are the main items of material required, with 
the approximate annual values of each: (1) 
Flat paint and undercoating for same, 1,250 
gallons; (2) emulsion plant and priming paint 
and emulsion sealer for same, 5,000 gallons; 
(3) gloss paint and undercoating for outside 
work, 3,000 gallons; (4) gloss paint and 
undercoating for inside work, 2,000 gallons; 
(5) sundries, 1,250 gallons, 

Leeds.—Supply of the following for a 
period of six months from April 1, 1961, for 
City Council: (1) Sand and gravel; (2) iron 
and steel; (3) machine roller brushes. Docu- 
ments from Director of Public Cleansing, Dock 
Street, Leeds, 10. Tenders by March 2. 

Manchester. — Supply of approximately 
three tons of grass seed during the 12 months 
ending March 31, 1962, for City Council. 
Documents from the City Surveyor, Town 
Hall, Manchester, 2. Tenders by Feb. 28. 

*Mexborough, Yorks.—Supply of materials 
for U.D.C. Tenders by March 7. 

Ormskirk, Lanes.—Supply of following for 
U.D.C.: (1) Tarred slag and _ limestone 
macadam; (2) bituminous wearing coat and 
sand carpet; (G) tar and tar compounds; (4) 
granite chippings; (5) artificial stone flags and 
kerbs; (6) rubble stone, sand and ashes; (7) 
stoneware pipes and gullies. Documents from 
Engineer and Surveyor, Council Offices, 
Burscough Street, Ormskirk. Tenders by 
March 13. 

*Pudsey, Yorks.—Supply of materials for 
B.C. Tenders by March 4. 

Staffordshire. — Following for Staffordshire 
Potteries Water Board: Supply and delivery 
of the following stop taps to Board’s special 
requirements: 3,000 iin. lead to lead plain 
tail stop taps; 500 jin. lead to lead plain 
tail stop taps; 100 lin. lead to lead plain 
tail stop taps; three l}in. lead to lead plain 
tail stop taps; three l4in. lead to lead plain 
tail stop taps. Documents from the Engi- 
neer and Manager and Clerk, Engineer’s 
Office, Albion Street, Hanley, Stoke-on-Trent. 
Tenders by March 17. 

Stirlingshire——Supply and delivery of the 
following during the year May 16, 1961, to 
May 15, 1962, for C.C.: (1) Stationery and 
drawing office materials, etc.; (2) ironmongery 
and cleaning materials; (3) disinfectants; (4) 
brushes and sponges; (5) soap; (6) tuning 
pianos; (7) coal; (8) drain pipes and tiles; (9) 
whinstone kerb; (10) fencing timber; (11) 
mild and cast steel fencing wire; (12) asphalt 
surfacing; (13) tar, liquid bitumen, tar and 
bitumen compounds and emulsified bitumen; 
(14) surface spraying roads; (15) petrol, oils 
and grease. Documents from the County 
Clerk, County Offices, Viewforth, Stirling. 
Tenders by March 10. “ 

Sunderland, Dur. — Building materials 
required for 1961 housing programme and 
maintenance of properties for R.D.C., includ- 
ing the following items: Electrical goods; 
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electric fires; electric cable; plywood; copper 
tube; Conex fittings; galvanised iron tube; 
rainwater goods; lead; soil pipe; concrete 
flags and kerbs; whinstone; sand; dustbins; 
glass; putty; plaster board; air bricks; flue 
linings; cement; damp proof course; man- 
hole covers and frames; sanitary pipes; 
h.w. plaster and clot lime; scrim cloth; wall 
ties; plumbing solder; screws and nails; hard- 
ware; clothes posts; corrugated asbestos. 
Documents from C. Emmerson, surveyor, 2 


The Esplanade, Sunderland. Tenders by 
March 13. 
Sunderland, Dur. — Following building 


materials required for 1961 housing programme 
and maintenance of properties for R.D.C.: 
Electrical goods, electric fires, electric cable, 
plywood, copper tube, conex fittings, 
galvanised iron tube, rainwater goods, lead, 
soil pipe, concrete flags and kerbs, whinstone, 
sand, dustbins, glass, putty, plaster board, air 
bricks, flue linings, cement, damp-proof 
course, manhole covers and frames, sanitary 
pipes, h.w. plaster and clot lime, scrim cloth, 
wall ties, plumbing solder, screws and nails, 


hardware, clothes posts, and corrugated 
asbestos. Documents from C. Emmerson, 
surveyor, 2 The Esplanade, Sunderland. 


Tenders by March 13. 


Swinton and Pendlebury, Lancs.—Supply 
of the following during the period May 1, 
1961, to April 30, 1962, for B.C.: (1) Bitu- 
minous macadam; (2) l4in. and Zin. broken 
stone; (3) clean coarse sand; (4) precast con- 
crete kerbs (hydraulically pressed); (5) 2in. 
and 24in. thick concrete flags; (6) manhole 
covers and gully grates; (7) stoneware or 
earthenware pipes and gullies, etc. Docu- 
ments from the Borough Engineer and Sur- 
veyor, Town Hall, Swinton. Tenders by 
March 6. 

Tottington, Lancs.—Supply during the 
period ending March 31, 1962, of the follow- 
ing for U.D.C.: Limestone chippings; granite 
chippings; tarmacadam; bituminous mac- 
adam; bituminous emulsion; concrete kerb, 
channel and flags; stone kerb, channel and 
edging; broken stone and pitching; sand and 
gravel; glazed stoneware, pipes and street 
gullies; cement. Documents from the Engi- 
neer and Surveyor, Town Hall, Tottington, 
near Bury Tenders by March 4. 

Walton-le-Dale, Lancs.—Supply and de- 
livery of the following during financial year 
1961-62 for U.D.C.; (1) Granite chippings; 
(2) limestone chippings; (7) concrete kerbs 
and channels; (9) concrete flags; (10) glazed- 
ware pipes; (11) cinders and slag; (12) sand 
and gravel. Documents from the Engineer 
and Surveyor, Council Offices, Bamber 
Bridge. Tenders by March 13. 

Westhoughton, Lancs.—Supply of materials 
for the year ending March 31, 1962, for U.D.C.: 
Granite chippings, concrete kerbs and 
channels, concrete flags, tarred and 
bituminous macadam, refined tar and cold 
emulsion, limestone chippings, concrete 
aggregates, cement, ground rock salt, ready- 
mixed concrete, stoneware pipes and gullies, 
uncoated graded stone, cold asphalt, electric 
lamps, coke and coke breeze, petroleum spirit 
and diesel oil, dustbins, and _tarspraying. 
Applications to the Surveyor or, for dustbins, 
to the Chief Public Health Inspector, Town 
Hall, Westhoughton, enclosing a foolscap s.a.e. 
Tenders by March 17. 

Whitstable, Kent.—Supply during the year 
ending March 31, 1962, for U.D.C.: Aggregate, 
ballast, tarmacadam, granite chippings, 
cement, cold asphalt, engineering _ bricks, 
petrol, Derv auto diesel, diesel medium fuel, 
oils, glazed stoneware pipes, paving slabs, 
concrete kerbs, road white line paint, ser- 
vicing of vehicles, construction of concrete 
crossings over footways, supplying and laying 
precast concrete paving slabs. Documents 
from the Engineer and Surveyor, The Castle, 
Whitstable. Tenders by March 6. 


PLANT AND MECHANICAL TRANSPORT 


Belfast.—Supply and delivery of commercial 
motor vehicles, agricultural tractors, mowing 
machines, implements and tools for City 
Council. Documents from the Parks and 
Cemeteries Department, Botanic Gardens Park, 
Belfast, 7. Tenders by March 1. 

Bromsgrove, Worcs.—Following for U.D.C.: 
Supply and delivery of a Karrier Gamecock 
dual tip refuse collecting vehicle, 16-18 cu. yd. 
capacity, fitted with a diesel engine. A 
Dennis refuse collection vehicle of 10 cu. yd. 
capacity, year of manufacture 1950, to be 
taken in part exchange. Documents from the 
Engineer and Surveyor, Council House, 
Bromsgrove. Tenders by March 17 

Coleraine, Londonderry.—Supply and de- 
livery of a tractor-mounted digger and power 
shovel for B.C. Tenders should be accom- 
panied by a complete specification of the 
equipment offered, which should include: (a) 
Tractor, complete with brakes, cab unit, tyres, 
standard lighting set, wheel weights, and all 
necessary equipment to operate a digger and 
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power shovel; (b) power shovel with standard 
material bucket approximately 48in. wide; (c) 
digger unit, complete with 36in., 24in. and 
12in. standard buckets. Tenders, endorsed 
“Tenders for Plant,” to W. E. Henry, town 
clerk, 54 Stone Row, Coleraine, by March 4. 

Leicestershire. — Supply of the following 
for Co. E.C.: (1) One Ferguson tractor and 
three Land Rovers; (2) three quintuple sets 
of Ransomes mark 12 gang mowing units, 
Documents from the Director of Education, 
County Offices, Grey Friars, Leicester. 
Tenders by March 5. 

Plymouth.—Supply and delivery of the fol- 
lowing for City Council: (a) One 30cwt. 
petrol driven dropside hydraulic end-tipping 
truck with tail board hinged top and bottom; 
(b) one 2,000lb. capacity diese] driven Lister 
truck fitted with two forward and one reverse 
speeds and hydraulic end-tipping body; (c) 
one 3ft. Allen motor scythe; (d) one 20in. 
Atco motor mower, complete with grassbox. 
No official tender forms or specifications will 
be issued. Item (a) is to be supplied in 
primer and must be complete with mirrors, 
licence-holder and number plates and con- 
form with all current traffic regulations. A 


separate tender is required for each item. 
Tenders addressed to the Town Clerk, 
Pounds House, Plymouth, by 10 a.m., 
March 4. 


Salford, Lancs.— Supply of the following. 
contract VEH 2/61 for City Transport: (a) 
One B.M.C. 3-ton normal control lorry 
chassis and cab with tipping gear and body; 
(b) one B.M.C. 30cwt. forward control van 
(L.D. type) with diesel engine. Written ap- 
plications to the General Manager and Engi- 
neer, Salford City Transport, Frederick 
Road, Salford, 6. Tenders by March 1. 

West Riding.—Hire of the following plant 
during the 12 months commencing April 1, 
1961, for C.C.: (la) Swing/weigh batchers; 
(1b) roadforms; (lc) trench sheeting and driv- 
ing caps; (ld) trench struts; (le) belt loaders; 
(1f) sand driers/heaters; (1g) screed spreaders; 
(lh) cold emulsion sprayers; (li) concrete 
mixers; (1j) vibratory rollers; (2a) loading 
shovels; (2b) poker vibrators; (2c) air com- 
pressors; (2d) excavators; (2e) ditchers and 
trench excavating machines; (3a) asphalt 
spreading and finishing machines; (3b) 
graders; (3c) crawler tractors; (3d) scrapers; 
(Ge) road heaters. Documents from the 
Chief Mechanical Engineer, Highways and 
Bridges Department, Central Repair Depot, 
Lofthouse Park, near Wakefield. Tenders by 
March 3. 

Wigston, Leics.—Following for U.D.C.: 
Supply and delivery of one 7 cu. yd. Karrier 
Bantam diesel refuse  collection/general 
purpose vehicle with detachable steel top and 
shutters; lorry-type tail and side boards; 
fully painted, lined and lettered to require- 
ments. Tenders and manufacturer's detailed 
specification in a sealed envelope, endorsed 
“Karrier Bantam Vehicle,” to W. H. 
Gunning, clerk of the Council, Council 
Offices, Station Road, Wigston, by March 6. 


PLAYING FIELDS, PARKS, ETC. 


Bromsgrove, Worcs.—Sub-soil drainage of 
a part of New Road, Rubery recreation 
ground, together with ancillary works, for 
U.D.C. The approximate quantity is 1,100 
lin. yd. Documents from the Engineer and 
Surveyor, Council House, Bromsgrove. De- 
posit £2 2s. Tenders by March 10. 

Cheshire.—Layout schemes involving exca- 
vation, levelling, drainage and general pre- 
paration of the following sites for Co. E.C.: 
Ellesmere Port—The Grange County Secon- 
dary Schools, layout of playing field, approxi- 
mately 10 acres, including six hard tennis 
courts; Marple—The Willows County Secon- 
dary School, layout of playing field, approxi- 
mately 10.5 acres, including three hard tennis 
courts; Crewe County Grammar School for 
Boys, resurfacing of three hard tennis courts; 
Northwich—Sir John Deane’s County Gram- 
mar School, approximately 8.5 acres, levelling 
of playing field area, supply and spread of 
top vegetable soil. drainage, and final pre- 
paration and seeding; Heswall—C.E. Aided 
Primary School, playing field development. 
including earthmoving of approximately 1.75 
acres. Documents from John G. Kellett, 
director of education, County Hall. Chester. 
Deposit £3 3s. each. Tenders by March 10. 

Leicester.—Layout of grounds and _ con- 
struction of playing field at Goldhill Secon- 
dary Modern School for Boys, Knighton 
Lane East. for City Council. Documents from 
T. H. Llovd Owen, city architect, 10 Loseby 
Lane. Leicester. Deposit £1. Tenders by 
March 6. 

Manchester.— Construction of a _tarmac- 
adam playground at Cornbrook Primary 
School for City Council. Documents from 
the City Architect. P.O. Box 488, Town Hall, 
Manchester. Tenders by March 1. 

Rickmansworth, Herts.—Execution of land- 
scape work at the Maple Cross housing estate, 
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for U.D.C. Documents from Engineer and 
Surveyor, Council Offices, Rickmansworth, 
Herts, Deposit £2 2s. Tenders by March 14. 

Rochdale, Lancs.—Reconstruction of school 
playing fields for B.C. Documents from 
Borough Surveyor, Town Hall, Rochdale. 
Tenders by March 6. 

Southgate, Middx. — Layout’ of garden sur- 
rounds at Southgate County Grammar 
School, Sussex Way, Barnet, Herts., for B.C. 
The work includes excavation, grading, seed- 
ing. tarmacadam paving, artificial stone pav- 
ing, together with all ancillary works. Docu- 
ments from the Borough Engineer and Sur- 
veyor, Town Hall, Palmers Green, N.13. 
Tenders by March 8. 

Wakefield, Yorks.—Immediate reconstruc- 
tion and extension of two hard tennis courts 
including concrete edging, surfacing, fencing 
and drainage, for City Council. Documents 
from the office of the City Engineer, Town 
Hall, Wakefield. Tenders by March 3 

Worcester.—Erection of single-storey sports 
pavilion (size 46ft. by 33ft.) in brick-built con- 
struction with pitched, felted roof and 
comprising changing accommodation, showers 
and toilets for both sexes, together with 
drainage and external services, at Bilford Road 
Playing Fields for City Council. Documents 
from City Engineer and Surveyor, 22 Bridge 
Street, Worcester. Deposit £3 3s., cheques 
payable to Corporation. Tenders by March 7. 


ROADS, BRIDGES AND SITE WORKS 
*Abram, Lancs.—Reconstruction of Talbot 


Road for U.D.C. Deposit £2 2s. Tenders 
by March 17. 
Beddington and Wallington, Surrey.— 


Making-up Great Woodcote Park and part of 
Church Road, Purley, for B.C. The works 
include the construction of some 5,800 sq. yd. 
carriageway, 1,550 lin. yd. kerbing, 2,400 sq. 
yd. tarmac paving to footways, and grass 
of soakaways, 


verges, and the construction 

surface water drainage, and repairs and 
improvements to existing 9in. foul sewer 
system, Documents from the Borough 


Engineer and Surveyor, Town Hall, Walling- 
ton. Tenders by April 4. 

Belfast.—Bored cast-in-place concrete piling 
at extension to Ministry of Labour and 
National Insurance Local Office, Corporation 
Street, for Ministry of Finance. Documents 
from Room 103, Law Courts Building, Belfast, 
1. Tenders by March 13. 

Birkenhead, Ches.—Clearance, improvement 
and drainage of Grosvenor Street development 
area (approximately 3,600 sq. yd.) for B.C. 
Documents from the Parks Superintendent, Ivy 
Farm, Arrowe Park, Woodchurch, Birkenhead. 
Tenders by March 3. 

*Bolton, Lancs.—Asphalt surfacing for B.C. 
Tenders by March 8. 

Camberwell. — Asphalt paving works and 
resurfacing works for B.C. Tenders by 
March 13. 

Camberwell.— Surface dressing approxi- 
mately 65,000 sq. yd. of carriageway with hot 
cut-back bitumen for B.C. Documents from 
Borough Engineer and Surveyor, Town Hall, 
Camberwell, S.E.5. Tenders by March 3. 

Cornwall.—Supply and delivery of approxi- 
mately 15,000 tons of filling to the site of the 
road improvement at Heskyn Hill (about half- 
mile west of Tideford), on the Trerulefoot- 
Saltash Road (A.374) for C.C. Written 
applications to the County Surveyor, County 
Hall, Truro. Tenders by Feb. 28. 

Coventry.—Inner ring road, stage 2, Hill 
Cross to Swanswell Terrace, for City Coun- 
cil, including the construction of approxi- 
mately 400 lin. yd. of dual carriageway 24ft. 





wide, cycle tracks and footpaths, including 
foul and surface water drainage. Docu- 
ments from the City Engineer, Council 


House, Coventry. Deposit £5. Tenders by 
March 13. 

Cwmbran, Mon.—Road improvement works 
at Clomendy Road, over a length of 600yd., 
the road to be made up to a 24ft. carriageway 
with part 8ft. and part 6ft. footway for U.D.C. 
The works include excavation to the road 
formation level, the construction of cuttings, 
laying lean-mix concrete carriageway base with 
two-course hot-rolled asphalt surfacing, the 
laying of surface water drains, together with 
all ancillary works. Documents from the 


Engineer and Surveyor, Council Offices, 
Cwmbran. Deposit £3 3s, Tenders by 
March 6. 

Cwmbran, Mon. — Advance preparation 


works, Penywaun housing site. for U.D.C. 
The works include site clearance, 22,400 cu. 
yd. bulk excavation, 12,188 sq. yd. stone and 
macadam carriageways, 7,300 lin. yd. 6in., 9in. 
and 12in. diameter sewers, 240 manholes, and 
other ancillary works. Documents from the 
Surveyor, Council Offices, Cwmbran. Deposit 
£5 5s. Tenders by March 6. 

Dewsbury, Yorks.—Wakefield Road, A.638 
(part), reconstruction, for B.C., including ap- 
proximately 6,600 sq. yd. of carriageway, 
average width 30ft., 2,700 sq. yd. of flagged 
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footpath, 900 lin. yd. p.c. concrete feng; 
and other ancillary works. The work 7 
consist largely of breaking out the existing 
concrete carriageway of average thicknes 
l5in., to be crushed up and returned 
granular base along with other sub-base Bax 
ments of a special nature. The road jg > 
important route and is heavily used by both 
industrial and light traffic. The contract 
will be required to keep the road Open “ 
all times during construction and he will hy 
required to complete the works within seye 
months. Documents from the office of the 
Borough Engineer and Surveyor, Municip 
Buildings, Halifax Road, Dewsbury, Deposit 
£5 5s. Tenders by March 9. 

Doncaster, Yorks. — Road 
footpath construction for 
372—Hill Top estate, Edlington, Stage 4 
Approximate quantities: 3,050 sq. yd. tar. 
macadam and cold asphalt road surfacing: 
1,060 lin. yd. concrete kerbing; 1,849 $4, 
yd. tarmacadam and cold asphalt footpath 
surfacing. Contract 373—Hollybush Lane 
estate, Kirk Sandall, stage 1. Approximate 
quantities: 4,150 sq. yd. tarmacadam and 
cold asphalt road surfacing; 1,325 lin, yq 
concrete kerbing; 2,550 sq. yd. tarmacadam 
and cold asphalt footpath surfacing.  Docy. 
ments from the Surveyor, Nether Hall, Don. 
caster. Tenders by March 3 

Downpatrick, Down. — Reconstruction of 

ortion of St. Patrick’s Avenue (contract 3) 
or U.D.C. Documents from the Engineer's 
Office, Quoile Road, Downpatrick. Tenders 
by March 3. 

Dunbartonshire.—Gretna-Stranraer-Glasgov. 
Stirling trunk road, A.80: Supplying, machine. 
laying and rolling of hot-rolled asphalt 
surfacing and ancillary works, extending to 
24,800 sq. yd., or thereby, on the south 
carriageway of the above road from Hole Farm 
to Eagle Inn for C.C. Applications to James 
R. Aitken, county surveyor, 88 College Street, 
Dumbarton, by Feb, 28. 

*East Suffolk. — Woodbridge By-pass, con- 
tract 32, for C.C. Deposit £10. Tenders by 
March 17. ; 

Finchley, Middx.— Re-laying of approxi- 
mately 22,500 super. yd. of artificial stone 
paving and 1,200 super, yd. of red_ brick 
paving, together with short lengths of kerb 
and channel, and ancillary works for BC. 
Documents from the Borough Engineer and 


Surfacing ang 
Contract 


Surveyor, 294-296 Regents Park Road, 
Finchley, N.3. Deposit £2. Tenders by 
March 7. ; 
*Flintshire.— Supply of pedestrian guard- 
rails for C.C, Tenders by Feb. 27. 
Gateshead, Dur.— Carrying out various 


kerbing and footpath works (materials to be 
supplied by the Council) for B.C. Documents 


from the office of the Borough Engineer. 
Swinburne Street, Gateshead, 8. Tenders by 
March 6. 


Gateshead, Dur.— Carrying out a_ pro 
gramme of asphalt surfacing, 1961-62, for 
B.C. Documents from the office of the 
Borough Engineer, Swinburne Street, Gates- 
head, 8. Tenders by March 13, 

*Harrow, Middx. — Canterbury Road 
improvement for B.C. Deposit £2. Tenders 
by March 14. 

Hatfield, Herts——Completion of a car park 
(1,420 sa. yd.) at the playing fields at Birch- 
wood, Hatfield, for Parish Council. Docv- 
ments from Clerk of the Council, 89a St. 
Albans Road, Hatfield. Tenders by Feb. 28. 

Ilkley, Yorks. — Making-up of West View 
Road and West View Avenue, Burley-in- 
Wharfedale, for U.D.C., comprising provision 
of approximately 385 lin. yd. of concrete kerb 
and the laying of approximately 2,170 super 
yd. of coated macadam carriageway and foot- 
way surfacing. Documents from the office of 
the Engineer, Chantry Drive, Ilkley, Tenders 
by March 2. 

likley, Yorks. — Making-up of Curly Hill 
in three sections, for U.D.C., comprising in 
total: Re-laying approximately 1,950 lin, yd. 
of stone kerb and channel, provision of ap- 
proximately 7,380 super. yd. of. coated 
macadam carrageway surfacing, provision 0! 
approximately 2,220 super. yd. of coated 
macadam footway surfacing, with incidental 


works. Documents from the office of the 
Engineer, Chantry Drive, Ilkley. Tenders by 
March 3 


Invernes-shire. — Construction of footpaths 
at Milburn Junior Secondary School and fo: 
kerbing and surfacing of existing areas 1° 
C.C. Documents from County  Surveyol. 
County Buildings, Inverness. Tenders by 
March 3. d 

Kingswood, Glos.—Following works i 
Neville Road and Berkeley Road for U.DC: 
Construction of approximately 1,500 sq. yd. 
carriageway and footpaths with bitumen 
macadam and fine cold asphalt surfacing, 
and construction of surface water drains an¢ 
all ancillary works in making up the private 
streets. Documents from the Engineer ane 
Surveyor, Council Offices, High Street, Kings 
wood. Deposit £10. Tenders by March ) 
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Armagh. — Reconstruction of 
weed’ Lane and other ancillary works for 
Documents from the Borough Sur- 
yeyor’s Office, 6 Union Street, Lurgan. De- 

eye €2 2s. Tenders by March 11. 
pf Machynlleth, Monts.—Proposed car park 
for U.D.C. Deposit £2 2s. Tenders by 

18. ; 
at ei, Kent.—Private 

B.C, Tenders by March 18. | 
‘Meriden, War.—Construction of temporary 
footpaths on their Stonebridge Road _ (3) 
housing estate at Coleshill for R.D.C. 
Documents from the office of the Engineer 
and Surveyor, The Old Vicarage, Coleshill. 
Deposit £1 Is. Tenders by March 6. 

*Middleton, Lancs. — Making-up of Baker 
Street for B.C. Deposit £2 2s. Tenders by 

8. 
Maree othian.—Following for C.C.: Strengthen- 
ing of Elginhaugh Bridge, a _ three-span 
masonary arch bridge over River North Esk 
on Edinburgh-Carlisle trunk road A.7 near 
Eskbank. Works comprise provision of re- 
inforced concrete lining to soffit of south arch 
and pointing masonary facework_ of arch 
softs, piers, spandrel walls. Documenis 
from County Surveyor, 32 Palmerston Place, 

Edinburgh, 12. Deposit £2 2s. Tenders by 

8. 
ae oille upon Tyne.—Following for City 
Council: Supply and laying of hot asphalt road 
material; or supply and delivery only of hot 
asphalt road material. Documents from the 
City Engineer, Town Hall, Newcastle upon 
Tyne, 1. Tenders by March 6. 

“*Northumberland.—Repairs by Guniting to 
yarious bridges for C.C. Tenders by March 13. 
*Pontypridd, Glam.—Private street improve- 
ment works for U.D.C. Deposit £2 2s. 
Tenders by March 10, 

Portsmouth.—Contract 34—roads, sewers, 
service areas and car park, Leigh Park de- 
velopment, shopping centre extension, for 
City Council. The works include approxi- 
mately 4,500 sq. yd. of carriageway, 1,300 
sq. yd. of service area, and 1,300 sq. yd. 
of car park, all in concrete construction and 
approximately 35 lin. yd. of surface water 
sewer. Documents from the City Engineer 
at the Municipal Offices, 1 Clarence Parade, 


street works for 


Portsmouth. Deposit £2. Tenders by 
March 7. : 2 

Port Talbot, Glam.—Following work for 
BC.: (a) Surfacing of carriageways with 


machine-laid bituminous macadam or cold 
asphalt; (b) kerb and pavement laying; (c) 
surface dressing of carriageways; (d) retread 
of roads. Documents from the Borough 
Engineer, Municipal Buildings, Port Talbot. 
Tenders by March 20. 

*Port Talbot, Glam.— Annual contracts 
1961/62 for B.C. Tenders by March 20. 

*Reigate, Surrey.— Widening and reconstruc- 
tion of A.23 at Redhill for B.C. Tenders by 
March 11. 

Sandown-Shanklin, I. of W.—Construction 
of a car park abutting York Road and Station 
Avenue, Sandown, containing approximately 
1,500 super. yd. for U.D.C. The work will 
include excavation, stone foundations, sur- 
facing with bituminous macadam and asphalt, 
together with surface water drainage, demo- 
lition of two houses and other ancillary works. 
Documents from Surveyor’s Office, Town Hall, 
Sandown. Deposit £2 2s. Tenders by March 6. 

Smethwick, Staffs.— Construction of roads 
and sewers at industrial site, Oldbury Road, 
for B.C., which comprises the construction 
of approximately 820 sq. yd. of carriageway 
and 200 lin. yd. of 9in. diameter sewers. 
Documents from the Borough Engineer, Coun- 
cil House, Smethwick. Deposit £2 2s. 
(cheques payable to Borough Treasurer). 
Tenders by March 6. 

*Staffordshire. — Construction of 
carriageway on A.38 for C.C. Deposit £5. 
Tenders by March 20. 

_ Stoke-on-Trent,  Staffs——Newstead _ light 
industrial estate, completion of street works 
(contract 1) for City Council, consisting of 
surfacing certain carriageways and footways 
in bituminous macadam (approximately 6,500 
sq. yd.), kerbing and incidental works. 
Documents from the City Engineer and Sur- 
veyor, Town Hall, Stoke-on-Trent, Deposit 
{2. Tenders by Feb, 28. 

Stourbridge, Worcs.—Supply and laying of 
Precast Concrete flag paving to house paths 
On housing estates (approximately 7,000 
sq. yd.) and incidental works for B.C. Docu- 
ments from H. W. Morris, Council House, 
Stourbridge, Deposit £2 2s. Tenders by 
March 6. 
g.towmarket, Suffolk.—Supply and laying of 
Ine cold asphalt surfacing to Valley View 
Road and St. Edmunds Road. Stowmarket, for 
‘D.C. Approximate area 2,600 sq. yd. Docu- 
ments from Engineer and Surveyor, Council 

Ices, Stowmarket. Tenders by March 1, 
wanaet -Following for the period 
@ Ss . 1961, to March 31, 1962, for B.C.: 
e upplying and laying two-coat rolled 
Phalt paving on carriageways and footway; 


second 
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(b) supplying and laying by Barber-Greene 
machine on prepared surfaces lin. and 3in. 
consolidated bituminous macadam in carri- 
ageways. Documents from the Borough Engi- 


neer and Surveyor, Guildhall, Swansea. 
Tenders by March 27, 
*Swansea.— Construction of prestressed 


concrete. bridge over the River Tawe for B.C. 
Deposit £25. Tenders by April 7. 

Watford, Herts.—St. Albans Road im- 
provement scheme, A412, Watford, for B.C., 
comprising 2,900 sq. yd, of new carriageway, 
6,800 sq. yd. of reconstruction and improve- 
ment works pedestrian subway and ap- 
proaches reinforced concrete retaining walls 
and other incidental works. These works 
wiJl be carried out at the same time as the 
bridge over the railway is reconstructed and 
widened. The bridge contractor will be 
nominated as a sub-contractor to the main 
contractor for the road works. Applications 
to F, C. Sage, borough engineer and sur- 
veyor, Town Hall, Watford, by 2 p.m., 
Feb. 27. 

*Widnes, Lancs.—Roads and sewers for B.C. 
Deposit £2 2s. Tenders by March 9. 

*Willenhall, Staffs.— Site preparation at 
Bentley Lane Cemetery for U.D.C. Deposit 
£2 2s. Tenders by March 6. 

*Wimbledon, Surrey.—Surface dressing of 
roads, 1961, for B.C. Tenders by March 13. 

*Worcester.—Tolladine Road improvement 
for City Council. Deposit £2 2s. Tenders by 
March 8. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Ashbourne, Derbys. — Construction of 
additions to the sewage disposal works at 
Mappleton for R.D.C. Documents from Sur- 
veyor, Compton Offices, Ashbourne. Tenders 
by Macrh 3. 

*Ashbourne, Derbys. — Fenny 
sewerage and sewage disposal for 
Deposit £5 5s. Tenders by March 28. 

*Birmingham. — Construction of sewers A 
and B for City Council. Deposit £2 2s. each. 
Tenders by March 15, 


Bentley 
R.D.C. 


*Bradford, Yorks, — Reconstruction of 
biological filters for City Council. Tenders 
by March 6. 

Cemaes, Pembs. — Following for R.D.C.: 


Hermon sewerage scheme (Contract 1); Glogue 
sewerage scheme (2). The schemes include the 
laying of 6in. diameter cast-iron, concrete 
tube and spun-iron sewers and construction 
of precast reinforced concrete tube manholes, 
house connections and the construction of 
sewage disposal works complete, The villages, 
Situate in north Pembrokeshire, are within 
approximately one mile of each other, Docu- 
ments from D. S. Smith, clerk of the Council, 
R.D.C, Offices, Grosvenor Hill, Cardigan, or 
J. Owen Parry and Lewis, consulting engineers, 
Arcade Chambers, Ammanford, Deposit £5 5s. 
Tenders by March 18. 

Cheltenham, Glos.— Rowanfield sewer for 
B.C., including the laying of 240 lin. yd. of 
33in. diameter concrete pipe sewer, together 
with three manholes 14ft. deep. Documents 
from W. E. C. Bird, borough and water engi- 
neer, P.O. Box 12, Cheltenham. Deposit £2 2s. 
Tenders by March 22. 

*Chigwell, Essex.— Lambourne Road, pro- 
posed soil sewer, for U.D.C. Deposit £2 2s. 
Tenders by March 22. 

*Daventry, Northants.—Sewerage and sew- 
age disposal for R.D.C. Deposit £5 5s. 
Tenders by March 27. 

*Dewsbury, Yorks.—Mitchell Laithes sew- 
age disposal works for B.C. Deposit £2 2s. 
Tenders by March 13. 

East Sussex.—Staplecross Methodist (Con- 
trolled) School, sundry alterations and im- 
provements, including the construction of a 
sewage disposal plant for C.C. Applications 
to the County Architect, County Hall, Lewes, 
by March 3. 

Gateshead, Dur.—Outfall at Neilson Road 
for B.C. The work consists of the laying 
of approximately 200yd. of 33in. diameter 
precast concrete and cast-iron pipes and 20yd. 
of 12in. diameter precast concrete pipes laid 
in tidal river bed, together with house drain- 
age, manholes, etc. Documents from the 
Borough Engineer, Municipal Buildings, Swin- 
burne Street, Gateshead, 8. Deposit £2 
(cheques payable to Borough Treasurer). 
Tenders by March 3. 


*Huntingdon.—Sawtry sewerage for R.D.C. 


Deposit £2 2s. Tenders by March 22. 
*Kingsclere and Whitchurch, Berks.—Tadley 


sewerage, contract 6, for Deposit 
£5 5s. Tenders by March 20. 
*Lexden and instree, Essex.—Fordham 


sewerage and sewage disposal for 
Deposit £5 5s. Tenders by Apr. 11. 
*Louth, Lincs.—Ejector plant, contract 2, 
for R.D.C. Deposit £3 3s. Tenders by 
March 12. 
Lurgan, Armagh.—(Contract 7). Provision 
of 6in. diameter S.G.W. sewers together with 


R.D.C. 
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a sewage disposal works for 300 persons 
comprising septic tank, biological filter, 


humus tank, access road, paths and fencing 
together with ancillary works at Timakeel 
for R.D.C. Documents from Engineer to the 
Council, 38 Market Street, Lurgan. Deposit 
£5 5s. Tenders by March 9. 

Midlothian.—Construction of 197yd. of 
12in. diameter and 48yd. of 9in. diameter rein- 
forced concrete sewers with manholes and 
388yvd. of 6in. diameter fireclay drain at Kirk- 
hill for C.C. Documents from the County 
Engineer, 32 Palmerston Place, Edin- 
burgh 12. Tenders by March 2. 


Reading, Berks.— Construction of 220 lin. 
yd. (approximately of 9in. diameter) stoneware 
foul sewer in Elgar Road for B.C. Docu- 
ments from the Borough Surveyor’s Office 
(P.O. Box 17), Town Hall, Reading. Deposit 
£2 2s. (cheques payable to Corporation). 
Tenders by March 13. 

Wakefield, Yorks.—Sewer extensions, Wood- 
thorpe Lane and Walton Lane to Agbrigg 
Road for City Council, including the con- 
struction of approximately 190 lin. yd. of Yin. 
diameter salt glazed ware sewer and the laying 
only of 730 lin. yd. of 12in. diameter and 
18in. diameter concrete sewer including the 
construction of concrete manholes. Docu- 
ments from the office of the City Engineer, 
Town Hall, Wakefield. Tenders by March 10. 

*Wigston, Leics.—Laying pipes at refuse tip 
for U.D.C. Deposit £3 3s. Tenders by 
March 21. 

Wimborne and Cranborne, Dorset. — Corfe 
Mullen sewerage scheme, Poole drainage area, 
contract 8, for R.D.C., including the laying 
of approximately 24 miles of 6in. asbestos- 
cement sewers, together with concrete man- 
holes and house connections for about 120 
houses. Documents from the Engineer and 
Surveyor, Furzehll, Wimborne. Depost £3 3s. 
Tenders by March 20. 

*Worcester. — Dines Green flood 
sewer for City Council. 
Tenders by March 2. 


STREET LIGHTING 


*Bilston, Staffs.— Street lighting for B.C. 
Deposit £2 2s. Tenders by April 7. 

*Dun Laoghaire, Eire—Public lighting, 
Marine Road and Park, for B.C. Tenders 
by March 16. 

Llanelly, Carms.—Sodium lighting on 
trunk road A48 (Crosshands) for R.D.C., in- 
cluding the following: (a) Supply and erec- 
tion of 12 steel columns with 140-W sodium 
discharge lamps; (b) supply and erection of 
two steel columns with 85-W sodium dis- 
charge lamps; (c) supply and delivery only 
of 21 140-W sodium discharge lamps, com- 
plete. Applications, in writing, to the Archi- 
tect and Surveyor to the Council, 2 Queen 
Victoria Road, Llanelly. Deposit £2 2s.. 
payable to R.D.C. Tenders by March 14. 

Newport, Mon. — Erection and painting of 
steel lamp columns and the provision and 
setting into operation of a system of sodium 
lighting units in Somerton Road (part) and 
Chepstow Road (part) for B.C. Documents 
from the office of the Borough Engineer, 
Civic Centre, Newport. Deposit £2 2s. 
Tenders by March 8. 

Wigan, Lancs.—Maintenance of 790 group 
B street lamps for R.D.C. Documents from 
Council’s Surveyor, 10 Bridgeman Terrace, 
Wigan Tenders by March 6. 


relief 
Deposit £2 2s. 





AWARDS 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Ashtead, Surrey.—Provision of two additional 
classrooms at Greville County Primary 
School for C.C.—Williams Bros. (Carshal- 
ton), Ltd., Boston House, 132 Cheapside. 
London, E.C.2, £7,705. 

Attleborough, Norfolk.—Construction of store 
and linen rooms for wards B and C at 
Wayland Hospital for the East Anglian 


Regional Hospital Board—R. Carter, 
Ltd., Drayton, Norwich, £1,624 (cecom- 
mended). , 
Barnsley, Yorks.— Installation of sanitary 


fittings at the College of Technol (phases 
III and IV) for B.C—John Bolding and 
Sons, Ltd., £2,297 (recommended). 
Bedford.—Following for B.C.: Erection of the 
link corridor at Silver Jubilee S.M. Boys’ 
School—Groom and Henman, 110 Elstow 
Road, Bedford, £1,232 (recommended, sub- 
ject to Local Education Authority approval). 
Erection of 138 garages on various estates 
—G. C. Allen and Son, 24 Lovell Road, 
Oakley, Bedford, £19,978 (recommended, 
subject to Ministry approval). 
Bedlington, Northumb. - 
hall on the Wansbeck estate, 






of church 
Stakeford, for 


trection 
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the Church Board of Finance for the Diocese 
of Newcastle upon Tyne—William Leech, 
Ltd., St. James Street, Newcastle upon Tyne. 

Belfast.—Erection of hall in Park Road for 
the Cooke Centenary Presbyterian Church. 
Gordon McKnight, architect, 35 May Street, 
Belfast—Sloan Bros. (Contractors), Ltd., 16 
Great Northern Street, Belfast, Estimated 
cost £30,000. 

Blyth, Northumb.—Alterations at the public 
library for B.C.—Direct Labour. Work 
commencing at once. 

Boldon, Dur.—Erection of public conveniences 
at the old gasworks site, The Bents, Whit- 
burn, for U.D.C.—R. H. Cooper, 28 Myrella 
Crescent, Sunderland, £1,013. Work com- 
mencing March 3. 

Bourne, Lincs.—Alterations and additions to 


sluice annexes at Butterfield Cottage 
Hospital for the East Anglian Regional 
Hospital Board—-R. Wallace, The Chase, 


Leverington Road, Wisbech, £2,433 (recom- 


mended). ; li 
Bristol. — Following for City | Council: 
Improvements to 29 Britannia Road, 


Easton, and 15 Lullington Road, Knowle— 
F. J. Cantle, 25 Calcott Road, Bristol, 4, 
£1,074 and £808, respectively; 220 Wells 
Road, Knowle, and 58 Seymour Road—W. J. 
Kew (Contractors), Ltd., Bedminster Down 
Road, Bristol, 3, £1,164 and £1,590, respec- 
tively; 47 Kensal Road, Bedminster—Lewis 
Quantick and Co., Ltd., 34 Chandos Road, 
Bristol, 6, £883 (recommended). 

Construction of access roads, garage 
bases and the provision and erection of 30 
lock-up garages at Crome Road, Lockleaze 
—Durnford Construction Co. (Bristol), Ltd., 
Cumberland Road, Bristol, 1, £7,672 
(recommended). 

Cambridge.—Construction of lavatory accom- 
modation in hospital grounds and a male 
hairdressing saloon at Fulbourn Hospital for 
the East Anglian Regional Hospital Board 
—R. Thompson (Cherryhinton), Ltd., Cam- 
bridge, £1,960 and £794, respectively 
(recommended). 

Carmarthen.—Demolishing the existing gate 
pillars and rebuilding new pillars, together 
with the erection of new double and single 
gates and works incidental thereto at 
Mansel Street entrance, Provision Market, 
for B.C. J. Vivian Evans, borough engineer 
and surveyor—Howells and Thomas, Llan- 
stephan Road, Carmarthen. 

Carshalton, Surrey.—Erection of a new youth 
club at Little Woodcote Youth Club for 
C.C.—Panelastic Construction Co., Ltd., 
£6,543 (recommended). 

Cheshire.—Stage III of extensions at the 
Partington factory for Styrene Co-Polymers, 
Ltd., Carrington—J. Gerrard and Sons, Ltd., 
Swinton, Lancs., estimated cost £46,000. 
Scherrer and Hicks, architects, 27 King 
Street, Manchester, 2; and Rider, Hunt and 
Partners, quantity surveyors, Cromford 
House, Cromford Court, Manchester, 4. 

Consett, Dur.—Erection of swimming baths 
for U.D.C.—Harbour and General Works, 
Ltd., Gateshead, £140,148 (subject to 
Ministry approval). J. G. L. Poulson, archi- 
tect, 54 Albert Road, Middlesbrough. R. W. 


Gregory and Partners, heating engineers, 
Pilgrim House, Pilgrim Street, Newcastle 
upon Tyne. 

Cookham, Berks. Remedial works to the 


foundations and structures of 1-10 Forest 
View Cottages, Forest Green, for R.D.C.- 
Soil Engineering and Contracting Co., Ltd., 
Resilency Works, Station Road, Marlow, 
Bucks. Estimated cost £7,000. 

Darwen, Lancs.—Adaptations and extensions 
to Darwen Grammar School for Co. E.C. 
William Livesey and Sons, Ltd., Nova Scotia 
Saw Mills, Blackburn, £64,492, Work com- 
menced. 

Darwen, Lancs.—Improvements to Jack’s Key 
Farm, consisting of the erection of a dairy 
and alterations to the shippon and farm 
yard for B.C.—J. Ford and Sons, Clitheroe, 
£1,563. 

Durham.—Additions to out-patients’ depart- 
ment, Dryburn Hospital, for Newcastle upon 
Tyne Regional Hospital Board—R. E. 
Coleman, Ltd., Carrville, Durham, £2,230. 

Durham.— Erection of new residential block 
for University’s St. Mary’s College. Build- 
ing to go up between the existing college 
buildings and Quarryhead Lane quite near 
to the new Grey College block—Holland & 
Hannen and Cubitts (Scotland), Ltd., North 
East Area Office, Central Administration 
Building, Team Valley Trading Estate, Gates- 
head, 11. Estimated cost £250,000. Marshall 


Sisson, architect, Farm Hal], God- 
manchester, Hunts.; R. T. James and 
Partners, consulting engineers, 6 Lower 
Grosvenor Place, London, S.W.]: and 


Fredk. Saunders, quantity surveyor, 22 John 

Street, Bedford Row, London, W.C.1 Work 

commencing at the end of the month. 
Ely, Cambs.—Improved toilet and_ sluice 
accommodation at Tower Hospital for the 
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East Anglian Regional Hospital Board— 
J. H. Cross and Son, Ltd., Hempfields, 
Littleport, Ely, £2,772 (recommended). 

Frome, Som.—Provision of a market sale 
room, refreshment room and conveniences 
at the Cattle Market, for U.D.C.—Reema 
Construction Co., Ltd., Salisbury, Wilts., 
£3,300. 

Gateshead, Dur.—Alterations at Dunston Hill 
Hospital to provide small outpatients’ 
department, for Newcastle Regional Hos- 
pital Board—Bewley and Scott, Ltd., Dun- 
ston, £4,081. 

Glasgow.—Erection of a block of nest fac- 
tories at Millbank for City Council—Taylor 
Woodrow Construction, Ltd., Ruislip Road, 
Southall, Middx. Estimated cost £100,000. 

Glasgow.—Erection of the superstructure for 
the new biochemistry building for Glasgow 
University, Keppie, Henderson and 
Partners, architects, 21 Woodside Place, 
Glasgow, C.3; Dansken and Purdie, quan- 
tity surveyors, 241 West George Street, 
Glasgow, C.2; George Davie Crawford and 
Partners, structural engineers, 26 Woodside 
Place Glasgow; Ramsey and Primrose, heat- 
ing, ventilating and electrical engineers, 18 
Lynedoch Street, Glasgow — Crowley 
Russell and Co., Ltd., 16 Blythswood 
Square, Glasgow, C.2: Carpenter and joiner, 
including laboratory fittings —- John 
Cochrane and Co., Ltd., 70 Dobbies Loan, 
Glasgow, C.4; structural steelwork—Donald 
Clerk and Son, Ltd., Caledonian Steel- 
works, Rutherglen; heating and ventilating 
—Richard Crittall and Co., Ltd., 136 Well- 
ington Street, Glasgow, C.2; electrical work 

Malcolm and Allan, Ltd., 499 Eglington 


Street, Glasgow, C.5; insulation—Kitson 
Insulation, Ltd. 490 Dobbies Loan, 
Glasgow, C.4;  painterwork—Scott Deco- 
rators, Ltd., 249 West George Street, 


Glasgow, C.2. floor coverings—Limmer and 
Trinidad Lake Asphalt Co., Ltd., Trinidad 
House, Woodside Place, Glasgow, C.3; 
glazier—Scottish National Glass and Glaz- 
ing Co.,Ltd.,.14 Dobbies Loan Glasgow, C.4; 
tile and terrazzo—John Youden and Son, 
Ltd.. 119 Bath Street, Glasgow, C.2; 
plaster—Thoms and Bell, 18 Muslin Street, 
Glasgow, S.E.; plumber—Alex. MacDougall 
and Co. (Engineers), Ltd., 13 Gorbals 
Lane, Glasgow, C.5; asphalt—Val_ de 
Travers (Asphalte), Ltd., 77 Cuthelton 
Street, Glasgow, E.1; lifts Otis Elevator 
io... Ltd., 51 Wellington Street, 
Glasgow, C.2. 

Great Yarmouth, Norfolk.—Erection of two 
blocks of lavatories at South Denes Caravan 
Camp for B.C.—H. R. Middleton and Co., 
Ltd.. Market Works, The Conge, Great 
Yarmouth, £12,000 (recommended). 

Halifax, Yorks.—First phase of commercial 


garage, comprising new motor repair 
workshop, offices and canteen at the 
junction of New Road and _— Church 
Street for the Halifax Motor Co., Ltd. 
Walsh, Wilkinson and Coutts, architects, 
10 Harrison Road—Pickles Bros. (Builders), 
Ltd., Mile Thorn, Gibbet Street, Halifax; 


precast concrete floors and roof—Matthews 
and Mumby, Ltd., Oldham Street, Denton, 


Manchester; metal windows—Ideal Case- 
ments (Reading), Ltd.; patent shutter 
doors—Bolton Gate Co., Ltd. Work com- 
menced. 

Harrogate, Yorks.—Repairs and alterations to 
slaughterhouse for B.C.—Wrightson and 
Robinson, 14 Kirkham Place, Harrogate, 


£909 (recommended). 

Haverhill, Suffolk. — Factory and offices of 
3,446 super. ft. for U.D.C. Documents from 
J. C. Myers, architect, High Street—T. J. 
Archer and Co., Ltd., Ridgewell, Halstead, 
Essex, £6,575. Work about to commence. 

Hebburn, Dur.—Works additions, South Drive, 
for the Bushing Co., Ltd. Cackett, Burns 
Dick and MacKellar, architects, 21 Ellison 
Place, Newcastle upon Tyne—Demolition 
and Construction Co., Ltd., Queen Street, 
Newcastle upon Tyne. 

Heckmondwike, Yorks.—Improvements to the 
toilet accommodation at Millbridge Upper 
County School for the Spen Valley Divi- 
sional Education Executive—Braithwaite 
Bros., Ltd., Lepton, £3,141. 

Hendon, Middx.—Following for B.C.: Altera- 
tions to dressing accommodation at Mil 
Hill Swimming Pool—Direct Labour 
(recommended). Estimated cost £1,500. 

Erection of a pavilion at the Pursley Road 
Playing Fields—Norman Wright (Builders), 
Ltd., Portland House, Portland Road, 
London, S.E.25, £13,882 (recommended). 

Sub-contractors for a flatted factory at 
North Circular Road—internal plumbing— 


G. N, Haden and Son, Ltd., 7 Tavistock 
Square, London, W.C.1, £4,124; curtain 
walling and windows — Williams and 


Williams, Ltd., 37 High Holborn, London, 


W.C.1, £35,860; sliding folding doors— 
R. Cattle, Ltd., Everitt Road, London, 
N.W.10, £2,662; wood block flooring— 
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S. Bennett and Son, Ltd, T 
Haynault Street, Ilford, Essex, £1 DD. Hall 
decking to monitor roofs of factory bul 
ing—F. McNeill and Co., Ltd, 10 put 
Grosvenor Place, London, S,.W,] £2008 
glass block rooflight—Lenscrete, Ltd "39 
Queenstown Road, London, S.W.8, £743 ; 
“ recommended). . fal 
ertfordshire.—Erection of the W. 
College of Further Education = fiers 
Hempstead for C.C—Y. J. Lovell and 
Ltd., 4 Endsleigh Gardens, London, Wey 
Work commenced. yim 
Hunstanton, Norfolk. — Alterations to th, 
existing buildings and erection of g a 
building for use as an amusement fa 
on the pier for the Hunstanton Pier C 
Graham Beakley and Associates, surveyors 
50 King Street, King’s Lynn—F, w, Shank. 
Ltd., Hunstanton (subject to planning - 
liestingdon—Minor j . 
untingdon.—-Minor improvements ; . 
Tree Hospital for the East Anglian Rega 
Hospital Board—H. F, Bull and Sons Lid. 
High Street, Sandy, £1,051 (recommended) 
Ipswich, Suffolk.—Extension to dental depart. 
ment and alterations to out-patients’ jon 
ment at Anglesea Road wing of the Ipswich 
and East Suffolk Hospital for the Fas, 
Anglian Regional Hospital Board—-Cubir; 
and Gotts, Ltd., Station Works, Westerfield 
Ipswich, £14,797 (recommended), 5 
Isle of Wight.—Construction of a health 
clinic at Sandown for C.C.—G, E, Banks 
and Son, 38 Lake Hill, Sandown, I. of w 
£9,299 (recommended). F 
Kensington.—Erection of the  Cardina 
Vaughan School at Addison Road, London, 
W.14, for Trustees of the Roman 
Catholic Archdiocese of Westminster 
Griggs and Son, Ltd., 56 Victoria Street 
London, S.W.1. David Stokes and Partners 
architects, Cochrane Street, N.W.8; Con. 
sidere Construction, Ltd., consultants, 7) 
Victoria Street, S.W.1; Davis, Belfield’ and 


Everest, quantity surveyors, 9 o 
Place, S.W.I. ve 
Kesteven.—Following for C.C. J. W. H 


Barnes, county architect: Erection of Cran. 
well R.A.F. County Primary School and 
caretaker’s house—Bosworth and Wakeford, 
Ltd., Rugby, £53,509; adaptations and exten. 
sions, Ingoldsby County School—Harwood 
Bros., Corby Glen, Grantham, Lincs. 
£10,697; erection of Civil Defence Training 
Centre, Stonebridge, Grantham — Bernard 
Pumfrey, Ltd., Gainsborough, £8,390; ex. 
tensions to Aubourn County Primary Schoo! 
—Edward Jacklin (Civil Engineers), Ltd, 
Scampton, £10,436. 

Kettering, Northants.—Erection of a new hos- 
pital for the Oxford Regional Hospital 
Board, comprising the construction of the 
main hospital block and connecting links 
to separate operating and X-ray blocks 
out-patients casualty and gymnasium blocks 
a nurses training school and dining block 

-all single-storey buildings—a nurses home 
of nine storeys, and various staff houses and 
bungalows. Gollins Melvin Ward and Part- 


ners, architects, 15 Manchester Square, 
London, W.1—Mitchell Construction Co 
Ltd., Peterborough (subject to Ministry 


approval). Estimated cost £650,000. 

Lancaster.—First phase of redevelopment o! 
the Market for City Council—Warre: 
Construction Co., Ltd., Scotland Road 
Carnforth, Lanes., £50,422. 

Leeds. — Erection of multi-storey office block 
fronting East Parade and Greek Street for 
Yorkshire and City Properties, Ltd.—Bovis, 
Ltd., 1 Stanhope Gate, London, Wi. 
stage 1, £350,000, stage 2, £191,000, total 
£541,000 excluding demolition, — Kitson. 
Parish, Ledgard and Pyman, architects 
Lloyds Bank Chambers, Vicar _ Lane, 
Leeds, 1; Langdon and Every, quantity sur- 
veyors, 21 Russell Square, London, W.C|; 
Laithwaite and Partners, structural engi- 
neers, 58 Victoria Street, London, S.W.! 
Stage 1l—excavation to reduced levels 
stage 2—demolition to commence mid 196! 

Leicester.—Erection of an old people's recred 
tion centre at Braunstone Frith estate for 
City Council—Belvoir Building Co., 5 The 
Nook, Great Glen, Leicester, £4,061 (recom 
mended). ; 

Llanelly, Carms.—Construction of a swimmin3 
pool for B.C.—Isaac Jones (Llanelly), Ltd. 
Llanelly, £173,641 (subject to nistry 
approval). 

London.—-Erection of an office block, com 
prising six upper floors and a_ basement 
at the corner of Chancery Lane and Flett 
Street, E.C.4, for Chancery Fleet, Ltd— 


Ford and Walton, Ltd., Warton Roi. 
London, E.15. Estimated cost £100,000. 
Plans by Architectural Department © 


Venture Property Co., Ltd.; Langdon an 
Every, quantity surveyors, 21 Russell Squat 
London, W.C.1; Oscar Faber and _Partness, 
consulting engineers, 4 Verulam Buildings 
London, W.C.1. Demolition work in pre 
gress. 
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sddjesbrough, Yorks.—Three classroom ex- 
a to Easterside Primary School for 
EC. J. Caton, education architect— 
Skeen and Partners, George Street, 
Thornaby-on-Tees, £9,994. 
Middlesbrough, Yorks.—Erection of maternity 
"and child welfare centre and_ police office, 
St. Hilda's, for B.C.—D. Crouch (Con- 
tractors), Ltd., Birtley, Co. Durham, £8,629 
(recommended). ; 
Newcastle upon Tyne.—Erection of casualty 
~ department and conversion of casual ward 
into gynecology out-patients department at 
General Hospital for Regional Hospital 
Board. P. H. Knighton, chief architect 
Crudens, Ltd., Musselburgh, £126,349, and 
H. Waller and Son, St. Michael’s Road, 
Newcastle, £4,841, respectively. 
Northallerton, Yorks.—Provision of sanitary 
annexe at Friarage Hospital for Newcastle 
upon Tyne Regional Hospital Board- 
. B. A. Moody Brothers, East Road, 
hallerton. £3,750. 
saan Ireland.—Erection of the following 
for Ministry of Commerce: A factory at 
Monkstown industrial site, Belfasi 
(£238,000); extension of the produciion 
area and warehousing facilities for Behr- 
Manning, Ltd., at Castlereagh industrial site. 
Belfast (£210,000); extension of warehousing 
area for Corran Works, Ltd., Larne 
(£138,000); and a factory for Industrial 
Accountancy Partnership, Lurgan (£108,000) 
—P, Carvil and Sons, Ltd., Coolbann Queen 
Street, Warrenpoint, Newry, Co. Down. 
Norwich. Additional sitting room for 
Alexandra Nurses’ Home at the Norfolk 
and Norwich Hospital, for the East Anglian 
Regional Hospital Board—Ford and Carter. 
Ltd.. Baltic House. Mountergate, Norwich, 
£1,710 (recommended). 
Peterborough.—Conversion of stables to re- 
medial treatment room at Thorpe Hall for 
the East Anglian Regional Hospital Board 
—Clifford Jellings, Ltd., 90 Cobden Street, 
Peterborough, £782 (recommended). 
Portsmouth.—Following for City Council: 
Improvements to the Rock Garden Pavilion 
Direct Labour, £6,981 (recommended): 
Ralph W. Bailey, Ltd., £7,335; A. E. Porter 
and Son, Ltd., £7,861; Jno. Croad, Ltd., 


External painting of Council houses, pro- 
gramme 1960, stage 3: Sites 23, 24, 25 and 
27—Henry Jones and Son (Portsmouth), 
Ltd., 35 Alowell Street, Portsmouth, £1,590, 
£1,450, £1,298 and £516, resnectively; site 
26—E. J. Brockway, 91 Kingston Road. 
Portsmouth, £458; site 28—T. Strides and 
Son, 202 Fratton Road, Portsmouth, £2,050; 
158 houses at sites J, K, L, M, and N 
Direct Labour, £2,387, £781, £160, £74 and 
£207, respectively (recommended). 

Modernisation to Bedhampton House 
R. W. Bailey. Ltd., 399 Coonor Road, Ports- 
mouth, £7,486 (recommended). 

Redcar, Yorks.—Construction of link corridor 
between Orwell House and main building 
at Stead Hospital for Newcastle Regional 
Hospital Board—G. H. Rogers, North Road, 
Middlesbrough, £6,495. 

St. Albans, Herts.—Erection of a factory at 
Porters Wood for Three Hands Products, 
Ltd—David Chaston, Ltd., Essex Road, 
Hoddesdon, estimated cost £175,000. 
Connells, architects, 5 Upper George 
Street, Luton, Beds.; W. C. Inman and 
Partners, quantity surveyors, 41 Cardiff 
Road, Luton. Work has commenced. 

Sheffield.—Erection of nine-storey office block 
at corner of Glossop Road and Durham 
Road for Husband and Co., consulting 
engineers, 388 Glossop Road — George 
Longden and Son, Ltd., St. Peters Close, 
Sheffield, 1. 

Southampton.—Construction of a butyl rubber 
plant at Fawley Refinery for Esso Petroleum 
Co.—Foster Wheeler, Ltd., Ixworth Place, 
London, S.W.3. Estimated cost £4m. 

South Shields, Dur.—Alterations to ward at 
General Hospital for psychiatric patients 
for Newcastle upon Tyne Regional Hospital 
Board——M. Swales, Ltd., Imeary Street, 
South Shields, £2,388. 

Southwark.—Erection of a five-storey build- 
wg at 18-20 Southwark Street, London. 
S.E.1, for Trustees of the Borough Market 
—John Greenwood, Ltd., 
Street House, Arthur 
E.C.4, estimated cost £60,000. A. W. 
Cooksey and Partners, architects, 19 
Garrick Street. London, W.C.2; Geoffrey 
almer, consulting engineer, 43 Villiers 
Street, London, W.C.2; Wood and Weir, 
quantity surveyors, 5 Wigmore Street, 
London, W.1. Work commenced. 

Stepney.—Erection of a five-storey building 
with basement at 101 High Street, White- 
Chapel, London, E.1, for Midland Bank. 
Ltd. —Wates, Ltd., 1258 London Road. 
London, $.W.16, £100,831. 
architect, Lloyds Bank 


King William 
Street, London, 


S. A. Hurden. 
Chambers, 2 
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Henrietta Street, London, W.C.2; W. J. F. 
Tillyard, quantity surveyor, 46 Manchester 
Street, W.1. 

Stockton-on-Tees, Dur.—Erection of super- 
market at the junction of Wellington Street 
and Albert Road for Stockton Co-op. Soceity 
—Direct Labour by Society’s construction 
department. 

Stockport, Ches.—Following for B.C.: Erection 
of the North Reddish Clinic—F. Annable 
and Son, Ltd., Osborne Street, Stockport, 
£12,744; piling at St. Anne’s R.C. Secondary 
School—Frankpile, Ltd., 39 Victoria Street, 
London, S.W.1, £4,429. 

Sunbury-on-Thames, Middx.—Supply and 
erection of precast concrete three-storey 
extension to nursing home at Thames 
Street—The Modular Concrete Co., Ltd.. 
1258-1260 London Road, Norbury, London, 
S.W.16, £3,427. W D. Topping, architect. 
>7 Lyndhurst Avenue, Sunbury-on-Thames; 
Pierhead, Ltd., consultants, Faggs Road, 
Feltham. 

Sunderiand, Dur.—Improvements at the South 
West Lodge, Bishopwearmouth Cemetery, 
for B.C——T. D. Gibbons and Son, Ltd., 
Sunderland, £1,059 (recommended). 

Sunderland, Dur.—Extensions to pharma- 
ceutical department at Royal Infirmary for 
Newcastle upon Tyne Regional Hospital 
Board—G. H. Plemper, Ltd., Old Chester 
Road, Sunderland, £7,380. 

Swainsthorpe, Norfolk.— Reorganisation of 
sanitary facilities at the Vale Hospital for 
the East Anglian Regional Hospital Board 

-R. G. Carter, Ltd., Drayton, Norwich, 
£4,450 (recommended). 

Swinton and Pendlebury, Lancs.—Installation 
of washbasins in Council houses for B.C.— 
Batleys (Builders), Ltd., Mossley, Man- 
chester, £3,222 (recommended, subject to 
Ministry approval). 

Thedwastre, Suffolk.—Improvements to a 
block of four dwellings at School Road, 
1 ta for R.D.C.— Direct Labour, 
£3.135. 

Thetford, Norfolk.—Erection of warehouse and 
dispatch denot for Oxo, Ltd., London, E.C.4. 
Elliott, Cox and Partners, architects, 172 
Buckingham Palace Road, London, S.W.1 
Tooley and Youngs, Ltd., High Street, 
Stalham, Norfolk. Estimated cost £21,680. 
Work just commenced. 

Ulverston, Lancs. — Twenty garages off 
Almond Road for U.D.C.—Baker and Foster 
(1960), Ltd.. 2 Upper Brook Street, 
Ulverston, £3,638. 

Wallsend, Northumb.— Provision of X-ray 
department at Hadrian Hospital for New- 
castle upon Tyne Regional Hospital Board 
—Hastie D. Burton, Ltd., King Street, North 
Shields, £2,684. 

Washington, Dur.—Club for old men on the 
Spout Lane site for U.D.C—J. and T. 
Robson, Ltd., Blue House Lane, Washington, 
Co, Durham. 

Welshpool, Monts.— Erection of warehouse, 
office block, etc., at Henfaes Lane, for 
S.P.D., Ltd., Greenbank, London, E.lI. 
Frederick Snow and Partners, consulting 
engineers, 144 Southwark Street, London, 
S.E.1—Espley and Co., Ltd., 62 High Street, 
Evesham, Worcs. Work has commenced. 

West Hartlepool, Dur.—Following for New- 
castle Regional Hospital Board: Alterations 
to General Hospital to provide psychiatric 
department and alterations to Cameron 
Hospital to provide special care baby unit 

C. M. Yuill, Ltd., Villiers Street, West 
Hartlepool, £3,120 and £4,623, respectively. 

Whitby, Yorks.—Provision and fixing of ap- 
proximately 400 sq. yd. of glazed wall tiles 
distributed amongst six public conveniences 
in Whitby for U.D.C.—W. Garbutt and 
Sons, Sleights, Whitby, £1,332. Work just 
commenced. 

Whitehaven, Cumb.—Erection of residential 
hotel, Coach Road—J. and Robson, 
Ltd., Coach Road, Whitehaven. Work to 
start immediately. 

Workington, Cumb.—cConstruction of old 
people’s home at Workington for C.C. 
D. W. Dickenson, county architect—John 
Twiname, Ltd., Brigham, Cockermouth, 
£53,666. 

Yorkshire. — Construction of superstructure 
for administration block, workshop and 
stores at Thorpe Marsh power station for 
the Central Electricity Generating Board 
Northern Project Group)— Mitchell Con- 
struction Co., Ltd., Peterborough, £160,000. 


DEMOLITION 


Great Yarmouth, Norfolk.—Demolition of 
certain buildings at Crow Hall Farm for 
B.C.—H. Folkes and Sons, Great Yarmouth, 
£75 (recommended), 

Hendon, Middx.—Demolition of 17 properties 
at Granville Road for B.C.—A. A. King and 
Sons, North Circular Road, London, N.W.2, 
£355 (recommended). 

Rochdale, Lancs.—Demolition of 9, Il. 13 
and 15 Crook Street, and 1, 2, 3 and 4 Back 
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Crook Street for B.C.—W. Sutcliffe, Roch- 
dale, £69. 

Workington, Cumb.—Demolition of 1 to 5 
Norman Terrace, for B.C.—P. Greggains, 
Maryport, £95 (recommended). 


ELECTRICAL 


Eccles, Lancs.—Electrical installation at Peel 
Green branch library for B.C.: Simmons 
Electrical Contracting Co., Chadderton, 
£910 (recommended). 

Hendon, Middx.—Lighting fittings in connec- 
tion with Edgware Branch Library for B.C. 
—The General Electric Co., Ltd., Kemble 
House, Kean Street, London, W.C.2, £945 
(recommended). 

King’s Lynn, Norfolk.—Installation of patient, 
nurse call system at Hardwick Hospital for 
the East Anglian Regional Hospital Board 
—Marconi International Marine Communi- 
cation Co., Ltd., New Street, Chelmsford, 
£1,285 (recommended). 


Rochdale, Lancs.—Cable laying for B.C. 

M.R.Q. Construction Co. Ltd., Stamp- 
stone Street, Oldham, £2,570 (recom- 
mended). 


St. Albans, Herts.—Supply and erection of 
traffic signals at Victoria Road/Lattimore 
Road for City Council—Automatic Tele- 
phone and Electric Co., Ltd., Strowger 
House, 8 Arundel Street, London, W.C.2, 
£1,182 (recommended). 

Stockport, Ches.—Electrical . installation at 
Reinbek Home extension for B.C.—Sunder- 
land Forge and Engineering Co., Ltd., 
Pilgrim Street, Birkenhead, £960. 

Watford, Herts.— Electrical installation at 
Brightwell Road old peoole’s dwellings for 
B.C.—J. and J. Burtenshaw Partners, Ltd., 
Luton, Beds., £1,775 (recommended). 


FENCING 


Cardiff. — Erection of chain link fencing at 

Western Cemetery for City Council— 
W. Fletcher, Pontypandy House East, 
Pontygwindy Road, Caerphilly, £5,533 
(recommended). 


GAS AND WATER SUPPLY 


Basildon, Essex.—Construction of a reservoir 
for the Southend Waterworks Co. Leslie 
Turner and Partners, consulting engineers, 
6 Grove Road, Sutton— Cementation Co., 


Ltd., 20 Albert Embankment, London, 

S.E.11, £126,293. Work to commence 

March. , 
Buteshire. — Construction of two reinforced 


concrete slow sand filter beds, with relative 
piping and other improvement works at the 
Kilchattan Bay water system for 
—Babtie, Shaw and Morton, consulting 
engineers, 17 Blythswood Square, Glasgow, 
C.2—John Woodrow and Sons (Builders), 
Ltd., Main Street, Bridge of Weir, Renfrew- 
shire, £5,393 (accepted); James Sim, Ltd., 
£5,460; Tileman and Co., Ltd., £7,399. 

Clare, Suffolk.—Works of water supply, com- 
prised in the furnishing and laying of about 
10,000yd. of 10in, to 3in. spun-iron water 
mains, and other appurtenant works for 
R.D.C. D. Balfour and Sons, consulting 
engineers, 131 Victoria Street, Westminster, 
S.W.1—Biggs Wall and Co., Ltd., Hampden 
Works, Cromwell Road, Muswell Hill, N.10, 
£47,109. Work commencing May. 

Castlereagh, Down.—Supplying and laying of 
approximately 230 lin. yd. of 4in. diameter 
spun-iron water main, together with meter 
chamber and other ancillary fittings, at 
Croft Road, Holywood, for R.D.C— 
H. Young, Alexander Yard, Limestone Road, 
Belfast, £1,038 (accepted); J. McCready, 
£1,041; Liscon Developments, Ltd., £1,178; 
The Browne Plant Co., £1,192. Work is 
expected to start in March. 

C.E.G.B.—The Central Electricity Generating 
Board have placed contracts during the past 
month for power stations, transmission lines 
and transforming stations amounting in the 
aggregate to approximately £4,289,000. The 
principal contracts include: 

Thorpe Marsk power station: Circulating 
water pipework for unit 2—Clayton, Son 
and Co., Ltd.; administration block, work- 
shop and stores superstructure—Mitchell 
Construction Co., Ltd. 

Drakelow C power station: Ash and dust 
handling plant, units 9-12—Babcock and 
Wilcox, Ltd. 

Rugeley power station: Generator trans- 
formers 4 and 5—Ferranti, Ltd. ; 

Tilbur B power station: ety pile- 
casting and driving — Holloway Bros. 
(London), Ltd. 

Richborough power station: Two 144- 
MVA, 132-kV generator transformers 2 and 
3—The English Electric Co., Ltd. se 

West Thurrock power station: Fire- 
fighting equipment—Mather and Platt, Ltd.. 

Grove Road power station: Three 30- 
MVA,  132/6.6-kV and four 15-MVA, 
132/11-kV ‘i transformers Johnson and 
Phillips, Ltd 
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Woodside (Shore Road) sub-station: One 
45-MVA, 132/33-kKVA_ transformer and 
earthing transformer—The English Electric 
Co., Ltd. 5 

Upper Boat sub-station: 132-kV_ switch- 
gear—Associated Electrical Industries, Ltd. 

Cardiff East sub-station: 132-kV switch- 
gear—The General Electric Co., Ltd.; two 
75-MVA transformers—The English Electric 
Co., Ltd. ‘ 

Cardiff West sub-station: 132-kV_ switch- 
gear—Associated Electrical Industries, Ltd. 

Hackney sub-station: 66-kV cabling— 
W. T. Glover and Co., Ltd. , 

Wimbledon sub-station: 132-kV_ switch- 
gear—Associated Electrical Industries, Ltd. 

Chessington sub-station: Two 90-MVA, 
132/33-kV transformers—Ferranti, Ltd. 

Purley sub-station: Two 90-MVA, 132/33- 
kV transformers — Associated Electrical 
Industries, Ltd. 

Holborn sub-station: 132-kV, 3,500-MVA 
switchgear—A. Reyrolle and Co., Ltd. 

Sundon sub-station: 275-kV, 15,000-MVA 
switchgear—The English Electric Co., Ltd. 

Feckenham sub-station: 275-kV, 15,000- 
MVA switchgear—The English Electric Co., 
Ltd. 

Monk Fryston sub-station: 275-kV_ and 
380-kV isolators and connections—Asso- 
ciated Electrical Industries Ltd. : 

Templeborough sub-station: Foundations, 
structures and buildings—H. G. Boot and 
Son. 

Tinsley Park sub-station: Two 100-MVA, 
275/33-kV transformers — The English 
Electric Co., Ltd.; 275-kV_ isolators and 
connections — Associated Electrical Indus- 
tries, Ltd. ; 

Colne, Lancs.— Provision of filtration plant 
at public baths for B.C.—Bell Bros. 
(Manchester), Ltd. Calder _ Ironworks, 
Denton, Manchester (recommended, subject 
to Ministry approval). 

Inverness-shire.—Construction of septic tank 
and supply and laying of 2,500 lin. yd. of 
6in. and 9in. diameter fireclay and cast-iron 

iping at Carrbridge—Alex. Robertson and 
Co., Ltd., Dunfermline. 

North Lonsdale, Lancs. — Sunbrick water 
scheme for R.D.C.— Bariton Construction 
Co., £3,598. , : 

Poplar.—Renewal of water services in the 
second-class slipper bath, Poplar Baths, for 
B.C.—Arthur Scull and Son, Ltd., Finwell 
House, Finsbury Square, London, E.C.2, 
£1,317 (recommended). 

Preston, Lancs.— Laying of approximately 
3,400yd. of 18in. and 12in, diameter 
asbestos-cement mains, together with short 
lengths of 18in. diameter spun-iron pipes 
under proposed motorway and lL5in. 
asbestos-cement over new railway foot- 
bridge, all within the urban district of 
Leyland (contract 2), for Preston and 
District Water Board. J. F. Bailey, engi- 
neer and manager—George Catterall and 
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Sons, Ltd., Adlington, Lancs., total esti- 
mated cost £32,000. Work commencing 
April. 

Watford, Herts.—Main laying during 1961/62 
for B.C——E. W. Avent, Ltd., ellington 
Crescent, New Malden, Surrey (recom- 


mended). : 

West Cornwall.—Following for Water Board. 
Herbert Lapworth Partners, consulting engi- 
neers, 25 Victoria Street, Westminster, 
London, S.W.1: Drift water scheme, con- 
tract 8, construction of two concrete service 
reservoirs—Ludgvan, with a capacity of 
500,000 gallons; and Trevelyan, with a capa- 
city of 150,000 gallons, on sites in West 
Cornwall—E, Thomas and Co.,_ Ltd., 
Falmouth, £34,040 (accepted); Richard 
Costain Construction, Ltd., £37,079; Reed 
Mallik, Ltd., £40,074; Trethowan Builders, 
Ltd., £40,980; Gray Conoley and Co., Ltd., 
£40,989; A. E. Farr, Ltd., £42,097; George 
Pollard and Co., Ltd., £46,445. 

Contract 13, Madron water scheme, com- 
prising excavating for, supplying, laying, 
jointing, and the maintenance of about 3- 
mile of spun-iron pipes with Tyton joints, 
together with valves and fittings, etc., and 
the supply and erection of two booster 
pumps and switchgear, etc.—E. Thomas and 
Co., Ltd., Falmouth, £6,390 (accepted); 
F. W., Hunt, Esg., £6,487; A. H. Dingle, 
Ltd., £6,806; Gray, Conoley and Co., Ltd., 
£7,791; Trethowan (Builders), Ltd., £7,847; 
A. E. Farr, Ltd., £8,626; Richard Costain 
Construction, Ltd., £9,648. 


HARBOURS, PIERS AND SEA DEFENCE 


WORKS 
Dymchurch, Kent. — Improvement and 
strengthening of the sea wall between Grand 
Redoubt and Willop Sluice for Kent River 
Board. J. Taylor, chief engineer— 


Holland & Hannen and Cubitts, Ltd., 
1 Queen Anne’s Gate, London, S.W.1. 
Estimated cost £430,000. Work has com- 
menced. 

Skegness, Lincs.—Construction of a new sea 
Wall approximately 2,730ft. long and eight 
sheet asphalt groynes at Winthorpe Avenue 
for the Lincolnshire River Board. The sea 
wall consists of reinforced concrete step- 
work protected with a toe of steel sheet 
piling and surmounted with a wave return 
wall. The proposed works also involve 
the extensions to two existing timber and 
grouted stone groynes and the placing of 
approximately 100ft. of Gabion work at 
the southern end of the new wall. F. H. 
Tomes, engineer to the Board—Lehane, 
Mackenzie and Shand, Ltd., Matlock. Work 
commencing March. 

Swansea.—Reconstruction of two parts of the 
quay wall at the North Dock Basin for 
B.C., consisting of the removal of approxi- 
mately 42ft. of the existing wall and re- 
building in  stone-faced mass _ concrete. 
R. D. Moody, borough engineer and sur- 
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veyor—-The Demolition and Co i 
Co., Ltd., 3 St. James’s Square, ‘Leu 
S.W.1, £12,393. _ 


HEATING AND VENTILATING 


Felixstowe, Suffolk.—Installation of Central 
heating and hot water system for Nurses’ 
home (Norwood Lodge) at Felixstoy 
General Hospital for the East Anglian 
Regional Hospital Board—Norris Warmin 
Co., Ltd., Ipswich, £1,198 (recommended) 

Norwich.-— Supply of boiler plant and oil. 
burning equipment for central boiler house 
at Little Plumstead Hospital for the East 
Anglian Regional Hospital Board—Davey 
Paxman and Co., Ltd., 1 Balfour Place 
London, W.1, £33,417 (recommended), " 

Orkney.—Following, at new primary school 
Papdale, Kirkwall, for C.C. Heating instalja’ 
tions; electrical installations—John Rendajj 
Laing Street, Kirkwall, Orkney, £5,374: 
Alex. Sutherland, Ltd., Junction Road 
Kirkwall, Orkney, £2,371, respectively, ' 

Stockport, Ches.— Heating _ installation at 
Heaton Lane ambulance depot for BC~ 
J. H. Hicks and Co., Ltd., Richard Stree 
Stockport, £2,070. ; 


HOUSING SCHEMES 


Barnsley, Yorks. -— Following for B.C. Eight 
bungalows at New Lodge estate—Dire 


Labour. 
One hundred dwellings at St. Helens 
estate (contract S.H.6}—Direct  Laboy 


(recommended, negotiated tender), 

Bath, Som.—Thirty-two flats, six houses and 
40 garages at Twerton Whiteway, contract 
6, for City Council—E. Mortimer and Sop, 
Ltd., High Street, Bath. Work to com. 
mence March lI. 

Belfast.—Following for City Council; ()) 
Erection of 13 houses at Dufferin, Haig and 
Kingswood Streets; (2) construction of site. 
works at Mount Vernon Estate extension— 
J. Mawhinney, Leitrim, Castledawson, Co, 
Derry, £19,532, and A. J. Clancy, Ltd., 12 
Antrim Road, Belfast, 15, respectively, 
£16,725. 

Thirty-six flats at Fortwillliam Parade 
for City Council—Wm. Polly, Quoile Road, 
Downpatrick, £55,997. 

Bexhill-on-Sea, Sussex. — Demolition of the 
Hotel Riposo at the corner of Dorset Road 
South and De La Warr Parade, and erection 
on site of 39 flats and 30 garages—George 
Wimpey and Co., Ltd., Hammersmith Grove, 
London, W.6. Demolition work has com. 
menced. 

Dundee.—Erection of 117 houses (second 
development), Menzieshil] Estate, for City 
Council—Direct Labour, £150,242. 

Durham.—Forty-eight dwellings on the New- 
ton Hall estate for City Council. L. E. 
Ellis, city engineer—Gradon and Son, North 
Road, Durham, £61,038. 

Goole, Yorks.—Three blocks of flats and 
maisonnettes, with 13 dwellings in each 
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: block, im North Street for B.C. — George 21 houses and six flats—~Marway Builders, Scarborough, Yorks. — Supply of 1,000yd. of 
lon Wimpey and Co., Ltd., £68,431 (subject to Ltd., Nunthorpe, Middlesbrough. 3in., 4in, and 6in. cast-iron pipes for B.C.— 
on, Ministry approval). ; Peterborough. Conversion of 53 Thorpe Staverley Iron, and Chemical Co, Ltd., 
‘mbledon, Surrey.—Six bungalows (in two Road to four flats for senior nursing staff Hollingwood, Chesterfield, Derbys, (recom- 
Hacks) at The Glebe site, Ewhurst, for of Peterborough and District Memorial _ mended). “ 
RDC}. M. Bicknell and Son, Maple- Hospital for the East Anglian Regional Swinton and Pendlebury, Lancs.—Following at 
tral drakes Road, Ewhurst, £10,580 (accepted); Hospital Board—R. Carter and Son, 2 Beehive estate (section 3) for B.C.: Precast 
Ses’ and J. J. Stanford, Ltd., £12,431; Griggs Lammas Road, Peterborough, £4,990 (recom- concrete/artificial stone lintels, etc,— 
we | I. Son, Ltd., £10,908. Work commencing mended). Wettern Bros. (Manchester), Ltd., Albany 
lan | March 1. Portsmouth.—Following for City Council: Road, Manchester, 21, £964; windows— 
ing | Harpenden, Herts.—Six flats for old people at Eight houses (four bedroom) and 16 garages Norris Woodworkers, Ltd., Farnworth, 
ed). Breadcroft Lane, Harpenden, for U.D.C.— at Malins Road—J. C. Nicholls, Ltd., Fitz- £2,181 recommended). 
oi. | Stevenson-Spence, Ltd., 37 Leyton Road, herbert Road, Farlington, Portsmouth, 
use | Harpenden, £10 Oe saecenteds eee a8 aes ig oye i See PLANT AND MECHANICAL TRANSPORT 
ast | , Ltd., £12,134; Jarvis (Harpenden), <7,J89; HH. Jones and Son (Portsmouth), Deal, Kent.—Supply of an Eagle/Bedford 
%, Bake 12,427; Axtell and Barborough, Ltd., Ltd., £31,877; A. E. Porter and Son, Ltd., 800-gallon comin gulley a aes 
ce, | £12,427. Work to commence in two £32,281. ; , emptier for B.C.—East Kent Motors, Ltd., 
| months. . ; i _ Seventeen flats and maisonnettes at Wing- Queen Street Gardens, Deal, £2,433 (recom- 
ool, | Hastings, Sussex.—Following for B.C.; 22 field Street—John Hunt, Ltd., Cleveland mended, subject to Ministry approval). 
lla. ynits of accommodation and 14 garages Road, Gosport, £32,063 (recommended); Great Yarmouth, Norfolk.—Supply of a Ford 
all, at Gate Farm extension—Hassocks Pro- Howe and Bishop, Ltd., £33,844; Hawkins 4-ton diesel-engined tipping vehicle for B.C, 
74. petties Development Co. Ltd., London Bros. (Gosport), Ltd., £34,304; H. E. Collins, —Bussey and Sabberton Bros., Ltd., St. 
Nad, Road, Hassocks, £40,625 (recommended, Ltd., £34,655; Henry Jones and Son (Ports- Martins, Palace Plain, Norwich, £1,037 less 
subject to Ministry approval). mouth), Ltd., £39,084; J. C. Nicholls, Ltd., an allowance of £172 for old vehicle 
asi Development of High Bank, Old London 39,997. (recommended). 
on SCE Road, with houses, flats and bungalows— Two one-bedroom flats at Heyward Road _ Harrogate, Yorks.—Supply of a Fordson Super 
eet, | Selleck Nicholls and Co., Ltd., St. Austell, -John Day, South Wymering Farm, Major diesel tractor with muledozer for 
' Cornwall, £17,800. Cosham, Portsmouth, £3,431 (recom- B.C.—Harrogate Motors (Knaresborough), 
| Kent. — Eight-storey block of 47 flats and a mended). Ltd., Station Parade, Harrogate, £1,082 
jaundry at Hayle Road, Maidstone, and Redditch, Worcs.—Fifty detached houses and (recommended). 
| f three - storey flats and _ four - storey bungalows (for sale) for U.D.C- Hendon, Middx.—Following for B.C.: Supply 
ht maisonnettes at Erith—Wates, Ltd., 1258 H. Edmunds and Sons, Ltd., 1 Churchfield of a 6-ton road roller—Marshall, Sons and 
rect | London Road, London, S.W.16, £96,577 and Street, Dudley, £115,000. Co., Ltd., Stafford House, Norfolk Street, 
. | £238,306, respectively. ; St. Albans, Herts.—Following for City Coun- London, W.C.2, £1,940, less an allowance 
= Leicester.—Block of 20 flats including a pent- cil: Eight flats at Valley Road—E. S. Moss, of £625 for the existing 10-ton diesel roller; 
Our house to be known as Hollybank Court at Ltd., 159 Brent Street, London, N.W.4, a 5-ton Hydrocon lorry-mounted crane— 
London Road for Bernard Wheatcroft, Ltd., £16,027; concrete floors and stairs for eight Brown and Tawse Plant, Ltd., £5,205, less 
and Aylestone Lane, Wigston. Barton Everitt flats at Coningsby Bank—Caxton Reinforced £250 for present Neal crane (recommended). 
fact and Callow, architects, 107 London Road- Concrete, Ltd., 45 Bedford Row, London, Portsmouth.—Supply of a hydraulic petrol- 
~ Direct Labour. Estimated cost £100,000. W.C.1, £1,741 (recommended). engined turntable ladder for City Council 
” Demolition work commenced. Sunderland, Dur.—Twenty-seven houses for —Dennis Bros., Ltd., Guildford, Surrey, 
Leigh-on-Sea, Essex.—Ninety flats in two sale in Percy Terrace for B.C.—Direct £10,778 (recommended). 
(l) blocks of six storeys, one 10 storey, with Labour. Scarborough, Yorks.—Supply of. four Land- 
one linking blocks of three storeys, at Grand Rover vehicles for B.C_——Coombs Commer- 
e Drive mt are aed: gad & a MATERIALS AND SUPPLIES on Garage Cae. is. Guildford, 
. Ltd., 50 Epping New Road, Buckhurst Hill. Barnsley, Yorks.—Supply of following for £2,974 (recommended in lieu of previous 
Th | Sasley Brags, and Associates, architects, "BC. Five thousand engineering “bricks fede. 
ey, Hawkes, quantity surveyors, 2 Gray’s Inn aa ow ce PLAYING FIELDS, PARKS, ETC. 
ade aaene, Lenses, ert eee ee approximately 500 tons of crusher run dolo- Carlisle, Cumb.—Following for City Council: 
vad, Co., Lt D var — a Cane “NW mitic limestone—Derbyshire Stone Sales, Draining, top soiling, fertilising and seed- 
a om or lam Te Ltd., Bank House, Matlock, Derbyshire, img the playing field at Harraby Secondary 
the Work to commence june. 14s. 4d. per ton; 5,000 engineering bricks— School—J. W. Harwell, Ltd.. 18 Athoil 
oad Middlesbrough, Yorks.—Following for B.C. George Armitage and Sons, Ltd., Robin Crescent, Edinburgh, £2,320 (recom- 
tion on the Easterside estate: Twenty-eight Hood, near Wakefield, 256s. 9d. per mended). 
ange houses and six flats—C. W. Athey and Sons, thousand; approximately 500 tons of crusher Development of public open space at 
ove, Ltd., Middlesbrough; 30 houses, four flats run Derbyshire limestone—W. Prestwich and Rosevale, Harraby, and development of 
om- and estate office—Moore and Cartwright, Sons, Ltd., Dronfield, Sheffield, 15s. 6d. per Morton Park—Direct Labour, £3,500 and 
Ltd. High Street, Norton, Stockton; and ton (recommended). £2,000, respectively. 
ond 
City 
ew. | s 
E. 
orth 
and 
- of °“ROCK’ 
i. 
» 
. i 
‘ Yet another specification has lasting service. “Rock Concrete” 
\ ensured a pipe of durability, reliability Spun Pipes provide a non-corrosive, 
0, 
. and strength. Wherever main drainage trouble-free system, capable of meeting 
io schemes are under construction it is the needs of the most exacting 
., essential to lay pipes that will give specification. 
4! 
fs 





Also Manufacturers of : 
SALT GLAZED STONEWARE 
PIPES AND FITTINGS 


SHARP JONES 


...Of course 


& CO. LTD. 





BOURNE VALLEY POTTERY, PARKSTONE, POOLE, DORSET. Tel : Westbourne 61226-7-8 
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Heston and Isleworth, Middx. — Layout of Scottish Region: : Harrogate, Yorks.—Construction of car Park 
garden surrounds at Spring Grove Grammar Heating instaJlation for building work at Royal Hall Gardens and _ land adjoinin 
School for C.C.—John Waterer, Sons and Inverness—G. N. Haden and Sons, Ltd., Elim Hall, for B.C.—Fowlers Contractos 
Crisp, Ltd., Floral Mile, Twyford, Berks., Aberdeen. : (Harrogate), Ltd., Camwal Road, Harrogate 
£1,060 (recommended). Train describer equipment for re-signal- £23,751 (recommended). " 
Maidenhead, Berks.— Repairs to Gordon ling scheme, Perth—Westinghouse Brake Hazel Grove and Bramhall, Ches.—Improy, 
School Playing Fields for the Education and Signal Co., Ltd., London, ment works to be carried out in Chester 
Executive—J. S. Bishop and Co., Ltd., 430 : . aA Road, Hazel Grove and Moss Lane, Bram. 
Bath Road, Slough, Bucks., £1,119 (recom ROADS, BRIDGES AND SITE WORKS hall, for U.D.C.— Apex Asphalters, Ltd I 
mended). Bedford.—Improvement of Hassett Street and Oweu Street, Stockport. Work about 1 
Stockport, Ches.—Following for B.C.: Major construction of new road to Priory Street commence. ; ; 
levelling in connection with the layout of for B.C.—Direct Labour (recommended, Hendon, Middx.—(a) Construction of a ney 
two football vitches and cricket square at subject to Ministry approval). Estimated access road off Eaton Road, housing site 
Brinnington Park—E. L. Robinson, Ltd., cost £49,900. 45, New Brent at phase 2; (b) extend 
£1,422; provision of tennis courts, extension Bedfordshire.—London-Inverness trunk road, the existing roac va front of Wilberforce 
of playing field fencing, etc., at Stockport route A.6, improvement of bend south of Court, housing site » Spur Road, Edgware: ‘ 
School —C.J.C. Contractors, Wrestawyle, Duck End, Wilstead, for C.C.—H. C. Janes, and _&) i * gee resurfacing of Eaton : 
Sproston, Ches., £5,854. Ltd., 183 High Town Road, Luton, £15,543. satEnee oo Charles Carter (Childs 
Boldon, Dur.—Making-up part of Charlcote till), ver 375 rte Road, London, 
RIVER AND FLOOD PREVENTION Crescent and Burnham Grove, East Boldon, N.W.2, (a) Ruee 9 (b) £1,854 and (¢) £1,250 
WORKS for U.D.C. J. T. Edmondson, surveyor. aac. dase Set! 
a a a la fe eee Edwin Clarkson, Ltd., Station Approach, -ittlehampton, ssex.—MlaKing-up South. 
— pees, oS ae hee East Boldon, £3,049. Work commencing fields Road (part), ooprent ll, for UDC. 
for City Council—Tracey Bros., Belfast, March 3. Direct aaa, £1,743. = Work to com: 
£25,219. F nee *.. om ponte sae Pn wg Leles.—Burning ‘ul aatth 
; ‘ —Piling works to parking areas at rokeswood | alk, ugh, Ics. and hot 
“a. River Quay, Southtown, for BC. ag Lawrence Weston, for City Council—O, }. rolled asphalt carpet through town centre 
Gurney and Co., Ltd., Trowse, Norwich, ee ~~ — a, Road. 2 os ee ° Rend 
7 » »nde /interbourne ristol, 4,85 recom- oti c .—Re e Roads : 
£17,989 (recommended). an e, shed), Ltd, Shocked, Loaghiboreailt ep | 
. > . Burnham-on-Sea, Som. — Construction of car Meopham, Kent.—Construction of 8in. thj 
RAILWAY ENGINEERING park adjoining East Goods Yard, Church unreinforced concrete road together a 
British Railways. — Following contracts Street, Highbridge (contract 40), for U.D.C. surface water drainage to serve 17 houses 
placed: G. Harvey Mayhew, engineer and surveyor at Meopham Green for Modern Homes— : 
London Midland Region: —Ford Bros., Cheddar, Som., £1,081. Work Hodsons, Ltd., 17 Wrotham Road, Graves. 
Design, supply and erection of gantry at to commence March 13. ‘ end, , 
Old Road Station, Finchley—Scaffolding Burry Port, Carms,—Construction of road Newcastle upon Tyne.—Repairs to the Scots. 
(Great Britain), Ltd., Mitcham, Surrey. from Heol Vaughan to Old Harbour and wood Bridge for City Council. Mott, Hay 
Installation of steam heating in the steel laying of surface water drain and filling in and Anderson, consulting engineers, 9 
foundry, Locomotive Works, Crewe—Ash- two gaps in sea embankment for U.D.C. Iddesleigh House, London, S.W.1—Cleve- 
well and Nesbit, Ltd., Manchester. T. H. Evans, 33 Stepney Road, Burry Port, land Bridge and Engineering Co., Ltd, 
Floor surfacing at Ducie Street and £5,326 (accepted); Glyn Davis, Kidwelly, Smithfield Road, Darlington, £13,824 
Deansgate Warehouses, Manchester Ltd., £6,999; Morgan Lewis Morgan, £10,800; (recommended). — ; 
Limmer and Trinidad Lake Asphalt Co., East Dock Eng. Wks., £13,745, Newport, Mon.—Construction of footpaths at 
Ltd.. Manchester. Chesterfield, Derbys.—- Roads and sewers at Ringwood Estate for B.C.—J. F. Dymond, 
Club building for Staff Association at Marsh Lane caravan site, in the parish of 30 High Street, Newport, £1,445 (recom. | 
Walton-on-the-Hill — Worthington (Con- Eckington, for R.D.C. J. B. Wikeley, engi- mended). 


tractors), Ltd., Liverpool. 





neer—Wm. Drabble and Sons, Ltd., 22 and Nottinghamshire.—-Construction of a rein- 


Alteration to Staff Association building 24 High Street, Mosbrough, Sheffield, forced concrete footbridge of three spans 
at Willesden—W. Walkerdine, Ltd., North £6,267. over the Sandiacre - Stapleford by-pass 
Kensington, London, W.10. Deal, Kent.—Cutting out and replacing the (centre span 90ft., side spans 35ft. 3in.) ony 

Fabrication and delivery of composite perished flexible joints on concrete district reinforced concrete trestles for C.C. R.A 
deck units for partial reconstruction of roads for B.C. Bitumen Associates Kidd, county surveyor—R. McGregor and | 
bridges 5 and 5a on the Grand Junction (Egham), Ltd., 148 High Street, Egham, Sons, Ltd. 7 Brazenose Street, Man | 
line at Bank Quay Station, Warrington- Surrey, 2s. 34d. per lin, yd. (recommended). chester, 2, £90,068. 

Butterley Co., Ltd., Butterley, near Derby. Glenfield, Leics—Construction of roads and  Portsmouth.-— Following for City Council: 

Supply, fabrication and _ delivery’ of sewers on housing scheme for William Construction of roads and footways to serve 
stee]work for superstructure of bridge 98 Davis and So. (Leicester), Ltd.—Reliable the Wymering industrial area, phase 2— 
on Liverpool/Manchester line—J. Booth Roads (Shepshed), Ltd., Shepshed, Lough- A. L. J. Davis (Public Works), Ltd, 
and Sons (Bolton), Ltd., Bolton. borough. Chichester. £9,152 (recommended); Southern 

— 





ROAD 
ROLLERS 
LIMITED 


Depots at: 


BIRMINGHAM 


Tel, BIRMINGHAM soUTH 3811/3 


el, mortey 4053 


LEICESTER 


Tel. syston 3357/9 


ST. HELENS 


Tel, ASHTON-IN-MAKERFIELD 7284 


HEAD OFFICE: ROAD ROLLERS LTD - 928 MELTON ROAD - THURMASTON - LEICESTER ~ Telephone: Syston 3357/9 
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nties Construction Co., Ltd., £9,623; 
Ltd., £9,734; Mears 
Ltd., £10,984; Jno. 


u 
Grarings (Contractors), 


s, (Contractors), 
font Ltd., £12,602. — . 
Making-up of Dorking Crescent—Direct 
Labour (recommended). Estimated cost 
Ee Lanes. — Following for B.C.: New 
Row trance gate in Willbutts Lane and road 


works in connection with Central 
Nursery scheme — Brierley and Castrees, 
Mellor Street, Rochdale, £1,065; surfacing 
and improvement of Bury Road—James 
McGowan, Ltd., Rochdale, £46,047 
(recommended ). : ; 

st. Albans, Herts. — Following for City 


Council: Reconstruction of Upper Latimore 
Road—Linney and McLaughlin, Ltd., 93 
High Street, Barnet, £3,071 surface dressing, 
1961-62—Taroads, Ltd., 21 Old Bailey, 
London, E.C.4—(a) 1/1.875d. per gallon for 
the supply of tar; (b) 3.80d. per sq. yd. 
for spraying and applying stone, etc.; (c) 
1/5.375d. per gallon for the supply of 
bitumen; (d) 3.80d. per sq. yd. for spraying 
and applying stone, etc. 

Extension of Ashley Road—Cooper Bros. 
(St. Albans), Ltd., Park Lane, St. Albans 
(recommended, extension of contract). 
Saltash, Corn. — Making-up of St. George's 
Road, St. Anne’s Road, Longview Road 
(part) and Dunheved Road for B.C— 
W. Carline, Ltd., £11,502 (recommended). 
Stockport, Ches.—Following for B.C.: Sur- 
facing with tarmacadam of playgrounds at 
Crescent Park, St. Lesmo Road and St. 
Thomas Recreation Ground — Shepherds 
(Rochdale), Ltd., Sumner Street, Rochdale, 
£1,009; improvement of Shaw Heath—- 
J. F. Goodwin and Co., Ltd., 148 Droyls- 
den Road, Audenshaw, Manchester, £5,974. 
Sunderland, Dur.—Carriageway works in Park 
Lane for B.C.—Direct Labour, £1,401. 
Whitehead, Antrim. — Reconstruction of 
approximately 860 lin. yd. of carriageway at 
Chester Avenue and Islandmagee Road for 
U.D.C—Hendly Bros., Craighill Quarry, 
Ballyclare, Co. Antrim, £23,984 (accepted): 
Moore Bros., £25,704; Loughside Quarries. 
£26,905; Ramsey Bros., £25,943; Farrans, 
Ltd., £30,621. Work is expected to com- 
mence in April. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Battle, Sussex.——- Construction of Burwash 
Common sewerage scheme for R.D.C.— 
T.H. Contractors, Ltd., 300 Chiswick High 
Road, London, W.4 (subject to Ministry 
approval). Estimated cost £55,744. 
Burnham-on-Sea, Som.—cConstruction of Love 
Lane relief sewer and sewage storage tank 
(contract 41) for U.D.C. G. Harvey 
Mayhew, engineer and surveyor—D. J. 
Pollard, 77 Ringstone, West Huntspill, near 
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Highbridge, Som., £3,542. Work to com- 
mence April. 

Carlisle, Cumb.—Construction of Blackwell 
relief sewer for City Council—Eden Con- 
struction Co., Ltd., English Damside, Car- 
lisle, £98,711 (recommended, subject to 
Ministry approval). 

Dundee. — Second phase of King George V 
Wharf outfall sewer replacement at Dundee 
Harbour for City Council—F. J. C. Lilley 
(Contractors), Ltd., 61 Meiklewood Road, 
Glasgow, S.W.1, £42,550. 

Great Yarmouth, Norfolk.—Construction of a 
sewer and pumping station at the South 
Denes Caravan Camp for B.C.—May, 
Gurney and Co., Ltd., Trowse, Norwich, 
£4,179 (recommended). 

Southam, War.—Farnborough sewerage for 
R.D.C,, comprising (a) laying of approxie- 
mately 1,800yd. of 6in. diameter g.s.s. 
sewers, together with the construction of 
relevant manholes; (b) construction of a 
sewage disposal works consisting of two 
septic tanks (capacity 9,450 gallons), one 
percolating filter (183 cu. yd.), two humus 
tanks (capacity 1,500 gallons) and a sludge 
and supernatant water pump _ station, 
together with the necssary drains, 
chambers, etc.; (c) house connections. 
W. Herbert Bateman and Partners, con- 
sulting engineers, Batheaston, Bath— 
Roads and Sewers, Ltd., Bower Way, 
Slough, Bucks., £29,714 (subject to Minis- 
try approval). Work commencing June. 

West Penwith, Corn.—Sewer extension at 
Hayle for R.D.C.—A. Dennis and Sons 
(Penzance), Ltd., New Street, Penzance, 
£1,229 (accepted); Northcotts of Exeter, 
Ltd., £2,001; A. H. Dingle, Ltd., £1,568. 

Workington, Cumb.— Sinking of boreholes 
and certain works inside the Annie Pit 
outfall sewer for B.C.—Direct Labour 
(recommended). Estimated cost £1,200. 


STREET LIGHTING 


Carmarthen.—Lighting of the western section 
of the A.40 trunk road and Llanstephan 
Road for B.C.—A.E.I. Lamp and Lighting 
Co., Ltd., National Provincial Bank Build- 
ings, West Bute Street, Cardiff, £5,463. 

Dunblane, Perth.—Supply and erection of 
seven concrete lighting columns, lanterns, 
all auxiliary equipment on trunk road A.9 
for B.C.—General Electric Co., Ltd., Magnet 
House, Glasgow. 

Stockport, Ches.—Supply of 850 concrete 
columns for B.C.—Stanton Ironworks Co., 
Ltd., near Nottingham, £9 5s. each. 

Watford, Herts.—Supply of (a) 40 Highway 
X columns and (b) 40 Phosware fluorescent 
lanterns for B.C.—(a) Concrete Utilities, 
Ltd., Great Amwell, Ware, £850, (b) Phosco, 
Ltd., Hoe Lane, Ware, £1,200, respectively 
(recommended). 
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GOVERNMENT CONTRACTS 


Admiralty. — Particulars of contracts over 
£4,000 in value placed by Navy Works 
Department: 


Renfrewshire: Construction of dolphins— 


Melville, Dundas and Whitson, Ltd., 
Glasgow, C.2. 

Cornwall: Floor tiling—Dudley Coles, 
Ltd., Plymouth. 

Devonshire: Structural steelwork—Carter 


Horseley (Engineers), Ltd., Crawley. 
Devonshire: Football pitch and running 
track — En-Tout-Cas Co., Ltd., Leicester. 


Devonshire: Steelwork—Wright, Anderson 
and Co., Ltd., Gateshead. 


Air Ministry—Contracts to the value of 
£4,000 or over for the week ended 
Feb. 10: 


Building work: Wittering, Peterborough, 
Northants—E. Bowman and Sons, Cherry- 
holt Road, Stamford, Lincs.; Scampton, 
Lincoln—R. M. Phillips and Son, Ltd., 
Estate Yard, Brigg, Lincs.; Tangmere, 
Chichester, Sussex—Warings (Contractors), 
Ltd., London Road, Hilsea, Portsmouth, 
Hants; structural steelwork: London Air- 
port, Hounslow, Middx.— Robert Watson 
(Constructional Engineers), Ltd. High 
Street, Bolton Lancs.; hutting, erection 
only: Acklington, Morpeth, Northumber- 
land—J. Campbell Smith, Ltd., North 
Banks, Amble, Northumberland. 

Artificers’ work; Boscombe Down, Wilts. 
—Humphreys, Ltd., Market Road, Plympton, 
Plymouth, Devon. 

Painting work: Duxford, etc., Cambs.— 
Abbott of Harrow, Ltd., Sherbourne 
House, 23-25 Northolt Road, South Harrow, 
Middx.; Yatesbury (Wilts.), etc—Downing 
Rudman and_ Bent, Ltd. Spanbourn 
Avenue, Chippenham, Wilts.. Medmenham 
and Booker, Bucks., and Kineston Wood, 
Oxon—F. G. Ilbury and Sons, Ltd., Wheat- 
sheaf Yard, High Street, Harlington, Hayes, 
Middx. 

Preparation and maintenance of 
various Royal Air Force Stations in Air 
Ministry Directorate-General of Works, 
Works 3 Area, Shelley, Acomb Road, 
York, including Carlisle, Cumberland, 
Middleton St. George, Darlington, Co. 
Durham, etc.—Mitchell and _ Struthers, 
Ltd., 66 John Finnie Street, Kilmarnock, 
Ayrs.; Works 3 Area, but including Drif- 
field, Yorks., etc—Jack Branch (Airfields), 
Ltd., Waterbeach, Cambridge; various 
Royal Air Force Stations in Air Ministry 
Directorate-General of Works, Works 7 
Area, The Grove, Falmouth Avenue, New- 
market, Suffolk; Suffolk, Norfolk, ete— 
Surface Maintenance Services, Ltd., 124 


land: 


EO. PIKE. Lrp 
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BIRMINGHAM : 6. 


SRANCHES AT 
BELFAST, BRISTOL , CARDIFF, GLASGOW . LONDON, 
MANCHESTER, PETERBOROUGH & STOCKTON 


PLANT .& TOOLS 





VAL DE TRAVERS 


FOR ASPHALTE - TARMACADAM -: FELT ROOFING 





LONDON - BARROW - BIRMINGHAM - CANTERBURY - 


EXETER « GLASGOW : LINCOLN - LIVERPOOL 


MANCHESTER » NEWCASTLE 





1038 





Old Christchurch Road, Bournemouth, 
Hants, and Turfsoil, Ltd., 58 Westcombe 
Hill, Greenwich, London, S.E.10. 


Ministry of Finance, Northern Ireland.—Con- 
tracts exceeding £250 in value _ placed 
during the period Jan, 30 to Feb. 10, in- 
clusive 

Renovation of toilet 
Labour Training Centre, 
house -— Guiney and Lee, 77 
Belfast, 13. 

Additions, etc., to temporary office: 
Customs and Excise L.B.P., Killeen, Newry 

J. S. McCullough, 98 Canal Street Newry. 

Electrical installation, Brooder House: 
Strabane Agricultural School—L. S. Hynes, 
Market Yard, Omagh, Co. Tyrone. 

External and internal painting: N.A.B., 
Connsbrook Avenue, Belfast, 4—E. 
Kenmuir and Son, 7 Irwin Drive, Belfast, 4. 

Supply, etc., structural steel: Head P.O., 
Hill Street, Newry—R, J. McKinney, Ltd., 
195-201 York Road, Belfast, 15. 

Alterations, etc., heating system: Post 
Office, Portrush—H. Taggart and _ Sons, 
Ltd., 13 Church Street, Ballymoney. 

Supply, etc., metal windows: R.U.C. Co. 
Headquarters, Armagh—F, Braby and Co., 
Ltd., 10 Royal Avenue, Belfast, 1. 

Construction: R.U.C, Sub-station, Augh- 
nacloy—Tracey and Quinn, 16 Old Mount- 
field Road, Omagh, Co. Tyrone. 

Construction of one woodman’s cottage: 


block: Ministry of 
Felden, White- 
Percy Street, 


Craigs Forestry Centre, Co. Antrim 
E, Dawson and _ Sons, Main _ Street. 
Bellaghy. 

Supply, ete., gates and fencing: Cattle 
and Sheep Pens, Aughnacloy—R. J. 
McKinney, Ltd., 195-201 York Road, 


Belfast, 15. 
Ministry of Works. 
week ended Feb. 4: 
Cheshire: Telephone Exchange, Prest- 
bury—extension—Isaac Massey and Sons, 
Ltd., Alderley Edge, near Manchester. 
Hertfordshire: Canteen building, Build- 
ing Research Station, Garston, Watford 
extensions and alterations — Whyatt 
(Builders), Ltd., Bentley House, 225 Streat- 
ham High Road, London, S.W.16. 
Huntingdonshire: Gaynes Hall, Great 
Staughton—erection of nine houses for 
Prison Commission — F, B. Thackray and 
Co., Ltd., Huntingdon. 
Midlothian: Sasine Office, General 
Register House, Edinburgh—renewal of 


Contracts placed for 





THE CONTRACT JOURNAL 





electrical installation-—-Sturrock Power In- 
stallations, Ltd., 22 Nelson Street, Edin- 
burgh. 

Sussex: Post Office Sorting Office, 
Burgess Hill— provision of base for new 
sorting office—Norman and_ Burt, Ltd., 
London Road, Burgess Hill; supply and 


erect timber building—W. J. Simms, Son 
and Cooke, Ltd., Hayden Road, Sherwood, 
Notts. 

Warwickshire: Head Post Office, Strat- 
ford-on-Avon—erection—Espley and Co., 
Ltd., 62 High Street, Evesham, Worcs. 

Yorkshire: Post Office Radio Station, 
Arncliffe Wood—erection——Walter Thomson 
(Contractors), Ltd., Northallerton; Central 
Telephone Exchange, BasinghaJl Street, 
Leeds — extension James Miller and 
Partners, Ltd., Four Mile Works, New- 
millerdam, Wakefield. 


Ministry of Works. 
week ended Feb, 11: 


Contracts placed for 


Berkshire: Broadmoor Institution, Crow- 
thorne—extension of occupational therapy 
building — Goodall, Barnard and Clayton, 


Ltd., 61 Worting Road, Basingstoke, Hants, 
Durham: Trading’ Estate, Aycliffe 
alterations and extension to paint testing 
laboratory—T. Manners and Sons, Ltd., Peel 

Street, Bishop Auckland. 
Hertfordshire:: Post Office Sorting Office, 
Boreham Wood—erection—-T. and B,. (St. 


Albans), Ltd., 69 Victoria Street, St. 
Albans. 

Kent: Duke of York School, Dover 
resurfacing main parade ground—-Chitten- 
den and Simmons, Ltd., Ditton Palace, 
Larkfield, Maidstone. 

Lanarkshire: temporary house _ bases. 
Hillingdon Road, Glasgow-—-removal—Cor- 


poration of Glasgow. 

London: London district—supply of sand 
and ballast and removal of rubbish 
Henry Boyer, Ltd., Terminus Wharf, Pad- 
dington, W.2; Branch Post Office, Trafalgar 
Square—heating, ventilation—-W. C. Deane, 
Ltd.. Amyand Park Road, Twickenham, 
Middx.; Ministry of Persons, Bromyard 
Avenue, Acton, W.3 -—-alterations to plumb- 
ing—Sykes and Son, Ltd., 8 Essex Street. 
Strand, W.C.2. 

Northumberland: Post Office and Tele- 
phone Exchange, Gosforth, Newcastle 
alterations and extensions Tate and 
Holmes, Ltd., Benwell Village, Newcastle 
upon Tyne. 
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Wiltshire: Inland Revenue Offic 

rington—renewal of felt roofing ee Dur. 
Asphalte (Contractors), Ltd., Dolphin Ra 
a. Sussex. oad, 
_ Worcestershire: Canteen, Home 

Engineering Depot, Drakelow-—elecr 
adaptations—Walker Bros., Ltd., 12-13 Bai 
Street, Birmingham, 4, ath 


Post Office.—Contracts for duct lavyi 
— to the value of £4,000 ao _ 
placed during the two weeks 
Feb, 11: a 

The Baillie Contracting Co., Ltd 
Coventry Road, Sheldon, Birmingham,» 
J. E. Billings and Co., Lid., 54 Beddingto, 
Lane, Croydon, Surrey; Byrnes and Sul 
livan, Ltd., 59 Union Street, Bristo} I: 
Richard Costain, Ltd.. 111 Westminste; 
Bridge Road, London, S.E.1; F, J, Dunker. 
ton, Ltd., Nowhurst Quarries, Broadbridge 


Heath, Horsham, Sussex; J}. urphy 

Sons, Ltd., 43 Charteris Road. Fst! 
Park, London, N.4; Scott Hale (Con- 
tractors), Ltd., 47 Globe Road, Horn. 
church, Essex; D. J. Sullivan (Bristol) 
Ltd., 16 Burlington Road, Redland, 
Bristol, 6; Alexander Thomson: and Co 


(London), Ltd., 45a Kensington High St 
London, W.8. eo 


War Department. 

week ended Feb. 

Cumberland (Carlisle) miscellaneoys— 
The Building and Repairs Co, (Carlisle 
1959), Ltd., Carlisle. , 

Hampshire (Al]dershot): heating —G, N 
Haden and Sons, Ltd., London, WC}: 
electrical—R. McEwen and Co. (Woking), 
Ltd., Woking. 

Essex (Colchester): painting and decorat. 


“Contin placed for the 


ing—-. E, Cundy and Son, Ltd., Leicester, 

Kent (Shorncliffe and Lydd): roadwork 

Ragusa _Asphalte Paving Co.,Ltd, 
London, S.W.1 

Middlesex (Feltham): — building — Hum. 
phreys, Ltd., London, S.W.7. 

Nottinghamshire (Chilwel]l): building 
Harold Ashley and Son, Ltd., Mansfield 
Woodhouse. 

Somerset (Yeovil): building—H, Hosk- 
ings, Ltd., Langport. 

Surrey (Guldford: building—F.  Kirk- 
ham (Croydon), Ltd., Croydon; (Farn- 


borough): electrical—R. McEwan and Co. 

(Woking), Ltd., Woking. 
Yorkshire (Huddersfield): building— 

Harold Firth and Son, Ltd., Huddersfield. 











THE WHITECROSS COMPANY LIMITED » WARRINGTON © LANCS « Tel: Warrington 30201 Telex:- 6225 


_- Fit the right rope.... 


and you'll get the best results. Sound advice 
from a man who really ‘knows the ropes’. 
But do you know what your equipment needs? 
Round or Flattened Strand ? 

Langs or Ordinary Lay? 

Preformed or not? 


All good reasons for calling in Whitecross * 


* For schedule replacement, emergency or just 
honest advice about wire ropes contact 


Whitecross, we're on the job all the time. 
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COMMISSIONING A NEW HOSPITAL 


Some Lessons Learned at Swindon 


‘OME of the problems met and 
S lessons learned in the design and 
construction of the first stage of the 
princess Margaret Hospital, Swindon, 
are included in a report on the commis- 
sioning of the new hospital, published 
py the Oxford Regional Hospital Board 
(The Contract Journal, Feb. 9, 1961). 
The general construction and design 
of the buildings which are included in 
stage 1 have achieved a successful break- 
away from the traditional “institutional 
atmosphere, States the report. The 
materials used for external finishes will 
require the minimum of maintenance, and 
the interor of the building creates a 
feeling of light, cheerfulness and re- 
assurance. This is due largely to the 
liberal use of glass, but the extent to which 
this has been used has brought problems 
in connection with the control of tem- 
perature, ventilation and privacy. 


General Services 


The system of floor panel heating 
requires careful regulating, and this was 
not achieved during the three months of 
cold weather which have so far been 
experienced, continues the report. It is, 
therefore, not possible at this stage to pass 
final judgment on the system. 

The difficulties which were experienced 
with temperature control were linked 
with the heat loss from the large windows, 
and it is thought that these difficulties 
would have been largely overcome had 
double glazing been permitted. 

The effect of the warm floor on the 
staf has varied with individuals. A 
minority complained of “hot feet” and 
early fatigue, but there was evidence that 
they soon became accustomed to the 
conditions. 

Attention to the initial difficulties has 
meant that the considerable advantages of 
the system have tended to be overlooked. 
The absence of radiators in all areas has 
improved the general appearance of rooms, 
overcome the restrictions in placing equip- 
ment and furniture, and_ simplified 
cleaning. The uniform level of heating, 
particularly in corridors, and circulation 
spaces, can be appreciated. 


AVELING-BARFORD SCHOLARSHIP 
INCREASE 


The value of the Aveling-Barford 
Scholarship, awarded annually to the post- 
graduate course at the Birmingham Univer- 
sity School of Highway Engineering, has 
been increased from £300 to £500. 

This increase takes immediate effect and 
will apply to the award for the twelve 
months course commencing October 1961. 
The course which provides comprehensive 
facilities for the specialised study of the 
fundamentals and techniques of Highway 
Engineering, is open to engineers holding 
a degree of a recognised University, or 
equivalent professional qualifications in 
Civil, Highway, Structural or Municipal 
Engineering, or allied profession, together 
with at least three years’ practical experi- 
ence of highway construction. 


STEVENAGE HOSPITAL PROPOSAL 


The Minister of Health has decided on a 
new hospital for Stevenage—provided a 
compulsory purchase order for the site is 
confirmed. 

He has asked for a detailed schedule of 
accommodation and a “statement of case”, 
Which is to be submitted by the North 
Vest Metropolitan Regional Hospital 
oard in anticipation that planning will be 
80 advanced that a starting date can be 
ranged during 1964-65. 


The general level of lighting is good 
and the installation appears to be satis- 
factory. No criticisms have been made. 

Adequate provision of socket outlets 

has _been made, and the easy access to 
service ducts will ensure that additional 
outlets can easily be provided when 
required. 
_ Difficulties with ventilation have arisen 
in those rooms which are blacked out for 
long periods, such as the ophthalmic 
consulting rooms and the X-ray darkroom. 
Some form of mechanical ventilation is 
always necessary in such areas. In the 
pathology department the type of louver 
windows has proved to be unsatisfactory 
because of the large size of the window 
panels. 

The air-conditioning plant for the 
operating theatres appears to give a 
satisfactory air movement as shown by 
smoke tests. 

The staff location system is very efficient 
and the nurse-call system in the wards is 
satisfactory. Other forms of communi- 
cation cannot yet be judged, since the 
buildings are designed to be equipped at 
a later stage with a P.A.B.X. telephone 
system and a pneumatic tube delivery 
system. 


Door Openings 


Referring to corridors, doors, lifts and 
windows, the report says the widths of 
the corridors are everywhere satisfactory. 
The wooden handrails are also fulfilling 
their other function of protecting the 
walls. 

_ Insufficient attention was paid to the 
size of door openings, particularly in the 
temporary ward. This was due to in- 
adequate information being given to the 
architects in their briefing. It is neither 
necessary nor desirable to design all doors 
in a hospital to be large enough to allow 
a bed to pass through. Where it is 
necessary to provide these openings, they 
should be at least 3ft. 9in. wide, so that 
a bed with any attachments can pass. If 
all doors are designed for this width it 
will create other unnecessary difficulties in 
planning. A number of criticisms have been 
made about door closers, latches and stops. 

The two lifts which are installed at 


COUNTY ROADS DEPARTMENT 
WORK STUDY 


A system of work study and incentive 
payments for their county roadmen has 
been recommended to the Wiltshire 
County Council by their roads and bridges 
committee. 

The committee plan to employ Personnel 
Administration, Ltd., to carry out the 
system of work study at fees starting at 
150 guineas a week and rising to 180 
guineas a week after six months. 

To enable this work to be carried out 
the establishment of the roads and bridges 
department is to be increased by one senior 
assistant study engineer, three study men 
and two clerks. 


SPECIAL HYDRAULICS COURSE 


On April 27 a special one-day course, 
designed to outline the advantages and 
possibilities of oil hydraulic power and 
control systems in industry, is being held 


by Stein Atkinson Vickers Hydraulics, 
Ltd., in the lecture hall at their new 
Birmingham District Office. 

Applications from management per- 
sonnel should be addressed to the 
Engineering Lecturer, Stein Atkinson 
Vickers Hydraulics, Ltd., 197 Knights- 


bridge, London, S.W.7. 
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Swindon conform with the specification 
recommended by the British Standards 
Institute for a standard hospital bed lift, 
but these lifts are too small. The interior 
dimensions of 4ft. 9in. x 7ft. 3in. will not 
enable a bed with an attachment such as a 
Balkan beam to be carried. This error is 
likely to have serious consequences in some 
hospitals, but fortunately it is only of 
temporary inconvenience at Swindon, since 
the lifts in stage 1 are being used for 
beds only from the temporary ward. The 
lifts serving the permanent wards in stage 
2 will be of adequate size. 


The problems which have arisen in 
connection with control of temperature 
and ventilation have already been referred 
to; the other difficulty which has arisen 
is that of ensuring privacy for patients. 
The particular design of aluminium sash 
windows make them difficult to 
manipulate. 


Surface Finishes 


A number of different floor surfaces 
have been used. The ribbed rubber floor 
in the main entrance hall reduces the 
noise and prevents grit being carried to 
the cork-tiled floors, but it is somewhat 
difficult to clean. The cork-tiled floors are 
again excellent for sound-deadening, but 
there is now some evidence that they 
harbour bacteria more readily than the 
harder surfaces and they cannot be 
sprayed. The wooden floors have already 
been marked by stiletto heels. The ideal 
hospital floor is still not available. 


The use of laminated plastic sheets for 
walls and door surfaces is excellent, being 
easily cleaned and withstanding knocking 
by trolleys without being marked. A more 
extensive use of this material, particularly 
on walls liable to be splashed, e.g., behind 
and around wash-hand basins, would have 
been an improvement, this would, however, 
have added to the cost. 

The selection of the entire colour 
scheme was left to the architects, with 
very satisfactory results. 


Noise 


The prevention of noise has been given 
attention in the choice of surface finishes 
and the use of acoustic tiling. The 
prevention of the transferrence of noise 
between adjacent rooms is, however, 
largely a matter of cost, and the cheaper 
form of construction used for partitioning, 
particularly between consulting rooms, has 
proved to be inadequate. 


RUSTON EQUIPMENT FOR 
NEW HEBRIDES 


Ruston and Hornsby, Ltd., of Lincoln, 
and their associate company Paxmans, of 
Colchester, are to supply all the diesel 
power for « new manganese mine now 
nearing completion in the New Hebrides, 
the group of islands in the South Pacific. 

Valued at over £80,000, the equipment 
is being installed in a remote area at 
Forari, on the island of Efaté, where 
exploitation of the rich manganese deposits 
is being undertaken by a French firm, the 
Compagnie Francaises des Phosphates de 
l’Oceanie. 

Mining will be carried out by opencast 
methods with the aid of two Ruston- 
Bucyrus excavators which will load the 
material direct into 42-ton lorries for 
transport to a washing and treatment plant 
several miles from the site. Here the 
manganese will be loaded by conveyor 
direct into the holds of ocean-going 
vessels, 


DUNLOP RECLAIM PROJECT 


Dunlop Rubber Company and U.S. Re- 
claiming Company of Buffalo N.Y. have 
concluded an agreement to establish a 
£750,000 plant in the United Kingdom for 
the manufacture of rubber reclaim. The 
plant, which will be located at Liverpool, 
should be in operation by mid 1962. 
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Talking of Safety 
b 


os telephone rang, and I lifted the 

receiver. It was a bad line and the 
voice at the other end was muffled, but 
I detected a note of urgency. The voice 
persisted above the crackles, and I 
jotted down a few notes. “Yes... I'll 
come over right away.” 

George looked up from the morning 
mail, “Sounds pretty serious,” he said. 

“Tt is,” I answered grimly. “The tower 
crane at the New Wharf job has over- 
turned. Nobody badly hurt, fortunately, 
but plenty of damage. I think you’d better 
come with me. I’ll go and see the Old 
Man while you collect the usual things.” 

The chief had already received a brief 
report from the site and I couldn’t add 
very much to what he knew already. 

“Ferguson thinks there was something 
wrong with the track,” I said. “We’ll try 
to get a report back to you this after- 
noon. I’ve warned the insurance people.” 

He nodded. “Mind how you go,” he 
said. “It’s turning very cold again and 
there may be some bad patches after 
yesterday’s thaw.” 

George was putting the things into the 
car when I got outside, a plume of steam 
wreathing his head. 

“Cold enough to 
stead,” he muttered. 

It was shortly after twelve-thirty when 
we reached the site after a couple of hours 
of tense driving. Normally the men would 
have been having their meal at that time, 
but most of them were standing around 
the wreckage of the crane—and a sub- 
stantial wreck it was. John Ferguson, the 
engineer, crossed over the rail track and 
came towards us. 

“This has been a terrible shock for all 


freeze a brass bed- 


of us,” he said. “We still don’t know 
exactly what happened—although it is 
“ Dragee,” who is a _ practising safety 


engineer, would welcome subjects for dis- 


cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative.—EDIToR. 





——-> 


aon 








“ DRAGEE ” 


obvious that something went wrong with 
the track. The insurance people will be 
here soon after lunch,” he added. “I’ve 
sent a message to the local factory 
inspector, so I expect he’ll come along as 
well.” 

The crane had fallen forwards on to 
the track, with the cabin underneath. It 
was a miracle that the driver had escaped 
with nothing worse than superficial 
injuries and shock, from which he was 
rapidly recovering. The tangled remains of 
the jib and superstructure were lying some 
distance away—they had narrowly missed 
a group of carpenters as they landed. 

Ferguson had already obtained a state- 
ment from the foreman. 

“It appears that at the time of the 
accident, they were lifting a concrete beam 
weighing a little under two tons. The idea 
was to pick up the load from the side of 
the track, at minimum radius, and travel 
forwards for thirty feet towards that 
platform on the opposite side. They would 
then raise the load, slew about sixty 
degrees and land the beam across the 
platform.” Ferguson paused to light his 
pipe. “They never reached that part of the 
operation. At the end of the travel the 
driver heard a loud crunch, then the crane 
jerked forward and went over. He says it 
toppled so slowly he hardly realised what 
was happening until it was too late—then 
he held on tight and waited for the crash.” 

I shuddered inwardly as I imagined that 
shattering moment. 

George got busy with his notebook and 
camera, while Ferguson and I looked 
closely at the track. It was about four 
hundred feet long and the sleepers were 
laid on ballast, The rails had been care- 
fully set out at two-foot centres and 
firmly spiked to the sleepers. There were 
no longitudinal bearers, and that, in 
itself, appeared to be a fault. The track 
was badly damaged at the point where the 
crane had overturned, and it was 
impossible to check its original condition. 
Ferguson was quite definite on that point, 
however. 
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“I checked the track myself when it wi 
first laid,” he said. “The gauge v3 
everything else was correct. The meee 
below is mainly made-up, but it’s been rr 
compacted.” ig 

“How long ago was the track Jaiq7 I 
asked. ; 

“Well, it’s pretty new o 
Actually, the section where the uae 
over was added only two days ago i 
we've been working on it regularly ate 
it was laid and there’s been no sign of 
anything wrong.” " 

The leading pair of wheels had d 
themselves deeply into the ground oa 
the track at this point was severe] 
damaged. However, we scratched aroun 
with a couple of picks until we had 
uncovered a small area of ground at the 
place where the neighbouring sleepers 
had lain. I think we realised together that 
there was something not quite right 
about it... . : 

“What was the weather like w 
track was laid?” I asked. hem the 

“Very wet,” Ferguson replied. “But it 
turned damn cold—in fact it was freezins 
hang sail last night.” e 

“There’s a patch of rubble here wh; 
might have held water,” I said. fat 
had frozen solid, would it have loosened 
up when the thaw started?” 

“Yes, quite probably it would,” Ferguson 
agreed, “And that would account for the 
sleeper giving way at that spot.” 

So that was the likely explanation 
Further investigation confirmed our sus- 
picions, and another hazard was duly 
recorded. It happened quite a long time 
ago and since then we have learned quite 
a lot about the effects of weather on 
tower cranes. For instance, we know that 
they don't only suffer from wind. 


BOOK REVIEWS 


Kempe’s Engineers Year-Book, 1961. Pub. 
lishers: Morgan Brothers (Publishers), 
Ltd., 28 Essex Street, London, W.C2. 
Price 87s. 6d. (plus postage 2s. 6d.), 
two volumes in case. 3,000 pages. 

The current edition of this well-known 
reference book for engineers contains re- 
vised information in almost every one of 
its 84 sections, and each chapter has re- 
ceived the close attention of an eminent 
authority. 

Covering modern theory and practice in 
all branches of engineering, the year book, 
it is claimed, provides the answers to in- 
numerable queries unobtainable in any 
other single publication. An indication of 
the volumes’ comprehensive coverage of 
the engineering field is given by the extent 
of the quick-reference index, which 
amounts to more than 16,000 entries. 

In the 1961 edition the following chap- 
ters have been rewritten: Motor Vehicles, 
which replaces the chapter Road Vehicles; 
Forging Hammers and Drop Forging 
Plant; and the Heating section of the 
chapter Heating, Ventilation and Air Con- 
ditioning. Major revisions have also been 
made to the chapters Heat, Optics, etc: 
Hydraulics (Mechanics of Fluids); and 
Units of Measurement. Alterations and 
additions due to the issue of new 
and revised British Standards have also 
been included. 


Books Received 


Materials Selection for Process Plants by 
Russell E. Gackenbach, materials engineer, 
Engineering and Construction Division, 
American Cyanamid Company. Reinhold 
Publishing Corporation. (Chapman and 
Hall, London.) Price 68s. Considers com- 
position, physical and mechanical _propét- 
ties, fabrication techniques, design and 
typical uses of each material covered. 

Engineering Drawing (Book 11) by F. E. 
Page. Publishers, Chatto and Windus Ltd. 
London. Price 12s. 6d. Prepared for use 
by students who have completed a Pre 
liminary course in engineering drawing am 
are proceeding further with the subject as 
required by the various technical courses 
It also meets the requirements of the ordin- 
ary level papers in the General Certificate 
of Education examinations. 


ss @ = 


+. = & ee 


February 23 1961 


THE CONTRACT JOURNAL 


AVOIDING ACCIDENTS ON BRIDGE 
CONSTRUCTION WORKS 


Some Necessary Precautions 


JHREE main precautions - thorough 
checking of the erection calcula- 
tions, provision of an erection memor- 
andum and regular comprehensive 
inspection on site should be taken on 
any construction site, stated Mr. H. 
Shirley Smith (The A.C.D. Company) in 
a Paper “Safety Precautions on Civil 
Engineering Works, with Particular 
Reference to Recent Accidents on 
Bridge Construction’, which he pre- 
sented last week during an informal dis- 
cussion at the Institution of Civil 
Engineers in London. 

On checking erection calculations, Mr. 
Shirley Smith said that temporary works 
such as trestles, crane gantries or gabbards, 
anchorage cables, hydraulic jacking ar- 
rangements, cableways, etc., were generally 
designed by the contractors, but an addi- 
tional safeguard was provided if their 
design and calculations were independently 
checked by the consulting engineer. He 
continued : 

The safety and stability of the structure 
itself at all stages of erection should also 
be independently checked by both parties, 
who must satisfy themselves that any 
assumptions upon which the calculations 
are based have been correctly assessed. 
This might include a wide variety of items 
such as the capacity of the ground, height 
of flood ‘water, velocity of wind, tempera- 
ture range, loadings of all kinds, etc., etc. 
The Erection Memorandum 

This is usually prepared by the con- 
tractor and submitted to the consulting 
engineer who should, of course, have it 
thoroughly checked before approving it 
for use. 

On a big job the erection memorandum 
will be a long and detailed document 
divided into numerous parts, so that every 
stage of the project from commencement 
of foundations to completion of super- 
structure is covered. It must lay down 


in detail exactly what has to be done at 
every stage of the work, specifying the 
plant to be used, and any special pre- 
cautions to be observed. 
Regular Site Inspections 


These should be carried out by engineers 
on the staffs of the consultant and con- 
tractor respectively. Printed forms can 
best be supplied for the purpose by the 
consulting engineer. On these forms all 
the points that require checking weekly 
(or whatever the period may be) are listed, 
and the inspecting engineers must satisfy 
themselves personally that each one is in 
order and certify accordingly on the sheet. 

As an example, the Birchenough Bridge 
in Southern Rhodesia, a steel arch of 
1,080ft. span, was erected as two half 
arches tied back by temporary anchorage 
cables. After completion of each panel 
of steelwork, some 37 items had to be 
inspected and measurements and levels 
reported where necessary for each side of 
the river. 

Items covered included the following: 
Full details of butt joints, bolting and 
riveting of trusses and laterals so far 
erected; position of end posts; level and 
alignment of trusses; temporary sway 
bracings; erection cranes; anchorage cables 
including check on cable tensions; cable 
attachments to arch, mast and anchorage 
in tunnel; tunnel saddles and concrete and 
rock in anchorages; events such as gales 
or accidents to personnel or plant, etc. 

This system of checking on the Birch- 
enough Bridge was instituted by Sir Ralph 
Freeman, the consulting engineer and 
designer of the bridge, and completed 
forms were examined personally by him. 


Conclusions 


It is impossible on account of human 
fallibility and the inherent nature of the 
work, to free big civil engineering projects 
and bridge construction from any element 
of risk. If the precautions listed above 
are strictly followed, however, the risk of 
accidents will be reduced to the minimum. 


ELLESMERE PORT FACTORY WITHIN ONE YEAR 


MAYLOR WOODROW CONSTRUC- 

TION, LTD., have completed 
within one year a new pitch fibre pipe 
factory and office block at Ellesmere 
Port, Cheshire, for Flexpipe Ltd., a 
company within the Bowater Organi- 
sation. 

The single-storey factory, of tubular 
welded steel clad with coloured asbestos, 
has aluminium framed windows with 
translucent glass. It is 600ft. long, 100ft. 
wide and 25ft. to eaves. The steelwork 
and claddings were specially designed by 


Taylor Woodrow (Arcon) Ltd. One end of 
the factory contains a reinforced concrete 
platform to take heavy pulping machinery. 
The factory will be used for making pitch 
fibre pipes for drainage and sewage work, 
stack pipes, electrical conduit and certain 
bends, junctions and other fittings. 

The attached office block, a single-storey, 
200ft. long building with light steel frame 
and brick clad, has aluminium framed 
windows, stainless steel facias and wood 
block and granwood flooring. It covers an 
area of 5,000 square feet. 





Exterior view of the completed factory 
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SAND AND GRAVEL INDUSTRY’S 
WAGES AGREEMENT 


Y agreement of the National Joint 

z Council for the Sand and Gravel 

Industry, the normal working hours in the 

industry have been reduced from 44 hours 

to 42 hours in accordance with the 
following provisions:— 

(a) The normal -working hours for the 
industry shall be an average of 42 per 
week throughout the year, worked 
over 5 or 54 days per week. The 
arrangements for working these hours 
shall be mutually decided between the 
employer and employees. 

(b) Overtime rates shall be calculated on 
a daily basis after the agreed normal 
hours have been worked each day 
(overtime provisions otherwise to re- 
main as before). 

(c) Holiday pay shall be on the basis of 
42 hours per week, i.e., 6 days of 7 
hours. 

(d) The guaranteed week shall be reduced 
to 38 hours. 

Wage rates have been increased as 
follows: 


Quarry Workers 


The basic rates for labourers have been 
increased by 24d. per hour, making the 
new rates: Class 1—4s. 03d. per hour; 
Class 2—3s. 113d. per hour. 

Differential rates between 2d. and 5d. 
have been increased by $d. per hour, and 
those of 6d. and over have been increased 
by 4d. per hour. Existing piece-work rates 
have been increased by 6 per cent. 

“C” Class Licence Drivers 


Drivers’ rates have been increased by 
24d. per hour (to correspond with the 
24 increase for quarry labourers, plus 
the 4d, increase for quarry workers re- 
ceiving differential rates between 2d. and 
5d. per hour), making the new rates: 
Drivers of vehicles under 12 tons gross 
laden weight, Class 1—4s. 33d. per hour; 
Class 2—4s. 23d. per hour; drivers of 
vehicles over 12 tons gross laden weight, 
Class 1—4s. 5d. per hour; Class 2—4s. 4d. 
per hour. 

Watchmen 


Watchmen’s rates have been increased 
by ls. 3d. per shift, making the new rates 
Class 1—25s. per shift; Class 2—25s. per 
shift. 

The additional amount payable to quarry 
workers engaged on a regular night-shift 
has been increased from 4d. to 6d. per 
hour, 

The above changes became effective 
from the beginning of the first full pay 
week in February, 1961. 


BUILDING BOOM IN FREEPORT, 
BAHAMAS 


From A Correspondent 


Development of industrial, commercial 
and residential areas is becoming in- 
creasingly rapid at Freeport in the Grand 
Bahama Island. Much stimulus has re- 
sulted from the fact that the area has 
been granted freedom from taxation for 
periods ranging from 35 to 99 years. 
Buildings so far completed include fac- 
tories, schools, a dental surgery, a hospital, 
bank, hotel, large blocks of offices, large 
shopping centre and many hundreds of 
houses. 

Latest news from Freeport is that one 
of the shops and office blocks now under 
construction is to be nearly doubled in 
size. Completion of the building, for 
Bellevue Enterprises Ltd., has been set for 
the middle of February, and the general 
contractors for the scheme, The Grand 
Bahama Construction Company, are mak- 
ing excellent progress. The plan is for two 
large shops on the ground floor, with 
office accommodation above, the total area 
being 13,500 sq. ft. 

Freeport is under development by the 
Grand Bahama Port Authority, and 
promises to be an active area for con- 
tractors for many years ‘to come. 
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Feb. 25 


Annual dinner of the Faculty of Building 
at the Hyde Park Hotel, London, S.W.1. 


London Region of Institute of Building 
Estimators. Dinner at Bedford Corner 
Hotel, Bayley Street, London, W.C.1, at 
7 p.m., followed by an address: “Industrial 
Relations in the Building Industry,” by 
F. Oliver Jayne, M.A., employers’ secretary, 
National Joint Council for the Building 
Industry, and industrial relations officer of 
the N.F.B.T.E. 


Feb. 27 


Meeting of the Hants and Sussex branch 
of the Contractors’ Mechanical Plant 
Engineers, Black Dog _ Inn, 
7.30 p.m. Talk on “Insurance and Safety 
Regulations.” 


Annual general meeting and luncheon of 
the Midland Federation of Building Trades 
Employers, Midland Hotel, Birmingham. 


Feb. 28 


Meeting of the Institution of Civil Engi- 
neers, Great George Street, London, S.W.1, 
5.30 pm. “Some Experiences with Pre- 
stressed Concrete Piles”, by S. V. Gardner 
and D. H. New. 


Meeting of the Mid-Southern branch of the 
Contractors’ Mechanical Plant Engineers, 
Calcot Golf Club, Bath Road, near Reading, 
7.30 p.m. Lecture: “Trend of the Diesel 
Engine,” by Mr. J. Perkins. 


March 1 


Meeting of the Manchester and District 
branch of the Contractors’ Mechanical 
Plant Engineers, Nags Head Hotel, Jacksons 


Row, Manchester, 2. 7.30 p.m. Film on 
underwater construction, demolition and 
recovery. 
March 2 

Meeting of the London branch of the 
Contractors’ Mechanical Plant Engineers, 


Hendon Way Hotel, Hendon Way, London, 


N.W.4. 7.30 p.m. Film Show. 


March 3 

Meeting of the Institution of Highway 
Engineers at 11 Upper Belgrave Street, 
London, S.W.1, 5.30 p.m. “Lessons 


Learned on the Design, Construction and 
Maintenance of Motorways”, General 
Discussion. 


March 4 


Annual dinner of the Institute of Builders 
the Tavistock Ban- 


Discussion Club at 
queting Rooms, 18 Charing Cross Road, 
London, W.C.2. 6.30 p.m. 


R.C.A. SYMPOSIUM ON 


Emsworth, 
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March 6 
Meeting of the Society of Engineers at the 
Geographical Society, Burlington House, 
London, W., 5.30 p.m. “Some Aspects of 
Prestressed Concrete”, by H. Kaylor. 


March 7 
Annual dinner of the Royal Institution of 
Chartered Surveyors, Grosvenor House, 
London. 


Annual general meeting and luncheon of the 
Federation of Building Block Manufacturers, 
Piccadilly Hotel, London. 


First annual general meeting of the Con- 
tractors’ Mechanical Plant Engineers, 
Southern Branch, at the Red Lion, West 
Street, Epsom. 


Joint meeting of the Institution of Civil 
Engineers and the Royal Institute of British 
Architects at Great George Street, London, 
S.W.1, 5.30 p.m. “The Problem of Housing 
Large-scale Plant’, by W. S. Atkins and 
Howard Lobb. 


March 9 


Meeting of the Institution of Structural 
Engineers, 11 Upper Belgrave _ Street, 
London, S.W.1, 6 p.m. “Model Methods, 
with Particular Reference to Three Recent 
Applications in the Field of Steel, Com- 
posite and Concrete Construction”, by 
Prof. S. R. Sparkes and Dr. J. C. Chapman. 


Meeting of the Institute of Sewage Purifica- 
tion (Metropolitan and Southern Branch) at 
St. Ermin’s Hotel, Caxton Street, London, 
S.W.1, p.m. “The Affairs of the Old 
Association and Institute”, by the President, 
followed by the annual dinner at 6.30 p.m. 


General meeting of the Yorkshire branch 
of the Contractors’ Mechanical Plant 
Engineers, Metropole Hotel, Leeds. 7.30 p.m. 
Meeting of the Traffic Engineering Study 
Group at the Institution of Civil Engineers, 
Great George Street, London, S.W.1.  In- 
formal discussion on instrumentation for 
traffic engineering studies, with particular 
reference to vehicle detectors, counters and 
speed meters—introduced by J. A. Hillier. 


March 14 
Meeting of the South-east Branch of the 
Institute of Quantity Surveyors at Hotel 
Metropole, Brighton, at 7.15 p.m. Building 


brains trust. 


March 15 
Meeting of the Reinforced Concrete Asso- 
ciation at The Royal Aeronautical Society, 
Hamilton Place, London, W.1, 5.30 p.m. 
Symposium on “Large Diameter Bored 


LARGE-DIAMETER 


BORED PILES 


QWING to widespread interest, the 
Reinforced Concrete Association’s 
symposium on large-diameter bored 
piles will now take place at the Royal 
Aeronautical Society, Hamilton Place, 
London, W.1, on March 15. The meet- 
ing will commence at 5.30 p.m. 


There will be six Papers, presented by: 


M. J. Tomlinson, M.I.C.E., A.M.I.Struct.E. 
(George Wimpey and Co., Ltd.), who dis- 
cusses the historical background and the 
reasons for the growing need for high 
capacity foundations of the large diameter 
bored pile type; 


D. J. Palmer, M.A., A.M.I.C.E., F.G.S... 


(Peter Lind and Co., Ltd.), who considers 
the design of the piles primarily in London 
clay and discusses methods of calculating 
allowable loads, the problems of settlement 
and concrete stresses; 

M. W. Leonard, B.Sc.(Eng.), M.I.C.E., 
A.M.I.Mech.E. (Soil Mechanics, Ltd.), who 
deals with some practical aspects of con- 
struction, and the choice of method, 
usually dependant upon the soil profile; 

Peter Dunican, M.I.Struct.E. (Ove Arup 
and Partners) who considers the subject 
from the consulting engineer’s point of 
view, and gives data on economics, per- 
formance and application; 

W. G. K.. Fleming, 


PRD.,. BSc. 


(McKinney Foundations, Ltd.), who dis- 
cusses testing and behaviour, with particu- 
lar reference to underreamed large 
diameter piles, and gives the results of 
tests; 

J. A. Derrington, B.Sc.(Eng.), M.I.C.E., 
A.M.I.Struct.E. (Sir Robert McAlpine and 
Sons, Ltd.), who describes an application 
of large diameter piles which has received 
little attention, namely their use to form 
retaining walls. 


” 


CUBITTS EXPAND IN MIDLANDS 


Holland & Hannen and Cubitts (Great 
Britain), Ltd., are to extend their interests 
in the Midlands by the acquisition of a 
controlling interest in B. Whitehouse and 
Sons Ltd., the Birmingham firm of build- 
ing contractors who will continue to 
operate under their present name. 

The board of B. Whitehouse and Sons, 
Ltd., has been reformed under the Chair- 
manship of Mr. P. Wyatt, managing direc- 
tor of Holland & Hannen and Cubitts 
(North West), Ltd. Mr. P. B. Whitehouse 
continues as managing director. Other 
members of the board from Cubitts include 
Mr. T. O. W. Newman and Mr. J. J. Evans. 
Mr. J. C. Griffiths continues as director 
and secretary. 


Piles”. Authors include: M. J. Tomlins., 
J. A. Derrington, W. G. K. Fleming M. W 
Leonard, D. J. Palmer and P. Dunican, 


Annual general meeting of the 
Western Branch of the Institution of rout 
way Engineers at Wells, Somerset, 


March 16 


Meeting of the Institution of Public Heal 
Engineers at Caxton Hall, London, SW. 
at 6 p.m. “Sanitation of Tall Building.’ 
by R. T. Gillet, superintending pty: 
health engineer, Ministry of Works, . 


March 20 


Meeting of the Faculty of Buildin 

of London Branch) at the Buildin ‘cu 
W.C.l, 7 p.m. A_ lecture by a Fellow gj 
the Royal Geographical Society on Ordnane 
Surveying. , 


March 23 


Meeting of the Institution of Stry¢ 
Engineers, 11 Upper Belgrave Stree 
London, S.W.1, 6 p.m. “Rubber Tyre 
Overhead Cranes—Their Influence on’ th 
— of Industrial Buildings”, by E, 4 
ewis, 


April 5 
Meeting of the Manchester and Distric, 
branch. of the Contractors’ Mechanics) 


Plant Engineers, Nags Head Hotel, Jacksons 
Row, Manchester, 2. Pm. Talk 
“Insurance as it effects the Civil engineering 
—building and plant hire industry,” }; 
Mr. Frank R. Hedge. : 


April 7 

Meeting of the Institution of Highway 
Engineers at 11 Upper Belgrave Street, 
London, S.W.1, 5.30 p.m. “Standards of 


Design for Rural Roads”, by I. A. Cram 


April 8 
Annual general meeting of the Institute of 
Sewage Purification (Metropolitan and 
Southern Branch) at Friends House, Eustoz 
Road, London, N.W.1, 11 a.m., followed 
at 3 p.m. by talk: “Sewage Disposal ir 


Russia,” by D. A. H. Price. 

April 27 
Meeting of the Institution of Structura 
Engineers, 11 Upper’ Belgrave Street 


London, S.W.l, 6 p.m. “Composite Con- 
struction in Germany,” by Dr. Ing. Konrad 
Sattler. 


May 2 
Annual general meeting of the Mancheste 
and District branch of the Contractors 
Mechanical Plant Engineers, Nags Head 
Hotel, Jacksons Row, Manchester, 2 
7.30 p.m. 


BRITISH STANDARDS 


Bitumen Macadam, with Crushed Rock 
or Slag Aggregate 


The inclusion of requirements for dense 
bitumen macadam is the chief difference 
between this revised edition (B.S.1621: 
1961) of B.S.1621 and the 1954 edition 
However, the specification for dense 
bitumen macadam is not yet comprehensive 
for natural aggregates, since further 
evidence of their performance on very 
heavily trafficked roads is still awaited. 

The requirements given in the previous 
edition for bitumen macadam made with 
crushed rock or slag aggregate and bitumen 
binder for normal base courses, single 
course and wearing courses, have been 
altered only slightly. Price 6s. 


Tarmacadam “tarpaving” for footpaths, 
playgrounds and similar works 


Published in 1945, this much-used 
British Standard has now been revised 
(B.S.1242:1960) to bring it in line with 
current practice and available materials. 
An important innovation, which should 
lead to economy in suitable situations, 5 
that a jin. base course and }in. wearing 
course are now specified, as well as the 
lin, base course and jin. wearing course 
laid down in the former edition. Prict 
4s. 6d. 

Copies of these British Standards may & 
obtained from the British Standards Inst- 
tution, Sales Branch, 2 Park Street, 
London, W.1. 
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NEW BRIDGE EXPANSION BEARING 


FOR HEAVY 


ODERN bridge design — calls for 
M bearings capable of sustaining much 
heavier loads than previously, and Joseph 
Westwood and Co., Ltd., Napier Yard, 
Millwall, London, E.14, are now marketing 
new extra high tensile steel bearing, 
known as the “Hi-Load Bearing, which 
is capable of sustaining a load many times 
that previously used for single rollers in 
this country. 

The single which has been 

standardised at 4in. diameter, and the 
top and bottom plates immediately in 
contact with the rollers, are made from 
an alloy steel of a special composition 
suitably heat treated for the purpose. 


Tests have been carried out by an 
independent testing house, and the results 
obtained are generally in agreement with 
the theories propounded by Hertz. 


roller, 


These tests have proved that these 
rollers and plates are capable of with- 
i mq 
4 i 
| ' 





600 TON MILD 
STEEL BEARING 


REACTIONS 


standing a load of 65 tons per lineal inch 
without evidence of surface cracking and 
without undue permanent distortion. 

A working load of 25 tons per inch 
run has therefore been adopted, which 
compares with two tons per inch for steel 
to B.S.15 and 2.8 tons per inch for H.T. 
steel to B.S.968 for the same size roller. 

The illustration shows for comparison 
typical cross sections of a Westwood M.S. 
bearing and “Hi-Load” bearing as arranged 
for concrete bridges and each suitable for 
sustaining a load of about 600 tons. These 
bearings can be designed to suit any loads 
and conditions. All types are enclosed in 
grease boxes and packed with grease so 
as to be trouble-free for the life of the 
bridge. 

When the “Hi-Load” bearing is intended 


for use on steel bridges and piers, the 
outer top and bottom plates can be 
omitted, resulting in an even shallower 
bearing. 
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RoSPA’S SECOND BUILDING AND CIVIL 
ENGINEERING SAFETY COURSE 


OLLOWING the success of their first 

building and civil engineering accident 
prevention course last November, the 
Royal Society for the Prevention of Acci- 
dents has arranged for a second course to 
be held at the Civil Defence Staff College, 
Sunningdale, from April 23-28. 

The course will consist of a series of 
lectures on the causes of accidents; safety 
organisation; legal aspects; accident in- 
vestigation and reporting; safety docu- 
mentation and accounting; the trainees 
will receive practical instruction on the 
safe erection of scaffolds, the shoring of 
excavations and the maintenance and safe 
operation of site machinery and plant. 

Specialist instructors will be in charge 
of these courses. They include Mr. W. D. 
Short, H.M. Senior Inspector of Factories 
(Building and Civil Engineering); Mr. J. A. 
Hayward, Superintending Safety Officer of 
John Laing Construction Ltd.; Mr. C. 
McCaully, Director of W. and E. Moore 
Ltd; Mr. B. A. C. Whyte, Safety Officer, 
Woodall-Duckham Construction Co., Ltd.: 
Mr. A. A. Beckingsale, Regional Safety 
Officer, Electricity Council; Mr. G. A. A. 
Roberts, Fairweather and Co., Ltd.; Mr. R. 
Milner, Safety Officer, Trollope and Colls 
Ltd.; Mr. C. H. Craft, Director, John Laing 
Construction Ltd.; and Major D. K. 
Edwards, Chief Safety Officer, Scaffolding 
(G.B.), Ltd. 

Inquiries concerning bookings for the 


course, the capacity of which has been in- 
creased by 50 per cent., should be 
addressed to the Training Officer, Indus- 
trial Safety Division, RoSPA, 75 Victoria 
Street, London, S.W.1. 


NEW HOSPITAL PLANNING 
METHOD 


A system of planning new hospital build- 
ings by building up preliminary models 
based on the requirements of the surgeons 
is to be initiated by the Birmingham 
Regional Hospital Board. 

The Board is pioneering the system with 
the co-operation of the Building Research 
Station. Instead of drawing up elaborate 
preliminary plans the designers, under the 
Regional Engineer, Mr. J. Constable, will 
use three-dimensional models. 

Under the system the architects will 
consult with the surgeons and then in a 
rough framework models will be made 
representative of the equipment to be in- 
stalled in the finished hospital. When the 
layout is settled a plastic model will be 
built up with the floors of a transparent 
material. On the floors will be marked out 
the wards, operating theatres, and equip 
ment to be incorporated. Finally, from this 
plans will be drawn. It is hoped that the 
method will save many costly drawings 
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ROAD GRANTS —WARNING 
BY B.R.F. 


WARNING that the Government’s road 
44 grants to local authorities will soon 
prove to be hopelessly inadequate is given 
in the editorial of the British Road 
Federation’s Bulletin for February. 

The Minister of Transport has an- 
nounced that the present average of £16m. 
a year for grants in England and Wales 
will be doubled, and has asked local 
authorities to give him a list of the 
schemes they would like to carry out over 
a three-year period. But the B.R.F. thinks 
that this allocation will be swept aside 
when the floodgates of the three-year pro- 
grammes are opened. Unless the whole 
road programme is substantially increased 
a great many schemes will be left high 
and dry like debris after a torrent. 

States the Bulletin: “Local highway 
authorities have too often had to swallow 
bitter disappointments over grants. Too 
often has technical and professional skill 
in preparing improvement schemes been 
virtually wasted ... skill which anyway 
is in short supply and which can easily 


move from local government to more 
rewarding spheres. The Government 
ought to give a firm assurance that 


enough funds will be available to see 
a town’s entire modernisation programme 
through to completion—whether _ that 
takes three years or 10.” 


SCOTTISH LIME AND LIMESTONE 
ASSOCIATION 


At the annual general meeting of the 
Scottish Lime and Limestone Association 
held in Edinburgh recently, the following 
office-bearers were appointed for 1961: 
Chairman: J. Y. Lind (Wm. Lind and Co., 
Ltd., Elderslie, Renfrewshire); vice-chair- 
man: W. H. H. Beeton (Slater’s Lime 
(Scotland), Ltd., Kirkmichael, Perthshire); 
secretaries and treasurers: Russell and 
Dunlop, 20 Castle Street, Edinburgh, 2. 

Executive Committee: J. Fotheringham 
(Northern Agricultural and Lime Co., 
Ltd., Aberdeen; A. M. Faichney (Cults 
Lime, Ltd., Springfield, Fife); E. M. 
Cleland (Bairds and Scottish Steel, Ltd., 
Glasgow); R. H. Bathgate (W. T. Bath- 
gate (Lime Works), Ltd., Gorebridge, Mid- 
lothian); M. I. Macmillan (James Reid 
and Co. (1947), Ltd., Lugton, Ayrshire). 


LINCOLN CIVIC CENTRE 


Big Response to Architectural 
Competition 
The architectural competition for 


Lincoln’s Civic Centre has brought 380 
applications for particulars from all parts 
of Britain, Canada, United States, Ghana, 
Rhodesia and Hongkong. The closing 
date for designs is July 7. 

The designs will be Mr. 
Geoffrey Jellicoe, Martin and 
Mr. J. M. 


judged by 
Sir Leslie 
Richards. 


FILM DESCRIBES PIPELINE 
PROTECTION 


Wailes Dove Bitumastic, Ltd., are 
issuing a new colour film with commen- 
tary, showing the methods used to coat 
and wrap steel pipes of various diameters 
on site and in their works at Hebburn. 

Arrangements are being made to show 
the film in London in the near future but 
copies may be loaned on application, 
to the Publicity Manager, Wailes Dove 
Bitumastic, Ltd., Hebburn. 


Two road surfacing machines and 
mobile rock crushing plant, worth more 
than £30,000, have been sold to an Iranian 
contracting firm, Ekbatan Co. by 
Frederick Parker Ltd., Leicester. 
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PLASTIC SLEEVING SOLVES FUME 
CORROSION PROBLEM 


‘ULPHUROUS fumes emitted by 
\J steam trains passing under the 
British Railways bridge at Lodge Road, 
London, N.W.8 gradually corroded 
away the steel joists supporting the 
bridge. In the 22 years since the 
bridge was first opened the damage had 
become so extensive that a major re- 
building was scheduled recently. 

The fumes caused particularly acute 
corrosion in the mild steel pipes encasing 
three 66,000-V two-core oil-filled high- 


Plastic sleeving covers cables 





tension and associated pilot cables laid 
under the south footway and supported 
by mild steel R.S.J.s suspended from the 
main bridge girders. 

The Central Electricity Generating 
Board decided to take the opportunity of 
protecting its cables, which form part of 
the Grid System, from further corrosion 
by replacing the steel pipes with plastic 
sleeving. The job was undertaken for the 
Board by Durapipe and Fittings, Ltd., of 
West Drayton, Middlesex, manufacturers 
of extruded thermoplastic piping and 
fittings. 

The high-voltage cables, which were first 
served with a bituminous hessian covering, 
weighed 70lb. per yard and measured 
4.14in. outside diameter. Thirty-six 10ft. 
lengths of thermoplastic piping with a bore 
of 6.06in. and wall thickness of approxi- 
mately 9/32in. had to be cut in half 
longitudinally in order to instal it on site. 
The piping was supported at 5ft. intervals 
by R.S.J.s of 44in. bearing and held in 
place by galvanised iron U-bolts. 


Experiment showed that after installa- 
tion the pipe could be effectively resealed 
by chamfering the longitudinal cuts to a 
depth of half the radial thickness and 
welding in a triangular-section p.v.c. fillet. 
To avoid oxidisation of the p.v.c., an 
electrically heated nitrogen welding gun 
was used in place of the conventional 
equipment. 

The lengths were joined by a bell and 
spigot method, in which one end was 
“belled” by factory pre-heating to accept 
the next length for a depth of about 2in. 

In addition to the use of a solvent 
cement to produce a sounder connection, 
the socket and spigot joint was finally 
sealed off with a p.v.c. fillet weld. 

The whole erection was completed by 
a fitter and two assistants in 14 days. 


SPRAY-ON THERMAL INSULATION PROCESS 


NEW process for applying thermal 
4A insulation to structures or installa- 
tions by means of a spray gun has been 
developed by The Aerograph-DeVilbiss 
Co., Ltd., Lower Sydenham, London, 
S.E.26, in association with 
Baxenden Chemical Co., Ltd., 
Baxenden, Accrington, Lancs. 

The chemicals used dry 
quickly and also produce a 
gas to form a rigid, adhesive 
polyurethane foam which, once 
in the solidified form, is im- 
pervious to atmospheric attack 
and will also act as a good 
protection against corrosion. 

There is no premixing of the 
two chemicals, which are con- 
tained in two pressure feed 
tanks of 10 gallons capacity 
and arranged for a maximum 
working pressure of 100lb. 
D.S.1. Both chemicals are 
atomised simultaneously from 
a dual nozzle on the spray gun. 
The price of the equipment, 
complete with spray gun, 
tanks, air transformer and 
fittings, is £416. 

The overall average density 
of the polyurethane foam is 
1.6lb. cu. ft. and the com- 
pressive yield strength is 15lb. 
p.s.i. Other uses for it are 
on the strengthening of plastic 


and metal panels in vehicles and as an 
internal lining of packing cases, 
the foam serves the dual 


as absorbing shock. 





Pipe lagging by Foam-in-Place method 


where 
purpose of 
preventing the entry of moisture as well 








February 23 196) 


MATBRO 10,000LB. FORK 
LIFT TRUCK 


FPYHE model 100 fork lift truck made 4 

Matbro, Ltd., Horley, Surrey, has ios 
redesigned and now has a lift capacity of 
10,000lb. at 24in. load centre. 

New design features include a lon 
wheel base of 90in., an extreme turnin 
lock with power steering for a 122in, mn 
side turning radius and large twin 7.50in, 
by 20.00in. tyres to cater for unmade gy; 
faces. 

Torque converter and multi-speed power 
shift transmission are incorporated in the 
machine, which is powered by a Ford 
62-h.p. diesel or petrol engine. The mag 
has a 3-degree tilt forward and 10-degree 
tilt backward, it is 6}in. clear of the ground 
and the ground clearance under the body 
is 9in. loaded, the machine will take a ] 
in 4 slope. 


CONTRACTORS’ SITE 
ADVERTISING 


The use of a site undergoing develop. 
ment to advertise the name of the con. 
tractors responsible for the project js a 
practice becoming more widely adopted, 
and one firm, Neon Rentals, Ltd., Wood. 
stock Grove, London, W.12, have now 
set up a specialist department to cater 
for and to foster the idea. 

The method generally accepted as the 
most practical is in the form of a steel 
box or case with a Perspex panel. Cutout 
Perspex letters applied to this panel show 
up in strong relief when illuminated from 
within by a bank of fluorescent lamps, 
The quantity of the light together with 
the lamp arrangement must conform to a 
strict ruling to attain maximum legibility, 

When tower cranes are used for this 
purpose it is the ballast jib which is used, 
as wind pressure and extra weight applied 
to the main jib can affect the efficient 
working of the crane. 


FERODO ENGINEERING 
EQUIPMENT CATALOGUE 


Ferodo Limited have published a new 
catalogue “Friction Materials for Engineer- 
ing Equipment” (Publication No. 974). It 
is a completely new publication of 270 
pages, consisting of a separate illustrated 
introduction, data book and price list, 
bound together in an attractively designed 
cover. 

The data book contains details of 
linings, clutch discs and_ inserts, cone 
clutch linings, pads, friction wheels, sin- 
tered metal and cermet facings, and drive 
belts for a wide range of earthmoving 
and civil engineering equipment, industrial 
plant and oil drilling gear. 

Other sections are devoted to the Ferodo 
excavator band replacement service and 
the Ferodo Ferolok method of simplified 
lining attachment. ' 

Copies of the catalogue may be obtained 
from any Ferodo depot or direct from 
Ferodo Limited, Chapel-en-le-Frith, Stock- 
port. 


MAGNETIC CRACK DETECTION 


Southern Tools, Ltd., 22 Upper Mulgrave 
Road, Cheam, Surrey, have announced 4 
new range of magnetic inks and powders 
for magnetic crack detection. 

Two inks are available: black/grey high 
sensitivity and fluorescent. They ate 
supplied in concentrated form in quantities 
to make one gallon. To make the inks, the 
container is warmed gently till the contents 
melt and the contents are then poure 
into a gallon of water and agitated. 2 

The black/grey ink is highly sensitive 
and contrasts well on both bright and 
black surfaces. The fluorescent ink ¥ 
necessarily less sensitive than the black 
grey, but tests show that the sensitivity 
is still good. and the ink gives a cleat 
bright glow under ultra-violet light. 
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STARMIX 37 PLANT DEMONSTRATED 
AT LEICESTER 


HE first working demonstration of 
T the Starmix 37 asphalt and mac- 
adam plant was held recently at 
Leicester by the makers, Frederick 
Parker, Ltd., and was attended by the 
representatives of several large asphalt- 
ing firms and road contractors. 

Feature of this plant, whose output 
varies from 55 to 80 tons, is its mobility. 
It is driven by multiple electric motors, but 
is designed for quick change over to diesel 
engine or single electric motor if required. 


Visitors inspect the Starmix 


Dryer and mixer are both self-contained 
units. 

The dryer has its own feed hopper, 
feeder, dust collection system and power 
unit. It can be transported with little dis- 
mantling and is put back to work by 
simply wheeling into position. The 
9 cu. yd. feed hopper and feeder are 
mounted completely on the dryer chassis 
and the feed belt to the dryer is separate 
from the feed belt from the hopper allow- 
ing a high speed feed into the feed ring 
of the dryer to give a better discharge. 

The mixing unit has a quick jacking 
system built in. The unit is towed to the 
site in One piece and the supporting legs 
lowered to the ground. The whole plant 
is jacked up with hydraulic jacks which 


= 
v4 


can be either power or hand operated. 
[hese operations, and the swinging into 
position of the head and tail of the eleva- 
tor, take less than an hour. 


The whole of the mixer and batch 
weighing system becomes accessible by 
raising roller shutter doors. 


A Rapide vibratory screen is used for 
screening on the plant, and a new system 
of quick change for the screen meshes has 
been incorporated allowing the meshes to 
be changed without the use of nuts and 





at the recent demonstration 


bolts. Where low transport height is an 
important factor, the screen unit complete 
with chutes can be quickly removed. 

Pneumatic controls are fitted to the plant 
and the two stages of ‘Parkermatic’ con- 
trol are available. One section of this 
system deals with automatic batch weigh- 
ing, while the other deals with the auto- 
matic time cycle of mixing and gives 
automatic operation and time lock control. 
With both of these sections a completely 
automatic plant is obtained. 

Batch capacity of the plant is about one 
ton. The mixer is equipped with a two- 
speed gear so that higher speeds can be 
used for mixes of finer material such as 
sand carpet. Wearing parts of the mixer 
are of Diamite. 


M.E.X.E. EQUIPMENT TESTS 
Five Reports Available 


N accordance with the arrangements 

made by the Federation of Manufacturers 
Construction Equipment with the Military 
Engineering Experimental Establishment 
or the testing of construction equipment 
under agreed test codes, the following test 
reports are now available. 

E, BoYDELL AND Co., Ltp.—Report No. 
T6 dated September, 1960. “Muir Hill 
RD2 Tractor Shovel.” 

RAY CONSTRUCTION EQUIPMENT, LTD. 
Report No. T2 dated May, 1960. “Bray 
455T Tractor Shovel.” 


CouNTY COMMERCIAL Cars, Ltp.—Re- 
port No. T5 dated July, 1960. “County 
Commercial CD50 Crawler Tractor.” 


INTERNATIONAL HARVESTER CO. OF GREAT 
BRITAIN, Ltp.—Report No. T4 dated May, 
1960. “B.T.D.20 Crawler Tractor.” 


MICHIGAN (GREAT BRITAIN), LtTpD.—Re- 
port No. T7 dated September, 1960. 
“Michigan 175A/100 Tractor Shovel.” 

Applications for copies of the reports 
should be made to the manufacturers 
concerned, 
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TRANSPORT EQUIPMENT 
SHARES DEAL 


HE Boards of Associated Commercial 
Vehicles, Ltd., and John I. Thornycroft 
Ltd. announce that agreement, in principle, 
has been reached whereby A.C.V. will pur- 
chase the whole of the share capital of 
Transport Equipment (Thornycroft) Ltd. 
Transport Equipment (Thornycroft), a 
wholly owned subsidiary of John I. Thorny- 
croft, comprises all the road transport and 
automotive diesel engine manufacturing 
and selling interests of John I. Thorny- 
croft. The purchase consideration will be 
150,000 fully paid £1 ordinary shares in 
A.C.V. ranking pari passu with the present 
A.C.V. ordinary share capital, and 
£1,000,000 in cash, to be paid over two 
years and subject to adjustments on 
account of trading prior to acquisition. 
Transport Equipment (Thornycroft) will 
continue to manufacture, market and ser- 
vice their specialist commercial vehicles 
throughout the world, within the orbit of 
the A.C.V. Group. 


SHOCK ABSORBER SAFEGUARD 
FOR CRANE BOOMS 


A double-acting hydraulic shock absor- 
ber to act as a safety device on crane 
booms is being marketed through R. and D. 
Industrial Services, Ltd., 186 Oatlands 
Drive, Weybridge, Surrey. 

Called the Hydracheck, the device is an 
adjustable double-acting hydraulic unit 
consisting of a cylinder, a safety piston and 
a hollow piston rod acting as an oil reser- 
voir. A valve block is fitted which incor- 
porates a relief valve and choke. During 
normal operating of the crane the relief 
valve does not operate but comes into 
operation when there is excessive shock, 
and also acts as a check valve when the 
boom is being lowered. If the derricking 
cables break the boom is lowered at a 
preset and controlled speed, not only mini- 
mising risk of damage to the boom, but 
giving sufficient time for any personnel 
who are in the danger zone to withdraw to 
safety. 


NEW AIR DEHUMIDIFIERS 


New models of the Hygro-Robot air 
dehumidifier capable of dealing with 
volumes of up to 52,500 cu. ft. have now 
been placed on the market by British 
Sarozal, Ltd., 22 Berners Street, London, 
W.1. 

Like the other models in the range, the 
new units, 5055, 5056 and 5057, are based 
on the cooling technique, but remove only 
the humidity from the air and do not 
lower the room temperature. The equip- 
ment cools the room air—drawn in by a 
fan—to below dew point, and condenses 
the water vapour which is in the air. The 
water withdrawn from the air in this way 
can either be removed into a bucket or 
direct into the drainage system. 

The Hygros use high performance com- 
pressors, built into hermetically sealed 
housings, where they are automatically 
lubricated and cooled in an oil bath. The 
motor and compressor form one completely 
enclosed unit. 


STEEL CLAMPING SYSTEM 


A system of stainless steel clamping 
known as Tespa, which is capable of 
making pressure clamps to any diameter, 
is being launched by G. E. Simm 
(Engineering), Ltd., 27 Broomgrove Road, 
Sheffield, 10. 

It consists of a steel bank and buckles, 
and a special hand tool for applying the 
clamvs. The band, which is supplied in 
widths of 3in., tin., jin. and fin. can be 
wrapped round any object without the 
need to disconnect it. Pre-formed clamps 
are available in bulk where production 
clamping is required. 
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NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 
and Sons, Ltd., company registration 
agents, 116 Chancery Lane, London, 
W.C.2:— 


D. Gaskell, Ltd., 351 Derby Street, Bolton, 
builders. £1,000. Directors: Derek Gaskell, 
283 Longfield Road, Bolton; George Gaskell. 
229 Longfield Road, Bolton. 

J. Walsh (Morecambe), Ltd., 9 Northumber- 
land Street, Morecambe and Heysham, 
builders. £5,000. Directors: John Walsh and 
Mrs. Margaret Walsh, 24 Regent Park Grove, 
Morecambe and Heysham. 

Reconstructed Buildings, Ltd., 134 High 
Street, Tonbridge. £1,000. Permanent directors: 
Stanley C, Ball and Anne Ball, The Broom, 
Steers Place, Hadlow, Kent. 

F. A. Webb and Son, Ltd., builders. £3,000. 
Directors: Frederick A. Webb and Selena 
Webb, 315 Middlewood Road, Sheffield; Peter 
F. Webb, 15 Vicarage Road, Grenoside, near 
Sheffield. 

A. and H. Darlington, Ltd., 18 Moor Lane, 
Kersal, Salford, 7, builders. £10,000. Directors: 
Alan R. Darlington, 9 Norwood Avenue, 
Kersal, Salford, 7; Harold Darlington, 60 
Cavendish Road, Eccles, near Manchester. 

Panelite Structures, Ltd., concrete specialists. 
£10,000. Directors: Edward B. Small, 2 Selby 
Road, Garforth, near Leeds; Brian Ainley, 14 
Charville Gardens, Leeds, 17. 

Pioneer Construction Co., Ltd., 2 Crown 
Dale, Upper Norwood, S.E.19, builders, £1,000. 
Directors to be appointed by subscribers. 
Subscribers: David Hare (solicitor) and Mrs. 
Irene W. Davies, 59-60 Haymarket, S.W. 

. C, Buxton, Ltd., 4 Paper Buildings. 
Temple, E.C.4, builders. £100. Directors: 
John G. Stitt, 29 Roland Gardens, S.W.7; 
Christopher G. Buxton, Woodend, Crawley 
Ridge, Camberley, Surrey; Jean C. Buxton, 7 
Victoria Grove, S.W.7. 

T. J. Leggett, Ltd., Lloyds Bank Chambers, 
Basingstoke, Hants, builders. £1,000. 
Directors: Terence J, Leggett and Mrs. C. E 
Leggett, Owls Roost, Wolverton, Hants. 

Page and Culling Co., Ltd., builders, £100. 
Directors to be appointed by _ subscribers. 
Subscribers: David J. Page, 9 Northcoie 
Road, N.W.10; Eric L. Culling, | Berbeck 
Grove, W.3. 

Ronald Fisher, Ltd., Willow 
Lane, West Mersea, Essex, builders. £1,500 
Directors: Ronald H. Fisher, Willow Springs. 
The Lane, West Mersea, Essex; Derek R. G 
Crosby, 59 Belstead Road, Ipswich. 

Gill Diving Services, Ltd., Auburn House. 
Upper Piccadilly, Bradford, underwater sal- 
vage specialists. £1,000. Directors: Peter 
Gill, 20 Woodlands Way, Lepton, Hudders- 


Springs, The 


field; Herbert W. Simpson, Auburn House. 
Upper Piccadilly, Bradford. 

Jack Dennett, Ltd., Britannic Chambers. 
Hal] Gate, Doncaster, civil engineering con- 
tractors. £2,000, Directors: Clarence |] 
Patching, 55 Sandbeck Road, Doncaster: 
John H. Dennett. 51 Bridge Grove, Don- 
caster. 





Nelson Construction Co., Ltd., 186-188 
George Lane, E.18, builders, £1,000. Directors: 
Geoffrey G. Nelson and Alice M, Nelson, 34 
lhe Dashes. Harlow New Town. 

lr. W. Newman and Co., Ltd., builders 
£1,000. Directors: Thos. W. Newman, Lilian 
\. Newman and Brian Newman, addresses 


not stated. Subscribers: Geo, A. Crook, 
>] Caversham Avenue, N.13 (company 
director); Emily Faulkner, 15-17 Chichester 


Rents, W.C.2 (clerk). 


Crees (Plant Hire), Ltd., Golden Lane, 
Thorpe-le-Soken, Essex. £100. Directors: 
Robert C. Proctor, 8 Trafalgar Close. 


Ipswich; Gerald Crees, Golden Lane, Thorpe- 


le-Soken, Essex. 

Herts, Surfacing, Ltd., Chichester House, 
Chichester Rents, Chancery Lane, W.C.2. 
L100. Directors: William Young, 7 Rose- 
bank, Rosebank Way, W.3; Maureen E. 


Denton, 25 Willow Way, Hattield. 


George E. Love (Developments), Ltd., 
builders, £10,000, Directors: George E. 
Love, 9 St. Johns Worcester; Mrs. May 
Poustie, 13 Wells Road, Worcester. 

P. Carney and Co., Ltd., builders. £300. 
Directors to be appointed by _ subscribers. 
Subscribers: Patrick Carney, 50 Wyld Way. 
Wembley, Middx.; Timothy O'Connell, 11 
Rodney Place, S.E.17. 

Sprayfleck, Ltd., 293 London Road, Had- 


leigh, Essex, builders. £100. Directors: Joshua 
J. Martins, 1428 London Road, Leigh-on-Sea; 
Norman H. Bigley, 83 Bowershott, Letch- 
worth, Herts.; Henry A. Surtees, Rapallo, 
Salisbury Road, Leigh-on-Sea. 

Boydell Contracts, Ltd., Colmore Row, 
Birmingham, 3, builders. £250. Direciors: 
John R, Boydell and Rosemary V. G. Boydell, 


Morlais House, Main Street, Stonnal, 
Walsall. 

Belsize Builders, Ltd.. 10 Lincolns Inn 
Fields, W.C.2, £1,000. Directors: Roy 
Ashman, 3 Mozart Street, W.10; Rambhai 


M. Patel, 68 Gloucester Terrace, W.2. 

J. R. Surfield and Co., Ltd., 1 Merrivale, 
N.14, builders. £100. Directors: J. H. Sur- 
field and Elsie C. Surfield, 70 Old North 
Road, Royston. 

Berton Building Co., Ltd., 281 High Road. 
Ilford. £100. Directors: Herbert E. |} 
Britton, 40 Pine Close, Ingatestone; Norman 
P. Hall, 21 Belmont Road, Ilford; and 
Leonard A. Hall. 

Charles Hamilton 
Bristol and West House, 
Bournemouth, © builders. £400. Directors: 
Richard A. Judd, 2 Brierley Road, Bourne 
mouth; Wm. C. Hamilton, 34 Astbury 
Avenue, Wallisdown, Poole, Dorset, 

D. G. Amess, Ltd., 15 Church Street, Old 
Town, Eastbourne, builders, £1,000. Direciors: 
Donald G. Amess and Mrs. S. S. J. Amess, 
14 St. Mary’s Cottages, Old Town, East- 
bourne. 

Sandringham Contractors (Doncaster), Ltd., 
rear of 55 Thorne Road, Doncaster, builders 
£1,000. Directors: John Meggitt and Mrs 
irene L. Meggitt, 1 Low Road, Balby, Don 
caster; Mrs. Joan Terry, 22 Winchester Way. 
Scawsby, Doncaster, 


(Bournemouth), — Ltd.., 
Post Office Road. 


Bowmaker (Plant), Ltd., recently delivered the first Caterpillar 922 Traxcavator to Ellesmere 


Sand and Gravel Co., Ltd. 
Sand and Mr. J. W. C. 


Left to right, Mr. Tudor Griffiths, managing director of Ellesmere 
Hart, Bowmaker (Plant), Ltd., watch the machine loading 
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TRADE NEWS IN BRIEF 


Che British Granite and Whinsto * 

tion, 55-58 Pall Mall, St. James's, Late’ 
S.W.1, have published the following pamphl on, 
INF/5 (Dense Bitumen Macadam) INF 
(Granolithic Concrete) and INF/9 (Samplings 


British Insulated Callender’s Cables, L4q 
announce that their eastern regional staff will 
be operating from premises at Friars Walk 
Friars Place, Chelmsford. Tel: Che ; 
58171/2, elmsford 

Handigas, Ltd., 26 Cockspur Street, Lo 
S.W.1, have changed their name to Caria 
Ltd. 


The G. Q, Parachute Co., Ltd., Portyga| 
Road, Woking, have announced that Creme 
Angus and Co., Ltd., Angus House, Newcastle 
upon Tyne, have been appointed sole dis. 
tributors in the United Kingdom, Eire and 
certain overseas territories for their range of 
industrial safety harnesses and ancillary 
equipment. . 

United Dominions Trust have opened a ney 
branch office at Barclays Bank Chambers. 29 
Market Street, Bolton. Tel: Bolton 26276/7)2 

Mercantile Credit Co., Ltd., announce that 
the address of their Leicester office is now 
Halford House, Charles Street. Tel.: Leiceste; 
25314/5/6. 


A range of castor wheels which meets the 
requirements of all types of mobile access 
towers and scaffolds is featured in a new 
tolder issued by the Building Equipment 
Division of Scaffolding (Great Britain), Ltd, 
Mitcham, Surrey. 


Available from the 
Macadam Industries, 37 Chester Square, 
London, S.W.l, are two new _ brochures: 
“Model Specification for Roads and Footpaths 
on. Housing and Factory Estates and Parks” 
and “Road Bases—Specification for Tar 
Macadam or Bitumen Macadam for Use in 
Road Bases.” 

A new bond/adhesive, Romanite 248, is 
described in pamphlets “Bond and Protector” 
and “A Firm Grip on all Things,” published 
by The Liverpool Borax Co., Ltd., St. Paul's 
Square, Liverpool. 

An _ illustrated brochure describing their 
pumping contro] equipment has been produced 
by Dewhurst and Partner, Ltd., Hounslow, 
Middx. 


B.B. Sales, Ltd., 88 Clapham Road, London, 
S.W.9, have been appointed agents in the south- 
eastern counties for John Gibson and Sons, 
Ltd., Leith, Edinburgh, makers of the 
Pendulum compressor and tower ladders. 


Federation of Coated 


A folder giving specifications for their 
complete range of Liquaphalt grades and 
Kingsnorth Straight Run bitumens is now 


available from Berry Wiggins and Co., Ltd, 
Field House, Breams Buildings, Fetter Lane, 
London, E.C.4. 


The Sandlime Brick Manufacturers’ 
Association’s brochure on sandlime bricks has 
been re-written under the title, “Calcium 
Silicate Bricks.” 

Mercantile Credit Co., Ltd., have opened a 
new office at Mercantile Chambers, 135 
Wellington Road South. Stockport. Tel. 
Stockport 2817-8. 


Asphalt and Public Works, Ltd., Worcester, 
announce that their new address is Gregory's 
Bank, Worcester. 

The new address of Engineering Surveys, 
Ltd., is 60/62 London Road, Kingston-upon- 
Thames, Surrey. Tel: Kingston 7441. 

G.K.N. Reinforcements, Ltd., have opened 
a drawing office at 23 Carlton Crescent, 
Southampton. Tel: 22167. 

Mercantile Credit Co., Ltd., have opened a 
new branch office at 776 High Road, North 
Finchley, N.12. Tel.: Hillside 6382/3. 


COMPANY RESULTS 


M. J. Gleeson (Contractors), Ltd.—Group 
profit for the year ended June 30, 1960. 
£518,450 (£502,250). Net profit after tax, ett. 
£294,999 (£300,408). Ordinary dividend 174 
per cent. 

The Liner Concrete Machinery Co., Ltd.— 
Profit for the year ended August 31, 1960, 
£138,329 (£101,485). Net profit after ta% 
£67,078 (£52,020). Ordinary dividend 25 per 
cent. on a capital increased by a one-for-two 
scrip issue. A further scrip issue on a one 
for-three basis is proposed, 

Smith and Walton, Ltd.—Group net profit 
for the year ended Sept. 30, 1960, £209,432 
(£203,666), after tax of £288,141 (£274,051). 
Ordinary dividend 11 per cent. (94 per cent) 
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SPOIL REMOVAL IN CUT-OFF TRENCHES 
FOR RESERVOIRS 


NEW system of spoil removal in 
fA the excavation of cut-off trenches 
for reservoirs has been used in recent 
months by Thyssen Shaft Sinking Co., 
Ltd. on the site of the Staunton 
Harold Reservoir, near Melbourne, 
Derbyshire. 

This follows the introduction on the 
contract of a method of excavation in- 
volving the replacement of manual labour 
by a Joy-Sullivan N.221 double drum 
slusher using a scraper bucket which was 
specially designed for the job (The Con- 
tract Journal, July 14, 1960). | 

The first stage of the operation was to 
sink a shaft midway along the site of the 
trench, to a depth of about 10ft. in excess 
of the final trench depth. The plan of 
the shaft was 6ft. (the width of the trench) 
by 15ft. The larger dimension allowed for 
two bays for the positioning of the Joy- 
Sullivan slusher haulage and a central bay 
for spoil raising by crane and skips. The 
shaft was timbered and the slusher scraped 
spoil into the central bay of the shaft. 

Slushing had to be stopped periodically 
to timber the sides of the trench and to 
lower the slusher haulage to follow the 
level of the trench floor, 


Output Restricted 


The output of the slushers was, however, 
restricted by the speed of removal and 
disposal of the spoil. Thyssens have now 
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The grab slides down guide rails 


overcome this problem after consultation 


with Michael and Partners, Ltd., of 
Chesterfield, and John Smith of Rodley, 
Ltd. 
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lt was decided that the most promising 
development would be the substitution of 
a grab for the skips. The grab would have 
to be a good digger and capable of close 
guidance to a considerable depth. 

Michael and Partners adapted one of 
their standard 21/17 cu. ft. capacity self- 
trimming grabs for the purpose. A spring- 
loaded guide system was designed in 
conjunction with Mr. C. J. MacLeod, 
Thyssen’s contract manager, and_in- 
corporated in the grab to give a lateral 
variation of 6in. between guide rails. The 
guide shoes, made in high carbon steel, 
have a self-feeding profile. 


Using this grab with a standard double 
drum Smith 21 excavator supplied by John 
Smith of Rodley, Ltd., it is now no longer 
necessary to sink a deep shaft at the 
centre of the proposed excavations. The 
method of operation now consists simply 
of excavating a central sinking bay to a 
sufficient depth to contain a_ slusher 
haulage mounted above a sheet steel chute 
and to proceed from there. 


_ With guide rails fitted to the timbered 
sides of the sinking bay the grab can be 
dropped straight down to bite into the 
spoil gathered by the slusher. The com- 
bined self - trimming and digging 
characteristics of the grab enable it to 
deepen the sinking may progressively as 
the trench becomes deeper. 

Only 10 per cent. of the excavation is 
manual. This is devoted to hand-dressing 
the sides of the trench, timbering and 
lowering the slusher haulage and sheet 
steel chute. The labour force has been 
reduced from 114 men, using eight cranes 
and eight hoppers, to the two men who 
operate the crane and the slusher and a 
third man who controls the grab. 

It is understood that the new system 
of spoil removal has resulted in an output 
of 80 cu. yd. per man-shift. 
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Longitudinal section of the sealing trench, showing the method of excavation using the slusher and specially adapted self-trimming grab 


THREE-LAYER BOARD 
VENEER FINISH 


Bartrev Black Edge three-layer board, 
which is made by Bartrev Board Co., Ltd., 
) St. James’s Place, London, S.W.1, by 
adding a layer of fines to either side of 
a chip core, is now available with a 
Velameer finish in Limba, figured mahogany 
and afrormosia. 

Velameer is a real wood veneer, which 
has been impregnated with Melamine 
forming a high pressure laminate before 
being bonded to the Bartrev core. The 
surface is resistant to stain, heat and 
light and being semi-gloss can be cleaned 
with a damp cloth. In using it for the 
Construction of furniture or fittings no 
sanding or finishing is necessary as the 
teverse side too is finished with a veneer 
‘0 give a stable material. The maximum 
sheet size is 8ft. x 4ft. 

Another Bartey board now on_ the 
aaeat is Avtrev, a Melamine-faced board 
ith a plastic balancer on the reverse side, 
a Surfaces being bonded under heat 

Pressure to produce a ready-finished 
ard which is heat resistant. 


WITH 


“PIPE WEIGHTS AND STRENGTHS” 
SLIDE RULE 


A slide rule for calculating pipe weights 
and strengths has been designed by Mr. 
I. Alexander of Intercontinental Enter- 
prises and is now being produced by 
Blundell Rules, Ltd., Lynch Lane, Wey- 
mouth, Dorset. It quickly gives the 
answers in British, U.K. and metric units 
to three commonly recurring sets of cal- 
culations which normally would take a 
considerable time to work out. 

One operation gives the weight of steel, 
aluminium, cast- or spun-iron, bronze, 
copper or lead pipes when the diameter 
and thickness are known. A_ second 
enables the user to determine the value of 
either the bursting, test or working 
pressure; the yield or stress point of 
material required; or the O.D. or thickness 
of any metal pipe when the other three 
values are known. 

A set of scales gives the relative 
carrying capacities of pipes of different 
internal diameters, and it is also possible 
to use the rule for straightforward price 
calculations. 


JEEP WITH PERKINS DIESEL 


The four-wheel drive Jeep vehicle pro- 
duced by Willys Motors, Inc., Toledo, 
Ohio, is now being offered fitted with a 
new four-cylinder diesel engine made by 
the Perkins Group, Peterborough. 

This Four 192 engine is available in 
CJ-5 and CJ-6 export models of the Jeep 
Universal and the one-ton Jeep pick-up 
truck. It developes 62-h.p. at 3,000 r.p.m. 
and has a 192.4 cu. in. piston displacement. 
Maximum torque is 143ft./Ib. at 1,350 
r.p.m. 

The engine employs the Perkins com- 
bustion system with twin-hole injectors 
and is fitted with a compact distributor- 
type fuel pump incorporating an hydraulic 
governor. Cast-iron, pressed-in dry liners 
are incorporated, and other features 
include replaceable thin wall main and 
big end bearings, cold rolled crankshaft 
rear main journal fillets, and geared timing. 
Oilways are drilled into the crankcase to 
reduce external piping, and a rotor-type 
lubricating oil pump is gear-driven off the 
crankshaft and supplies oil to the main 
gallery through a full flow filter 





1048 THE CONTRACT JOURNAL February 23 1961 


There can be no expansion in a competitive 
business without the regular addition of the 


latest machinery and equipment. This is where 





Mercantile Credit facilities can prove such a 
vital factor in your development. They enable 
you to acquire the machinery or plant you 
pl U eS, need out of income and the profits they earn, 
while your essential working capital remains 


undisturbed. If vou would like more details, 


; please write or telephone to your nearest 
N A Mercantile Credit branch. 





VW | MERCANTILE CREDIT 
\ 41 COMPANY LIMITED 


Argyll House, 246-250 Regent Street, London W.1 
Telephone : REGent 7222 
Member of the Finance Houses Association 


here are Mercantile Credit branches throughout the United Kingdom, 
Please consult your local telephone directory for your nearest branch 





february 23 1961 THE CONTRACT JOURNAL 104> 


S 
= 
S 





BRITISH REGD. TRADE MARK 

















Self-propelled, 
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Self-propelled 42RD 
( with cab) 





Self-propelled 32R 
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Trailer 727 
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Hand-propelled 11H | Self-propelled 28R 





the lightweight roller with 
the heavyweight performance 





Throughout Britain and in many countries abroad “‘Vibroll” vibrating rollers 
Pe ee ee: ae EE FOR Sy built by Stothert & Pitt are being used to compact such varied materials as sand, 
Self-propelled, gravel, ballast, ashes, asphalt, tarmacadam, non-cohesive soils and dry mix 
es concrete — with an efficiency unattainable with heavy deadweight rollers. 
Independent tests have shown that the “Vibroll” gives a better performance 
than a very much heavier deadweight roller; for example a 17} cwt. “‘Vibroll” 
tandem vibrating roller needed less passes on ‘‘hot mix” to achieve the 
compaction obtained by a 10 ton deadweight roller. This is because the degree of 
compaction by a deadweight roller decreases rapidly with depth whereas the 
vibrating principle of the “‘Vibroll” creates a wide, deep volume of moving 
materials ensuring uniform compaction to a great depth. 

The illustrations on this page show a selection from the range which extends 
from an 11H hand-propelled trench roller to a 72T trailer model. Please write 


for further details. 


STOTHERT & PITT LTD 
ENGINEERS - BATH - ENGLAND 


London Office: 38 Victoria Street, $.W.1 
Midlands Office: Lightning Way, Alvechurch Road, West Heath, Birmingham 31 








S.P. 118 






































TO ENDURE 
2) EXACTING DEMANDS 


Strength...Speed...Safety. 
These factors, so vital to efficient 
cargo handling, are built into every 
Ansell block. 










ANSELL 


sELF-OILING BLOCKS 


SHEAVES * SHACKLES + BOAT FITTINGS 
ANSELL, JONES & COMPANY LIMITED . 
WALSTEAD ROAD WEST - WALSALL - STAFFS. 











PHONE: WALSALL 24503 /4 GRAMS: SHEAVES, WALSALL £7 
SSS 


Compact and flat 
to transport 














‘VEERITE’ HINGED AND FOLDED 


Reinforcing Mats 


PROVISIONAL PATENT 34826/58 


ff; I 

Ty 

Yy 
My, 












atl Tt 
BOT) 
UT hohe 


My 


S 


tore 


Unfold flat 
in seconds 


Y) 
Ma 
MI 
My} 
Z 
i 
U/) 
/ 


Y) 


Vf 


ly 
Oe 


Yim 

















Y) 

LE 
is 
TTS) 

YL 
My 





Y 
Vy 
“py 
Ks 
Yl 


Y 
Ys 
U7) 
Ks 


Gs 
Y) 
Ws 

Us 


Ky 
Li 
i) 


VK) 
We 


No costly handling ! 
No awkward curling ! 
VEERITE mats will 


speed up your jobs 


V. WRIGHT (LEEDS) LTD. 


STILLHOUSE WIREWORKS, 
WATERLOO ROAD, LEEDS, 10 
Telephone : 76018/9 


and save you money. 


All sizes. Send us your 


enquiry. 
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PILE HOLE 
BORING TOOL; 


TRIPODS Tae 










: 
CONCRETE PLACER; | 







CASINGS BORING DOLLics 

CLAMPS SLUDGE BAILER; | 
SHOES DRILL LINE | 
JACKS ROPE BLOCK; | 


DRIVE Caps | 





Kg 
BS 7 


FOR QUICK DELIVERY 


DUKE s OCKENDEN" 


LITTLEHAMPTON - SUSSEX : Telephone: Littlehampton § 
London Office: 28 Victoria Street. 


Telephone: ABBey 633 












RIGID WELDED MATS 


Patent No. 15375/54 
increase concrete post 
strength by 20%. 
Supplied flat in any 
length orsection for easy 
transport and storage. 
Take only 20 SECONDS 
to bendto shape. Used by 


leading manufacturers. 


“SNAPON” .c, 


Split Concrete Snap-on Bar 
Spacers. Regd. Design. Pat- 
ent applied for. Immediate 
delivery. 





Used by the leading concrete 
manufacturers throughout the country 


Send for full particulars and samples. 


V.WRIGHT (LEEDS) LTD., 





STILLHOUSE | WIREWORKS, 
WATERLOO ROAD, LEEDS, 10 
Telephone 76018/9 
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For accurate manipulation in a tight corner 


use an ALLEN GRANE 


If you are in a tight corner for a crane, contact . 


WOOD PRITCHETT & PARTNERS 


DISTRIBUTORS OF ALLEN CRANES 
190 GOLDHAWKK ROAD, LONDON wie Tel: SHEpherds Bush 4405 
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HIRE FROM CAUDLE 12 TON RATCHET 





















































JACKS 
LORRY MOUNTED GRANES HEAD and Toe | 
AND LOW LOADERS —5 TO 30 TONS an : 
COMPLETE With | | 
RSs aR RRL TD HANDLES | 
WE LIFT—WE LOAD AND CONVEY BRAND | 

NEW 

CAUDLE LTD. Pr 






BIRMINGHAM 26. Tel: SHELDON 5171 (5 lines) 
LONDON. Tel: Romford, 45697/8 | 
| 








L. W. VASS LIMITED 
AMPTHILL, BEDFORD. Tel: AMPTHILL 32554 


a oS See ee Se ee ee 












“CARTRUK Universal | 

“THEY'RE ON SITE EVERYWHERE” f i 

— Mobile Trailer Vans to suit all applications. 10’, 12’ 18’ and 22’ x 7’ 6°. ~ 3 Pap i 
= Double-Locking | 


AIR HOSE COUPLINGS 


Lowest prices - highest quality! 





















3 | | DESCRIPTION SIZE AVAILABLE) °*SK®T 
NR BE OT __37E Tail Piece lr ie ilele 
TRU } Peers —fetetetel C) 
ENGLISH by 41€ Female Thread | a” | Fir 


SAO LO oe . SOLE DISTRIBUTORS: 


BROWN « TAWSE 
PLANT LTD. 


AMBROSE ST., MANCHESTER 12 
Telephone: EASt 2231 (5 lines) 





lustrated 16’ x 7’ 6” Standard Model 


CARTRUK LIMITED, BEEHIVE MILL, STOCKPORT 
Telephone: 5227/8 


© 9 


_ Plesse write for illustrated leaflet and quotations. 


TRACK-MARSHALL 


INDUSTRIAL CRAWLER TRACTORS 


@ NEW MACHINES ALWAYS IN STOCK. 

@ USED PART EXCHANGE MACHINES ALWAYS AVAILABLE. 
@ PARTS—SERVICE—AND RECONDITIONING. 

@ DEMONSTRATIONS GLADLY ARRANGED. 


A. J. SAUNDERS (TRACTORS) LTD. 
STILTON 


Nr. PETERBOROUGH  Tel.: YAXLEY 521-522 












£) es ps aLAnT WOW 
: ant WIRE I THE LONDON AREAS 







OFFICE 
293 BALLARDS LANE - FINCHLEY - N.12 
Phone: HiLiside 5068-9 
Plant Manager : Mr. E. G. H. Par nell 








‘Wena DAY 


CAMBRIDGE* OFFICE : " ‘ 
Phone * WATERBEACHI ST)” ROYSTON OFFICE: Planes ROYSTON" S007 Phone: PENAETH 2095 
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«+. because they 
go on and on and on. 
You'll find them on all types of 
equipment after 20 or even 30 years’ 
continuous use—still working perfectly. 
That's the measure of Morse quality—the result 
of continuous research and development 

by one of the largest chain-making 
organisations in the world— 


MORSE CHAIN DIVISION + BORG-WARNER LIMITED 
LETCHWORTH * HERTS * TEL: LETCHWORTH 2170 


Manufacturers of Automatic Transmissions, Torque Converters, 
One Way Clutches, Morse Chains and Hartcliffe Chains 
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TELEPHONE TELEGRAMS: Cra tOW 
@ALwe 7777 (is Lines) CONTRACTORS FO WAR OFFICE AIR MINISTRY ETC CARES craut 


on tome 


CIVIL ENGINEERING PUBLIC WORKS & BUILDING CONTRACTORS PROPERTY & FACTORY SPECIALISTS 


f). Sid BILTON Hous 
Prey Bilon Td spp 


HOUSING DIVISION 


ee ot 
PASADENA one Sam tao 
somerset 


19th Dec 
K.G. Beck, Esq.) 9 eaber 1960, 


‘Bramblecote', 
42, Tupwood Lane, 
Caterham, Surrey. 


Dear Sir, 
Gliksten Silkstone Doors. 


“ince the introduction of "Silkstone Doors' to this Company, we have 
weed many thousands, and we consider that they give the finest and flattest 
paint finish of any we have used in the post war period, and we anticipate 
@outinuing to use them on future developmente. 





Yours faithfully, 
for PERCY BILTON LTD. 


7 fas 


A CRAPUCA TIONS BHOAE OF ADORESEED TO THE COMPANY ANO WOT TO INDIVIOWALE 


Mr. Beck is the Gliksten Doors representative in Surrey, 


“SUILKSTONE" 


THE FINEST DOOR IN THE 
WORLD FOR PAINTING 


PERCY BILTON LTD. ARE USING “SILKSTONE” 
DOORS ON THE FOLLOWING ESTATES 


EXCAVATORS AYLESBURY, 


Bucks. 
TRACTORS CHELMSFORD, 


TRAXCAVATORS Essex 


DUMPERS GOSPORT. 
LOADING SHOVELS “4 Hants. 
MIXERS a) ese) HARLINGTON, 


COMPRESSORS Middlesex 
TRENTHAM, 


Staffs. 
TRING, 


Herts. 


RICHMOND, 


Surrey 
COX OF CAMBERWELL 


H. COX & SONS (PLANT HIRE) LTD. GLIK S$ TEN DOORS LTD. 


33 Southampton Way, Camberwell, London, S.E.5 


and all Contractors’ Plant 


All enquiries to... 


Carpenters Road, London, E.15. 
Tel.: AMHerst 3300 


87 Lord Street, 112 Londesborough Street, 


The hire service Liverpool 2. Hull, 
Tel. : Central 3441 Tel. : Central 28716 
that never lets 
you down 
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ATLAS COPCO 


DRILLING EQUIPMENT 
FOR CONTRACTORS 


Atlas Copco, world leaders in the design and manufacture of 
rock drilling equipment, have long experience in meeting the 
special needs of Contractors. Above is shown the Atlas Copco 
Bencher in action—drilling at double the speed of any hand held 
machine. One man can easily operate two Benchers simul- 
taneously—at one quarter the labour cost of the same deep hole 
footage drilled by hand! Also shown is the Atlas Copco BVB23 
one-man wagon drill for precision large hole drilling with steels 
of 13” to 3” diameter. 

For tunnelling, drifting and all major hand drilling operations, 
the Atlas Copco Tiger is the wisest possible choice. Light, yet 
rugged, fast and powerful yet easy to handle and control. 

For the small scale drilling job, the ideal tool is the Atlas 
Copco BBD11LT drill shown here, weighing only 184lbs. but able 
to drill a 10-inch hole in one minute. 

Atlas Copco new PR rotary screw compressor (shown 
below) is a heavy duty compressor available in two sizes of 365 
and 600 cfm. This compressor is compact, reliable and its out- 
standing design in which the rotors never touch mean long 
periods between overhauls. 


WRITE FOR LITERATURE. Full detaiis about these 
products are contained in Leaflet 194 and E1173 
which will be sent on request. K 
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j Atlas Copco manufactures portable and stationary compressors, 
rock-drilling equipment, loaders, pneumatic tools and paint- 
spraying equipment. 


MA tlas Cope comrncsseo an enoincens 


ATLAS COPCO (GREAT BRITAIN) LIMITED 
Maylands Avenue, Hemel Hempstead, Herts. Tel: Boxmoor 6040 


Sales and Service Depots at: LONDON ~ BRISTOL - CARDIFF - LICHFIELD - LEEDS 
MANCHESTER - NEWCASTLE - GLASGOW - BELFAST - DUBLIN 


PR. ROTARY SCREW COMPRESSORS 





LIGHTWEIGHT 
ROCK DRILL 


BBDIILT 
LIGHTWEIGHT 
ROCK DRILL 
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DIVING 


ANYWHERE ANYTIME 


FROGMEN ~ DIVERS 


Phone: FARNINGHAM 2452 (All hours) 


WESTERN | SPECIALISTS LTD. 
us IR iz ‘ook LT De | Underwater Cutting, eer aa Surveys, 


Explosives — THE LOT 


Offices : 
CANAL YARD, HAYES ROAD, 
Were estiot CARDIFF, GLASGOW, LONDON & SOUTHAMPTON 


MARTIN WELDING & CUTTING CO. LID. 


DARTFORD, KENT 





PRESTRESSEDIS 


PRECAST UNITS 
FOR THE ENGINEER 


UNITS FOR INDUSTRIAL PLANTS 
ARCHITECTURAL PROJECTS, CIVIL 
ENGINEERING & PUBLIC WORKS 


Photograph reproduced by courtesy of 
S. Mehew, Esq., O.B.E., B.Sc., M.Inst.C.E., 
A.M.T.P.I., County Surveyor of Derbyshire, 
showing 40’0” beams prestressed, pretensioned, 
laid for the new bridge on the A.50 at Fostons, 
Derbyshire. 


Main Contractors:— D. T. Bullock & Co. Ltd. 
Civil Engineers, Aldridge, Staffs. 


Seven Works cover the country offering a complete service for the 
production of precast units and prefabricated structures. We can 
arrange for onr representative in your area to call and discuss your 
projects. 


TARMAC VINCULUM LIMITED 


Ettingshall ,Wolverhampton. Telephone : Bilston AiO! Cfourteen lings). 





i 
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VIBRATION 


ROAD ROLLER 


now available with 


For particulars please write for descriptive 
ieaflet 10: 


GRANTHAM, ENGLAND 
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Multiple safety circuit gives built-in protection to 
Joy-Sullivan Airvane Rotary Portable Compressors 


An electrical safety circuit keeps this compressor in the best of health. Soaring radiator temperature or falling engine 
oil pressure are signs of engine trouble which could become expensive. Rising temperature of discharge air points to 
a fault in the cooling system. Each of these symptoms will activate the safety circuit and stop the engine automatically. 
A broken lead or contact will do the same. 


This way your Joy-Sullivan compressor gets attention before the point of actual breakdown. Saves time, temper and 
money ... and it makes sense. Read all about it in Publications AD4 and ADS. 


in PO WER 


A 


AIR POWER SUPPLIED S&S APPLIED BY 


7 HARLEY STREET, LONDON W.1 vcs 





; 
% 
$ 
i 
\ 
t 
' 
; 


The Simdine Big 3} fits on 
a standard 7 ton short 


Hydraulic drive when 
wheel base chassis. 


— Hydraulic reverse rotatio 
Hydraulic tilting of the of drum which speeds ul 
agitating drum loading under plant 


Keep your running costs LOW 


Enjoy fractional maintenance costs and complete reliability 





THE CONTRACT JOURNAL 


February 23 196] 


The basic features of the 22-RB include: 


Fully-enclosed gears with automatic lubrication 

Roller-chain transmission (running in oil) 

Choice of mountings—various sizes of crawler or lorry-mounted 

Swing brake (optional extra), easily fitted 

Heavy-duty crane (11}-tons capacity) ae ee 
or convertible crane (10-tons capacity) with increased ratings ita ON 

Power controlied-lowering boom hoist UCYRUS 


RUSTON-BUCYRUS LIMITED, EXCAVATOR SPECIALISTS, LINCOLN 
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AND LOWER 
THE COST 
OF RAISING 
THE SHUTTERING 


Wherever formwork is required for concrete, 
Rawlplug Formwork Devices save manpower, 
time, timber and steel. The range, comprising 
Rawities, Rawloops and Rawlhangers speed 
the erection, striking and re-erection of form- 
work. They minimise the use of scaffolding 
and obviate the use of through bolts. They 
have many applications in all types of Building 
and Civil Engineering and are immensely 
strong, very simple and widely adaptable. 
Fully illustrated technical literature will be 
gladly sent on request. 





FORMWORK FIXING DEVICES 
Write for FREE technical brochure to: 


RAWLPLUG COMPANY LIMITED 
CROMWELL ROAD - LONDON - SW7 
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Cubic yard 


TRUCK MIXER CHASSIS 


wwe 
MARSHAL 







TOUGH, RUGGED, 
ECONOMICAL 


The A.E.C. ‘ Marshal’ 6-wheel chassis 
has one outstanding advantage — its 
ability to take a fully laden 6 cu. yd. 
truck mixer on British roads. Because of its big capacity the ‘ Marshal’ cuts down site 
journeys, speeds up construction and yields really worth-while operating economies. 

The ‘ Marshal’ has other top features —a fully articulated double-drive bogie and rubber 
suspension for improved stability on tough construction sites, and built-in provision for 
hydraulic mixer drive from crankshaft and/or gearbox. 

Specify the A.E.C. ‘Marshal’ for your next Truck Mixers. 







A.E.C. LIMITED - SOUTHALL - MIDDLESEX 


cvGaa 
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PLANIF AND MACHINERY WANTED—FOR SALE—FOR HIRE (Continued from page 960) 
— 
or SALE. ’ OR SALE. ONTRACTORS' PLANT — EX STOCK. 
St WINCHES, by British Steel ° i . 
Double Orecnoice of three: Type aL, ‘size Train. engined. Stetes and tronh Exe PUMPS. Cc mo 2 CR Ser 


x 10in., capacity 2 tons, ex Ministry, unused 
but weathered. Offers invited. 


ie AIR COMPRESSORS, by C.P.T. Choice of 


portable Size 125 c.f.m., with Caterpillar 04 Engines. 
Good working order. £250 each, o.n.o. 


RIVER TUGS, each fitted with Ruston- 

Three LIGHT 4YCM Diesel Engines 48-h.p., with 

fresh water cooling, each fitted reversing clutch 

and 3:1 reduction gearbox. Engine speed 1,500 
r.p.m. Propeller shaft speed SOO r.p.m._ 

Also Two FLOATING STEAM GRABS, by Priestman 


One Gucket-type DREDGER, rated 120 cu. yd. per 


ee Inquiries to: 


DEREK CROUCH (CONTRACTORS), LTD., 
The Lawns, Eye, near Peterborough. 


7ik COMPRESSORS’ FOR SALE. 
A Two Bellis and Morcom 2,450 c.f.m., 100 p.s.i., 
§50-h.p. motor; 1,110 c.f.m. Holland Rotary; 600 
im. Broomwade EH251; Broomwade S00 _c.f.m., 
fH251; 400 c.f.m., EH245; 300 c.f.m., EH240; 
200 «f.m., 023; 800 c.f.m., D021, new 1950; also 
numerous others of all makes; and AIR RECEIVERS 
from 1ft. to 9ft. dia., 100Ib. to 1,000Ib., w.p. 
FRED. WATKINS (ENGINEERING), LTD., 
Coleford, Glos. ‘Phone: Coleford 2271/2. 
W Aan vic DOZER EQUIPMENT for 047) 
ulic » 
a" FOR SALE: 
Le Tourneau ANGLEDOZER for D4, complete with 
Double Drum Winch 
T. F. NIMMO AND CO., LTD., Chinnor, 

Tel.: Kingston Blount 283. 
DULLDOZERS, MECHANICAL LOADING 
B SHOVELS and TRAXCAVATORS, etc. TIPPING 
LORRIES, 5/7-ton, for HIRE.—HENRY FROUD, LTD., 
Primrose Wharf, Tunnel Avenue, Greenwich, S.E.10. 
Telephone: GREenwich 0072-3. sf 

HAMES VALLEY PNEUMATIC, Pneumatic Tool 
T Specialists. Complete RECONDITIONING SER- 
VICE for all makes of tool.—South Lodge, Sunbury 
Park, Sunbury-on-Thames, Middx. Sunbury 3168. 

wW 22RB EXCAVATOR for immediate HIRE. 
N Dragline or 7Oft. Crane Equipment. 

DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


me Bell 


Drotts, Excavators, Compressors etc. 


HARROGATE 84800 
FOR SALE 


1960 |.C.B. 4, 
£2,500. 





Oxon. 











PLANT 








two months old, with three buckets, 


ALLIS-CHALMERS: 


1944 Allis-Chalmers HO7, fitted with 
Angledozer and P.C.U., £500. 

1949/55 Allis-Chaimers HOSG Tractor Shovels. Choice 
of five, £1,300. 

1954 Allis-Chalmers HOSG Tractor Shovel, overhauled 
track group, £2,750. 

1960 Allis-Chaimers HOGG Tractor Shovel, with 
Hydraulic Ripper. Ex demonstration machine, 


£6,000. 
1960 Allis-Chalmers BTL 14D 1'2 cu. yd. Wheeled 
Tractor Shovel. Ex demonstration model, £5,200. 


FIAT: 
1951 Fiat SSL, fitted with Hydraulic Angledozer, £850. 
1952 Fiat SSL, fitted with Hydraulic Angledozer, 
reconditioned engine, £950. 
1954 Fiat 5S, fitted with Hydraulic Angledozer, £950. 
nea tt SSL, fitted with Hydraulic Angledozer, 


100. 
1960 Fiat FL4 %, cu. yd. Shovel, 


Hydraulic 


Tractor with 


Hydraulic Ripper. Ex demonstration machine 
(two), £2,300 and £2,400. 
WINCHES: 
Carco E Timber Winches, overhauled, £350. 





MACKAY 


Mackay Industrial Equipment Ltd., 
Central Way, Feltham, Middx. (Feltham 3435-9) 











tfailer mounted, unused, new condition, with Hose 
and Spares. £83 each. Delivery ex stock. 
Winget-Coburn 2in. Centrifugal PUMPS, Coburn Petrol 


Engine, mounted on mobile wheelbarrow type 
chassis, 4,000 g.p.h. 30ft. head. Complete with 
Suction and Delivery Hose, Foot Valve, etc. 


Fully recondition. £74 each. Delivery ex stock. 
Many other Pumps, Generators and Equipment avail- 
able. Ask for list. DOMINION SALES (LONDON), 
LTD., Renwick Rd., Barking, Essex. Tel.: DOMinion 
Le 4445/6 and 5226. 'Grams: Dosalfin, London. 

OMPLETE QUARRY PLANTS. 
24in. x 18in. Cedar Rapid Primary and Second- 
ary Units, on pneumatics, each powered Cater- 
pillar D7, 94-h.p. Diesels, 3,000 hours since 

new. Cost approx. £25,000. Output 30/40 t.p.h. 

_ Accept £6,500, ex stock. 

36in. x 24in. Baxter Stationary Plant, with Secondary 

Crushers, Bins, Screens. Used one season. Must 

be cleared March. Price on request. 

Also 36in. x 24in. Portable Primary Crushing Unit. 
SAVILLE-CALVERT (MACHINERY), LTD., 
Harvester House, Stratford-upon-Avon, Warwickshire. 
Tel. 4242. 

CR SALE, J.C.B. EXCAVATOR on Fordson with 

Major Loader. This machine has been extensively 
overhauled, cleaned and repainted, and is in excellent 
condition throughout. Price £775.—PLANT REPAIRS 


(BRISTOL), Fox Road, Bristol, 2. Telephone: 
Bristol 5-6009 (2 lines). 
1TCHELL'S PLANT SERVICES, LTD., 


can always offer an excellent range of used 
Weatherill Hydraulic or Chaseside MECHANICAL 
SHOVELS. Price to suit all users.—Write or ‘phone 


Palmers Lane, Enfield, Middlesex. HOWard 3493. 


VAILABLE FOR HIRE: EXCAVATORS, BULL- 
DOZERS, DUMPERS, MIXERS, Coles CRANES, 


etc. All classes of LORRIES, including Low-loaders. 
AMEY'S AGGREGATES, LTD., 
Lower Wootton, Boars Hill, Oxford. Oxford 3542. 


Froreson County TRACTOR, with Bray Angledozer, 
1956 model. Good working order.—Write or 
telephone: A. J. WARD AND SONS, LTD., 
Surrey. Telephone: Staines 54111-3. 


AVAILABLE for HIRE and CONTRACT: D9 and DS 
TRACTORS, with Blade or Scraper.—ELLIOTT, 
Wetherby Road, York. Telephone: 78220 and 78501. 


FOR LIMAS 


PLANT SALES LTD., 


25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 


MARSH PLANT 
Aw DISTRIBUTORS 


HAMPSHIRE AND WEST SUSSEX 


NEW PLANT FOR SALE EX STOCK: 
New J.C.B. 4 Hydraulic EXCAVATOR...£2,780 
New Broomwade WR120 Two-tool COM- 
PRESSOR £1,050 


SECOND-HAND PLANT: 
Choice of two J.C.B. HYDRA-DIGGA/LOAD- 
ALL 65; both with Heavy Duty Front Axles, 
extensive selection of equipments. Priced 
from. £1,550 
}.C.B. HYDRA - DIGGA / COUNTERWEIGHT, 
1959 machine, resprayed and ready for work 


Egham, 











MAIN 


—a carefully used machine ... .... £1,500 
RUSTON-BUCYRUS 10RB, 15000 _ Series, 
fitted Skimmer /Backacter £1,400 


RECORD TOWER CRANE, 1959 machine, 
40ft. high, 4cwt. at 34ft. radius, Petter Diesel, 
hardly used . £850 
1.C.B. Mk. 1 Hydraulic EXCAVATOR, with 


Major Front-end Loader, mid-195S machine, 
with 18in. and 30in. Buckets and Bulldozer 
Blade ; £650 
ALLIS-CHALMERS HD7, G.M.C.  2-stroke 
Diesel Engine, Gar Wood Hydraulic Bull 
Angledozer, P.C.U., ready for work £525 


CHASESIDE 3yd. DUMPER, 
Cab, good condition 


Fordson Diesel, 
-- 2», £450 
Lorry-mounted COMPRESSOR, 


C.P.T. 2-tool 

mounted on Karrier Bantam Chassis £400 
Various CONCRETE MIXERS, from 14/10 to 
5/3'2. Prices from £40 


For HIRE — SALES — SERVICE 
"Phone: EMSWORTH 2032-2634. 


MARSH PLANT 
& MACHINERY CO., LTD. 


SOUTH STREET, EMSWORTH, HAMPSHIRE. 










Bray 2-wheel drive SHOVELS, 1'2yd. new. List price. 
Bray 4-wheel drive SHOVELS, new and second-hand. 
From £1,450. 
Benford MIXERS, all sizes, new. From £92. 
Benford DUMPERS, new and second-hand. From £195. 
Drott Crawler B6K3 SHOVELS. From £1,750. 
Bray a SHOVELS, new and second-hand. From 
.250. 
vere BULLDOZERS, DB30, D4 and D7. 


MOBILE CRANES, 30cwt. to 8'2-ton. From £400. 

Builders’ SCAFFOLD CRANES and HOISTS, new and 
second-hand. From £85. 

VIBRATING ROLLERS, new, Greens 8cwt., £352. 

Centrifugal PUMPS, 34in. to Gin. From £24 10s. 

Diaphragm TRENCH PUMPS, new and second-hand. 
From £30. 

ROAD ROLLERS, 212/10-ton. From £450. 

Crawler EXCAVATORS, ali equipments. From £350. 

SWING WEIGHBATCHERS, Double Bucket, second- 
hand. From £125. 

Warsop Jupiter RAMMERS, new. 

Warsop RIPPERS and ROCK DRILLS, new. 

Small A.C. GENERATING SETS, petrol and diesel, 
new and second-hand. 
anon VIBRATORS, beam type, 

oats. 
WILLIAM R. SELWOOD, LIMITED, 
Chandler's Ford, Hants. ‘Phone 2981. 


OR HIRE and SALE: ARMSTRONG-WHITWORTH 
PNEUMATIC =POKER-TYPE CONCRETE 
VIBRATORS. 
We are distributors for all types of Armstrong- 
Whitworth Pneumatic CONTRACTORS’ TOOLS, includ- 
ing Concrete Breakers, Light Picks, Clay Diggers, Rock 
Drills, Pumps, Backfill Rammers and Tampers, Hoses 
and Accessories. We hold a large stock of Spares and 
can give a 48-hour repair service. New and Second- 
hand Air Pumps COMPRESSORS for SALE. Send for 
ist. 
HUBERT C. LEACH, LTD., 131 High Street, Cheshunt, 
Herts. Tel.: Waltham Cross 25161 (5 lines). 


OR SALE.—We have a few DRAGLINE BUCKETS 

for Lima or similar machines, 3'2yd., 2'2yd. and 
2yd.. complete with Dressings. 

PLANT SALES, LTD., 

25 Castlereagh Street, London, W.1. PAD. 2663/5. 


From 


poker, etc., rotary 











ANTED, 22RW DRILLING RIG. 
Write Box P.3501, “The Contract Journal.” 
EXCAVATORS: 

Second-hand Smith 21 and Super 10 Diesel-driven. 
Any equipments. , 

Second-hand Allen 12/21  Diesel-driven Crawler 
Trencher, Dorman Engine. 

Second-hand Weatherill 12H, Diesel-driven, 54 cu. yd. 
new late 1959. : 

Second-hand Muir-Hill 2WL _ Diesel-driven Loading 
Shovels, 1'2yd. capacity. 

CRANES: ; 
Two Coles Diesel Electric Rail Shunting Cranes, new 


1951. Details on request. 
6-ton capacity Neal Mobile Crane, QMW, new 1957, 
SOft. Jib. , 
3-ton capacity Staffa Mobile Crane, Pneumatics, 
Petrol, new late 1955. 


3-ton capacity Taylor Jumbo Mobile Crane, powered 
by Perkins P3, new 1951. 


3-ton capacity Darlington tLorry-mounted Crane, 
Perkins Diesel. 

at capacity Jones KL22, Diesel-driven Mobile 
rane. 

Jones Super 20 Diesel-driven Mobile Crane, pneumatic 
tyres. 

Jones KL15 Mobile Crane, pneumatics, 21ft. Jib. 

DERRICK CRANES: 

10-ton Butters Electric Derrick, 95ft. Jib, 10 tons 
at 72ft. radius. 4 

7-ton Anderson-Grice Electric Derrick, 100ft. Jib, 
new 1954. - 

7-ton Butters Steam Grabbing Derrick, 100ft. Jib, 


Grabbing Drum. 
seen, Butters Hand-operated Derrick, 
yi 


TOWER CRANES: 
Unused Wild Fawcett Tower Cranes, Model No. 1, 
35cwt. capacity, 42ft. Gin. Jib. : 
Buildmaster, Model No. SK25N, Climbing Crane. 
Further details on request. : 
Faure Long Range Tower Crane, Type 816, 101ft. 6in. 
under hook, operating range 8/S2ft. 6in. 


DIESEL LOCOMOTIVES: 
Ruston 48-h.p. 
Barclay 150-h.p. 


CRUSHING PLANT: 
16in. x 10in. Broadbent Portable CRUSHING and 
SCREENING PLANT. 
16in. x oo Parker CRUSHING and SCREENING 
PLANT. 
Sturtevant Swing Hammer CRUSHER. 


DUMP TRUCKS: A 
10-ton and 22-ton Douglas 4-wheel-drive 
Trucks, Diesel—SALE and HIRE. 


THOs. W. WARD LTD., 


ALBION WORKS - - - - - SHEFFIELD 
"Phone 26311. 


4Sft. centres 


0-4-0 
0-4-0 


Dump 








Modern Diesel 


COMPRESSORS 


EXCAVATORS 
TRENCHERS 
BULLDOZERS 





CAMBRIDGE 


HIRE—SALES—SERVICE 


OS 


LTD 





Rak: 


146 HILLS ROAD, CAMBRIDGE. Phone: 87519 PUMPS, ETC. 





Modern Diesel 


ROLLERS 


DUMPERS 
MIXERS 
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OR SALE 
19RB EXCAVATOR, 8000 Series, fitted with 
Dragline Boom 

Holman Tractair 43st MOBILE COMPRESSOR. New 
August, 195 

15in. or 1. 1 ORB TRENCHING BUCKETS. Hoe 
type. New 

15in. ot 18in. 10RB TRENCHING BUCKETS. Hoe 


pe. Almost new condition. 
ORB *DRAGSHOVEL DIPPER HANDLES. 
10RB SHOVEL BUCKET. Cast front, inserted teeth, 


and overhauled. Ls 
aoe 30in. TRENCHING BUCKETS, with door 


24in. 

overhauled. 

10RB SKIMMER BUCKET. 
Unused. 

3, cu. yd. Westwood Double-rope GRAB BUCKET. 
Used condition. 

TRUCK FRAME reconditioned for 10RB. 

3VRON CYLINDER HEADS. Overhauled and fitted 
new valves. 

12VRON INJECTORS. 

19RB and 22RB 10ft. 


Boom. , 
14RB Top Section for Dragline Boom. 
CHARLES LIMB AND CO., 
Clayland Works, Saxilby, 


Power Dipper Trip. 


Overhauled. 


centre sections for Dragline 


LTD., 
Lincoln. 


Telephone: Saxilby 347-8. sn 
SOR SALE. 
Priestman Wolf t1I1B, 1953, Dorman Diesel, with 
Skimmer and _ Backacter, condition throughout 
excellent, £1,350. 


12/21 Allen TRENCHER, with Dorman Diesel Engine, 
18in. Buckets, 21in. cutter bars, £1,000. 

1954 Fordson Major Diesel, completely overhauled 
and fitted 1960 Atlas Copco 1/10 Compressor 
Unit, complete with two heavy breakers and 
hoses, £750. 

Howard Rotary Hoe Super TRENCH DIGGER AND 
PIPELAYER, Fordson Major Diesel, little used 
since complete overhaul, £1,100. 

Aveling-Barford CALFDOZER, Model CD4, £250. 

1960 Congreve 1Scwt. Diesel DUMPER, £300. 

All in East. Midlands area. 
Write Box P.3604, ‘The Contract Journal." 


LANT FOR SALE. 

1960 John Deere 831 Crawler LOADER. 
international BTDG, with Anthony Overloader 

and Angledozer. 

1955 and — DINKUM DIGGERS, with Loaders 


and Cab 
Caterpillar be. “Models, R and U Series, with Angle- 
dozers. 
Tournapull 9 cu. yd. MOTOR SCRAPER, only done 
,000 hours. 


Caterpillar D7, Model 3T, Hydraulic Angledozer and 
Caterpillar P.C.U. 
Coteretier, D8, Models H, R and U, with Angledozer 
nd P.C 


For further details, apply 
ROBERTSON rant LTD., Barkway (Tel. 


or SAL 
LOW-LOAD TRAILER CHASSIS, 12-ton, new, 
on four 1100 x 15 wheels, 13ft. Gin. well, £305. 
Ransomes-Rapier EXCAVATOR, 3ayd. Backacter, 
McLaren engine, perfect order, £395. A bargain. 
Aveling-Barford ROAD ROLLER, 2'2-ton, as new, 
£320. 


277), Herts. 





SMITHS, 38-40 Stoke Green, Coventry 52462. 


OR SALE, Oil-fired Saddle Tank Steam SHUNTING 





LOCOS, 0-4-0 standard gauge, 22in. stroke. 
One—Hudswell and Clarke; One—Bagnall. — x 
AND DANKS, LTD., Melbourne Street, Bedford. 
Tel. 67331. are an's ai a = 

OR SALE, P20 PORTASILO, new 1958, 20-ton 


capacity, enclosed base type with Pullwey, £300. 
J. JOHNSTON AND CO., LTD., 271 Uxbridge Road, 
Lenten. 


W.12. Tel.: Shepherds Bush 6941. 





CRANE HIRE 





TRACTOR 
SHOVEL HIRE 





ARUP & ARUP LTD. 
54/58 UXBRIDGE RD., LONDON, WS 








WINGET 


SERVICES LIMITED 


COATBRIDGE & EDINBURGH 











YOUR SERVICE IN SCOTLAND 


THE CONTRACT JOURNAL 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


February 23 196) 





Quarcus TO REQUIREMENTS—MUST BE SOLD. 
WHAT OFFERS? 

Broadbent 21 x 10 CRUSHER, double toggle. 

Muir-Hill 108 DUMPER, Perkins Diesel. 

Muir-Hill 108 DUMPER, T.V.O. 

Ransomes-Rapier 410 EXCAVATOR, three equipments. 

Marshall 3-ton ROAD ROLLER, T.V.O. 

Morris 4-wheel drive, special Heavy Duty Winch. 

Guy 4-wheel-drive LOADING SHOVEL. 

Winger POWER _ BARROWS. 

Mixrite S5/3'2 CONCRETE MIXERS, 

850-gallon DIESEL STORAGE TANK. 

Dennison a son 20ft. ROAD/RAIL WEIGHBRIDGE. 

Caterpillar 7j,_ L.P.C. Hydraulic Dozer. 

TOCKWITH ENGINEERS. LTD., Tel.: Weatherby 2344. 


ONTRACTORS' PLANT FOR HI 


RE. 

New Motorised PAYSCRAPERS Immediate 
HIRE (22 cu. yd.). 

BTD6, TD14 and TD18 TRACTORS, fitted with Drott 


Skid_ Shovels. 
BTD6, TDO20, TOS, TOi4, TO18 and TD24 
TRACTORS, with Buligraders pl  Serepers. 
TD18 TRACTORS with Pipe-laying Equi 


towing type. 


for 


10RB, 19RB and 22RB EXCAVATORS. ewith all 
Equipments. 
First-class machines and operators, backed 


by finest field service in Great Britain. 
Generous transport terms to all parts of England. 
LUMLEY (PLANT), LTD. 
Stratford-on-Avon 4242, Ashford (Middx.) 4191, 
Cardiff 33572. 


OR SALE. 3 CU. YD. TRUCK MIXERS. 
One Commer TS3, 1960, mileage under 20,000, 
complete with 3 cu. yd. Ransomes-Rapier Hori- 


zontal Truck Mixer, powered by Perkins P4, 
excellent condition, £1,800 
One B.M 7-ton 1957 Chassis, with Ransomes- 


Rapier Mixer as above, good order, £1,250. 
Dodge 7-ton 1955 Chassis, complete with Truck 
Mixer, as above, £975. 
TRUCK MIXED CONCRETE (SOUTHAMPTON), LTD., 
Industrial Estate, Millbrook, a 
Teepnons 74474 


One 


T 
wa CRAWLER TRACTORS and § Bulidozers, any 
condition; also Parceis of Spares for same. Prompt 


SPARE PARTS ronal b TOG, 

available for 14, 18, Caterpillar 

D2, 04, Fowler VF, FD3, Rite 'M and County. 
ROBIN BOSWORTH, 

Tel.: Stoke Saint Milbro 237. Nr. Ludiow, Shropshire. 


FORK LiFr TRUCKS, 1-ton to 6-ton 

capacity, Petro! or Diesel, any condition. Cash 
on Inspection. We offer reconditioned machines in 
PART EXCHANGE and HIRE FORK LIFTS for ali 
purposes.—FRED WATKINS Shela a LTD., 
Coleford, Glos. Telephone: Coletord 2271 


ANTED, 





OR COMPRESSOR SERVICE 
From 1-tool to 12-too!l (70 c.f.m. to 625 c.f.m. 
f.a.d.). Lorry-mounted and Portable. Full range of 
Pneumatic Tools.——-HUBERT C. LEACH, LTD., High 
Paret. Herts. Tel.: Waltham Cross 25161 
nes). 


OR SALE, 19RB, Serial No. 12487, fitted F/S 

Equipment. Machine in first-class condition; 
worked approx. 200 hours since service. 4VRH Engine 
fitted—C. E. EDWARDS (CONTRACTORS), LTD., 
Eagle Works, Leek New Road, Colbridge, Stoke-on- 
Trent. Tel. 25312/3 


OR SALE, 7-ton Butters Electric DERRICK CRANE, 
2-motor type, 120ft. Jib, 440/3/S0 cycles, with 
Bogies and Gabbards if required. 
DUDLEY VALE, LTD., 
3 Buckingham Place, — London, _S.W.1. Victoria 0282. 


WANTED, 5/6-ton MOBILE CRANE. 
“* The Contract Journal. 


Write Box P.3602, 
600 


Jones 2-ton capacity Lorry-mounted CRANE, com- 
prising Jones KL22 Superstructure, powered by 
a Turner 2V95S Diesel Engine, 24ft. Lattice Jib, 
mounted on an A.E.C. 6-wheel lorry chassis. 

Jones 3-ton capacity Lorry-mounted CRANE. com- 
prising rebuilt Super 40 Superstructure, powered 
by a Turner 2V95 Diesel Engine, 24ft. Channel 
Jib, mounted on a Foden DG 6/12 six-wheeled 
chassis. 

Jones 4-ton capacity Lorry-mounted CRANE, com- 
prising rebuilt Jones KL44 Superstructure, 
powered by a Ruston 2VSH Diesel Engine, 24ft. 
or 30ft. Straight Jib, mounted on a Leyland 

Hippo six-wheeled chassis. 


GEORGE COHEN 


Sons & Company Limited 


WOOD LANE, LONDON, W.12. 
Telephone: Shepherds Bush 2070. 











19 & 33 R.B.s 
T.D. & H.D.14s 
MERTON OVERLOADERS 


FOR HIRE 


SAND & SHINGLE LTD. 


FAGGS RD., FELTHAM, MIDDX. 
FELTHAM 3045 





WINGET WORKS ROSEHALL 
COATBRIDGE 






Telephone 


1232/3 





| 





VIBRATOR HIRE 


3/2 cu. ft. to 14/10 cu. ft. capacity Concrete 
Mixers, and Petrol Vibrators. 


OAD oS SS St SALE, 
6 8-ton Aveling-Barford, Diesel, Scar} 
£1,150 Srtter, ae 


7'2-ton Greens P/TVO, checked and 

5-ton Aveling-Barford, Ruston Diesel, 

6-ton Aveling, Horizontal, 
£525 


4-ton Aveling PT4, Petrol, ex Ministry, £475 
2'2-ton Wallis-Steevens, Diesel, Sprinklers, £450, 
3-ton Aveling-Barford, Diesel, very 900d, £450, 
1Scwt. Greens Unirol, hand-guided, Footpath Roller 


Sprayed, 
£525, 
single- -cylinder, 


£650 
Diese, 


8cwt. Greens Vibrator, Sprinklers, new, £352. 
Hire Purchase. Spares. Serv 
WILLIAM. R. SELWOOD, LIMITED, 


Chandler's Ford, Hants. ‘Phone 2981. 


OR SALE. — jubilee TRACK, Side 4 toi 
WAGONS, FLAT BOGIES, TMC RONS chon 
BARS, ROADFORMS,  3uin. S 
JUMPER DRILLS 4ft. Gin. x ton ry ‘, Octo 
SOLID STONE DRILLS Sft., S-ton TACKS. TUBE /Bap 
BENDERS CHAIN BLOCKS, = SHOT - Fiking 
MACHINES, _Scissor- ~type LIFTING GRIPS, srry 
SHAFTS Tiaft. x i'sin., Galvanised Joni 

eae grooved three oval holes, with boits, 2 
H.S.S. Flat RAIL DRILLING BITS, 200 CATERPIC 
ADJUST. *4&CKS, 40 pairs ere AMS SAKES 
36in. gauye—-jJAMES H._ WILLIAMS, Dock 
Chambers, Cardiff. —Frone. 31752. 


OR SA 

1960 Model C8, r EXCAVATOR, oversize tyre 
power-assisted steering space view a 1, 
cu. yd. Loading Shovel and 3-in-1 
sens. to date, under 200 hours, genuine, fre 


1960" “Model Warrior EXCAVATOR, with Shawne 
Special Loader mounted on Fordson Power Majo, 
Unit, range of Buckets and Cab, in first-cis 
condition. £1,700 o.n.o. ’ 

Both ainechines can be seen Are 
BURGESS INDUSTRIAL PLAN LTD., 
Wolverhampton Road, Stafford. Tel. _1160° ao Nines) 


or SALE. 
10-h.p. AVA2 DIESEL ENGINE and Clutch ;, 
mint condition. In use for only a few months 


Price £80. 
WANTED: 
Second-hand 400-ton 3-stage HYDRAULIC press 
in any condition, for the manufacture of flags, 
BETTERCRETE (CONCRETE), LTD., 
Glebelands Road, Sale, Cheshire. 


oR SALE. 2 
One Blaw Knox 6yd. SCRAPER, compl 
conditioned. me 
One Ruston- acyree c.C.U. for TD9. 
PLANT REPAIRS (BRISTOL), 
AlFox Road, _Bristol, 2. 
10RB 


i 


Sale 8345 6. 
i 


EXCAVATOR, | 


JGOR SALE, No. 11420 
and Backacter Equipments, 


Skimmer £700 o 
near offer.—Apply TILBURY CONSTRUCTION C0 
pe Ruscombe Works, Twyford, Berks. Tel.: Twyford 

ANSOMES AND RAPIER 410 ) EXCAVATOR, "ited 
with Perkins P4 jolese! Engine, Skimmer ae 
Backacter Equipment. APs working order, £550 
W. VASS, LTD., ‘ampthiii Bedford. Tel.: Ampthil 
3255. an 

ANTED for export at reasonable price: Three-axe 

Long-wheelbase TRUCKS, with and without Roc 
Bodies.—Write Box P.3645, ** The Contract journal 
Gtoacarrs PLANT HIRE.—For DINKUM DIGGIN, 

modern machines.—2 SBurtons Road, 

Hill, Middx.  Tel.: Teddington Lock 1138/9. 

ANTED, Good Second-hand 10RB, with Shovel 
Price attractive. 

Write Box P.3644, 


BROWNS 


for 
MASSEY- FERGUSON 
Tractor-Digger-Shovel 








“The Contract Journal.” 



























An’ outstanding: machine . 
with a BIG WORK output. 
With its rugged construction, 
great manoeuvrability and 
LOW PRICE it’s the BEST 
BUY. in its class. 


For Details and Demonstrations Contact : 


Browns Industrial Equipment Lid 
LEIGHTON BUZZARD, BEDS. 
Phone 2062 (4 lines) 



















ET ee He 


1420 


smi 








February 23 1961 


PLANT 


———— 


GHT RAILWAY MATERIAL FOR SALE. 
_ %,000yd. 25!b. B.S.S. TRACK, 24in. gauge. 
'. 20ib. B.S.S. TRACK. 


1,000Y' , 

Y i iesel LOCOS., from £455. 

New Lister OOCOMOTIVES, by Motor Rail, Ltd., 

Four vith Dorman Engines, 3'2-ton, 24in. gauge. 
Montania Diese! LOCOS., 2%4-ton, 24in. gauge. 

Two Simplex Diesel LOCO., with National Engine, 

One 2'-ton, 24in. gauge, completely overhauled. 

20 1yd. TIPPING WAGONS. 

Three. 2 cu. yd. 24in. gauge Rugga TIPPING 

since tramed Steel Lay-on SWITCHES 


Stee! Lay-on TURNTABLES. 
Maco Pred CROSSINGS and TURNTABLES 
WHEELS and AXLES, all gauges. 
Maco AXLEBOXES cies, aft. 8%2in._ gauge. 
PLATELAY ETc. ENGINEERING, LTD., 
457 Finchley Road, | London, N.W.3. Telegrams 
Mengilim, London. Phone: HAMpstead 7481-2-3. 


eee 
NG IN SHROPSHIRE. 

wore! HIRE YOUR PLANT from 

CLEE HILL TRANSPORT AND ROLLING 
co., LTD., 

Ludiow. Tel.: Cleehilistone 284. 

Road Rollers, Vibrators, Compressors, Mixers, 

Dumpers, Pumps, Tractors, Tippers, Excavators. 


OR IMMEDIATE HIRE IN YORKSHIRE. 
3g, '2 and 5g cu. yd. Priestman EXCAVATORS 
; any Equipment. 
F. AND C. LEACH, LTD., 
Park Road, Glass Houghton, Castleford. 
Tel.: Castleford 3091 /2/3. 


‘a7 ANTED, ALL TYPES OF CLETRAC 

TRACTORS, any condition.—State Serial No. 
and price required.—C. J. THORNE AND CO., LTD., 
Uckfield, Sussex. Telephone 178 (3 lines). 


,AOBILE CRANES for SALE, HIRE and SPARES: 
M Coles, Ransomes, Morris, etc.——-ROBERT DIXON, 
LTD., Authorised Coles Repairers, 
Tel.: Stanstead Abbots 301/3. 


prant HIRE: Earthmoving, Site Clearance, 


THE 
Clee Hill, 


Hunsdon, Herts. 


Excavations for Roads, etc. 
DOUGLAS HAMILTON, LTD., 
Tunbridge Wells. Telephone: Southborough 1538. 


OR SALE. a good modern Lima 2400 
F with both equipments, and in very good order. 
PLANT SALES, LTD., 25 Castlereagh Street, London, 
W.1, Telephone: Paddington 2663/5. 


W ANTE OD: CATERPILLAR TRACTORS, 
TRAXCAVATORS and EQUIPMENTS, not more 
than five years old.——'Phone Rothwell 3258, or write 
JAW BONE WORKS, Wood Lane, Rothwell, Yorks. 


premeeen Major Diesel TRACTORS (two), 1957. 
Hydraulics and P.T.O. Good tyres, checked over 
and in very good condition. £350 each.—DUDLEY 
j. CARY, Mayes Park, Warnham, Sussex. Mac. 1634. 





CHAMBERLAIN PLANT, 
OFFER FOR SALE: 


LTD., 


Michigan Lorry-mounted CRANE, 
fitted Dorman Diesels, S.L.I., 


Type 
£3,150. 


TMCT16, 


Cranemobile 4-ton capacity CRANE, on pneumatic 
tyres, Cantilever Jib, £495. 

Pascara-Muntz Trailer-type COMPRESSOR, 2-tool, 
Diesel, £375. 


Holman Diesel-powered COMPRESSOR, 215 c.f.m., on 
Commer chassis, £350. 

Ruston 10RB EXCAVATOR, Backacter 
Attachments, £550. 

Ruston Diesel LOCO., 
machine, £175. 

Huber ROLLER, powered by Caterpillar Diesel, 6/8-ton 
capacity, £425. 

Staffa Hydraulic CRANE, with extending Jib, fully 
slewing, On pneumatics, Diesel powered, £2,450. 

Thornycroft-Coles_Lorry-mounted CRANE, 


and Skimmer 


Size 20, 2ft. gauges, good 


wire rope 
derricking, Diesel powered, £2,100. 
Arpic_ Mobile COMPRESSOR, Trailer mounted, P6 
Diesel, 160 c.f.m., £300. 


Hyster MOBILE CRANE, on pneumatic tyres, Diese! 
powered, overhauled, 4-ton capacity, £1,475. 
Matbro LOADING SHOVEL, tyd. capacity, on pneu- 

matic tyres, £475. 


CHAMBERLAIN PLANT, LTD., 
Crown Works, Southbury Road, Enfield, 
Tel.: Howard 4994 (5S lines). 


WANTED 


to purchase urgently for export, Lima 
1201 excavators. Best possible price 
offered. Condition immaterial. 


Write, giving fullest details to ; 
Box No. V.V.520, “ The Contract Journal” 


Middlesex. 











AND MACHINERY WANTE 





JOSEPH PUGSLEY 


THE CONTRACT JOURNAL 


R CRIPPS AND CO., LTD., have for immediate 

* SALE the following Used Piant and Machinery: 

International TD24, with Front Winch operated Cable 
Buligrader and Onions Mode! 18 C.C.U., fully 
overhauled, with rebuilt engine, and guaranteed, 
£4,500. 

International TD14 Drott, with 21, cu. yd. Heavy 
Duty Standard Bucket, extensively overhauled and 
in excellent condition throughout, £3,750. 

International TD14A TRACTOR, complete with 
Hydraulic Buligrader and P24 Winch, £1,250. 

International BTD6 Drott SKID-SHOVEL, fitted with 
new 4-in-1 equipment. Tractor new june, 1958; 
recondition, repainted and guaranteed. £2,750. 

International BTD6 Drott SKID-SHOVEL, with 1 cu. 
yd. Heavy Duty Bucket, new September, 1957, 
completely reconditioned, repainted and guaran- 
teed, £2,450. 

Inspection of any machine arranged at your 

convenience. Detail specification sent upon request to: 
Nottingham—tTel. 71161. 

Manchester—tTel.: Trafford Park 1658. 
Shildon (Co. Durham)—Tel 261. 


9, D8, TO18 and TO14 BULLDOZERS and 

Scrapers, Motor Graders, Excavators and new 

Tippers for HIRE or SUB-CONTRACT WORK. 

Particular attention given to finish and compaction. 

New and modern machines in first-class condition. 

Good operators. Technical staff available to analyse, 
programme and price complex projects. 

DICK HAMPTON, 
Broadview Farm, Blacknest, Alton, Hants. 

Telephone: Bentley 2241. 


OR IMMEDIATE SALE. 
Three Euclid Type BS8FDT 12 cu. yd. Motorised 
SCRAPERS, Serial Nos. 8612/1369, 8613/1370 
and B616/1368. Price (subject to being unsold) 
£3,500 of near offer. 
Bilaw_Knox_6in. CONCRETE PUMP, 
with Pipes, Fittings, etc. Price (subject to being 
unsold) £1,000 or near offer. 
Inquiries to Plant Manager, 
JOHN WIGHT AND CO. (EDINBURGH), 
Earls Gate Works, Grangemouth. 


ARROW TRENCH BUCKETS to fit all 

machines. SALE or HIRE. The Norton Backacter 
Bucket designed by user digs harder material and 
empties more efficiently. Sizes ft. Gin./2ft. 4in. 
IMMEDIATE DELIVERY. Other sizes within 10 days. 
Contact NORTON PLANT HIRE, LTD., Ramsden, 
Billericay, Essex. Tel.: Ramsden Heath 365/6. 


OR HIRE, 10-ton DERRICK CRANE, 120ft. Jib, 
complete with Bowsill and Bogies if required. 
PLANT HIRE SERVICE (LONDON), LTD., 

1 Chatfield Road, London, S.W.11. Battersea 9218. 


One complete 


LTD., 


OR SALE, New 3in. Mud Marvel Single and Twin 

Diaphragm PUMPS. Immediate delivery ex stock. 

WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines). 


FOR SALE 


Lima 2400 EXCAVATORS, with Dragline and Forward 
Shovel. Choice of four. 

Marion 111M EXCAVATORS. Choice of two. 

Lima 1201 EXCAVATORS. Choice of two. 

Ruston 100B EXCAVATOR, Diesel/Electric. 


All machines in excellent condition, may be seen 





working, and are open to any inspection and trial. 
Immediate delivery. 
Call, write or ‘phone: 
A.R.C. MOTOR CO., LTD., 
Redhill Works, Arnold. Nottingham. Tel. 26-3331/5. 





ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar Street, $.W.15 
PUTney 4185 


Henry Boor Puanr 


OFFER FOR SALE: 
1959 Ferguson TE3S5 TRACTOR & Loader £500 
1959 Chaseside 700 SHOVEL £1,200 
1958 Bray 4S50T SHOVEL 
Aveling-Austin MOTOR GRADER 99H £1,600 
Priestman 80/65 COAL GRAB ............ £425 
1958 Drott 4-in-1 
Priestman Wolf 111B, B/A and Skimmer £1,750 




















HENRY BOOT AND SONS (PLANT), LTD., 
Dronfield, Sheffield. Tel.: Dronfield 3206 
Also at Atlantic St., Broadheath, Altrincham. 





Tel.: Altrincham 1701 


| 
| 
| 
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D—FOR SALE—FOR HIRE 


or SAL &. 
Coles 1-ton MOBILE CRANE, Rope Derrick, 16ft. 


Jib, pneumatic tyres. 
Broomwade Stationary AIR COMPRESSOR, 
TS1B, 550 c.f.m., 100 p.s.i., 
440/3/SO0 motor and starter. Complete with 
Intercooler, Aftercooler and Filter. 
Alley-McLellan AIR COMPRESSOR, Type 238, Size 3, 
200 c.f.m., 100 p.s.i., with CP S50-h.p. 440/3/50 
motor and starter. Complete with Intercooler and 
Filter. Bedplate mounted. 
Two Trailer-mounted Gwynnes FIRE PUMPS. 
Reyrotle 300-Ame. WELDER, A.S. Diesel, Two-wheel 
railer. 
MOTORS (440/3/50), from 2-h.p. to 150-h.p. 
Dinkum Digger SHOVEL ATTACHMENT. 
Butters 2-ton and 4-ton Hand/Electric DERRICKS, 
with 60ft. Jibs. 
- AND M. ENGINEERING CO., 
Sandy Lane, Dukinfield, Cheshire. 
Tel.: ASHton-under-Lyne 2871/2. 
ANTE D. 
Lima 802 EXCAVATOR; N.C.K. 304 EXCAVA- 


Type 
with EE 122-h.p. 


TOR. Reasonable condition. Reasonabie price. 
immediate decision. 
FOR SALE: 


Caterpillar HT4 TRAXCAVATOR, 7U32985, 1 cu. yd. 
capacity. One owner since new. Good working 
order. £2,125 ex Works. 

P. and H. 1055S EXCAVATOR, Dragline Equipment. 
£2,250 ex Works. 

FACE SHOVEL EQUIPMENT for Lima 802 Excavator. 





DRAGLINE JIB and BUCKET for Lorain 40E 
Excavator. £150 ex Works. 
MATHEW BROTHERS, 
Matbro House, Beddington Lane, Croydon, Surrey. 
__"el.:_Thornton Heath 3402. ; 
ONTRACTORS' PLANT FOR HIRE. 


EXCAVATORS, TRAXCAVATORS, BULLDOZERS, 
7-ton Diesel ROLLER, S5-ton Mobile CRANES, 
MONORAIL TRANSPORTER EQUIPMENT, VIBRA- 
TORY ROLLERS, COMPRESSORS, MIXERS, PUMPS, 
etc.—Piant Dept., WM. TOWNSON AND SONS, LTD., 
Higher Swan Lane, Bolton. Tel.: Bolton 62121. 


OR SALE, New and sold with six months’ guaran- 
tee. Vickers Vigor TRACTORS, fitted with Dozer, 
Hydraulic and Winch operated Equipments. Prices 
from £4,500 to £5,000, according to equipment. 
!. S. NATHAN, 1 Western Street, Lower Wortley, 


Leeds, 12. Tel.: Leeds 630141. 

Dimes MAJOR DIGGER and Power Shovel (July. 
1960). Power Steering, Twin Crowd Rams. Per- 

fect order throughout, £1,795.——-PLANT REPAIRS 


(BRISTOL), Fox 
5-6009 (2 lines). 


Road, Bristol, 2. Tel.: Bristol 





‘OR SALE, Excavator BUCKETS, various sizes, for 

Dinkum Digger Majors. — ALLPLANT, LTD., 

Green Lane, Blackheath, Birmingham. Tel.: Blackheath 
2231 or Hertford 2536. 


FOR HIRE 
COMPRESSORS—ALL TYPES 


FRANK K. MILES 


COWBURN STREET, HEYWOOD, LANCS. 
Phone: HEYWOOD 6856 


PUMPING MUD ? 


ou need a 
MUD MARVEL 


oe 
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LTD. LEEDS. 12 






AND 
SONS 
LTD 


Lawrence Hill BRISTOL, 5 


TELEPHONE 56037 (4 Lines) + GRAMS, ‘PISTON’, BRISTOL: 
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ALES PLANT REGISTER, LTD. 
OFFER FOR IMMEDIATE SALE: 
MISCELLANEOUS: 

BENFORD '2-ton Diesel DUMPERS, 1955, runners. 


£115 each. 
JOHNSON 1'2yd. Diesel DUMPERS, 1958, £450 each. 
MUIR-HILL 10B 3 cu. yd. DUMPER, Ford Engine, 


1954, good working order, £395. 

AVELING 3 cu. yd. DUMPERS, Fordson Engine, 
1955S, good order, £675 each. 

LOW-LOADING TRAILERS, 3-ton, 6/7-ton, 7/8-ton 
and 8/10-ton, ex Ministry. Also TRAILER- 
MOUNTED TANKS, 250, 500, 750 and 900 
gallons. 

BROOMWADE SV128 3-tool COMPRESSORS, 1955, 


Diesel, pneumatics, £575 each. 

AIR PUMPS 2/3-tool COMPRESSORS, Lister Diesel 
Engine, on 2- or 4-wheel Trailer or Lorry Chassis, 
ex Ministry, unused, £490 to £560 each. 

GREENS 30cwt. TANDEM ROLLER, good working 


order, £275. 
AVELING-BARFORD_  2'2/3-ton DIESEL ROLLER, 
Ruston Diesel, Sprinklers, good condition, £450. 
AVELING-BARFORD’ 6/8-ton ROLLER, Sprinklers, 
Scarifier and Cab, new 1955, £2,050. 
GREENS 7/8-ton ROLLERS, new Ford Diesels, 
Sprinklers, Canopies, ex Ministry, £1,300 each. 
PEGSON 16in. x Qin. Portable CRUSHING AND 
SCREENING PLANT, Ruston Diesel, unused, as 
new, £750. Also 16in. x Sin. and 12in. x_7in. 
WALLIS 8/10-ton DIESEL ROLLER, Water Tank, 
Sprinklers and Canopy, 1951, £1,500 each. 
HDSG TRACTO-SHOVEL, G.M. Engine, 1955S, £2,150. 


95S and 977 TRAXCAVATORS, various. Details on 
application. 

D6 TRACTOR, 9U Series, Hyster Winch, first-class 
condition, £1,750. 


ALLIS-CHALMERS HD19 and HD20 TRACTORS, with 
Winches. From £1,750. 
CATERPILLAR D7 3T TRACTOR, L.P.C. Hydraulic 
Dozer and Winch, reconditioned, £3,100. 
CATERPILLAR D8 2U, 16000 Series, Hydraulic 

Angledozer, £4,250. 

CATERPILLAR D8 2U, S000 Series, Hydraulic Angle- 
dozer, good order, £2,500. 

KUE-KEN 36in. x 24in. PRIMARY CRUSHER, with 
Motor and starter, 1958. Price on application. 
Lying Ireland. 

NORDBERG 3ft. CONE CRUSHER, with Motor and 
starter, 1958. Price on application. Lying Ireland. 

CHRISTY NORRIS PULVERISORS, 30B x 308, Motors 
and starters. Price on application. Lying Ireland. 

10-, 13-, 15-, 20- and 30-ton CEMENT SILOS, by 
PORTASILO, ACROW, and BLAW KNOX. 

CATERPILLAR D4 2T and 7j TRACTORS, with Dozer 
Equipment. From £700 each. 

Om D4 6U TRACTORS, 

ROAD MACHINES BATCHERMATIC, 30yd. Hopper 
and 16-ton Cement Hopper, new 1958, £2,000. 

ALLEN 16/60 TRENCHER, Gardner Diesel, late 1954, 
overhauled, £1,500. 

WOODFIELD 35ft. RAKING FRAME, 2-ton 
Winch, etc. 

WOODFIELD’ 85/100ft. Universal PILE FRAME, 
Winch and Drophammer. Full details on applica- 
tion. 

FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 


base machine, 


Diesel 


AND HIRE—SEND_ FOR VALES FREE PLANT 
REGISTER. 
Further details: 14 Lower Grosvenor Place, London, 


S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 
OR SALE, STEEL SHEET PILES. Various sections 
and lengths. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 
ANTED, Second-hand 10RB and 19RB or 22RB 


EXCAVATORS; later than 12000 Series.—Write 
Box P.3612, *‘ The Contract Journal."’ 






















Connections suitable for Steel Scrap, etc. 


JOSEPH WESTWOOD & Co. Ltd. 


Contractors to H.M. Government Departments, Crown 
Agents for the Colonies, British Railways (British 
Transport Commission) etc., etc. Bridge and Con- 
structional Engineers, manufacturers of Pressed Stee! 
Troughing and Sheet Metal Equipment. Steel Stock 
Holders. 


NAPIER YARD, MILLWALL, LONDON, E.14 


Telephone: EASt 1043 


Grams : Westwood, Easphone, London 
Cables: Westwood, London 


Asphalt 





WS ES 


Single Chain Ring discharge Grab of the 
Multiblade type fitted with patented Flexible 


THE CONTRACT JOURNAL 


ONTRACTORS' PLANT 
HIRE PURCHASE OR SALE: 
from our comprehensive fleet of 
Plant. 

CRANES (standard gauge). 
10-ton Grafton, Diesel, 34ft. Jib. 
8-ton Wilson, Steam, 35ft. Jib. 
S-ton Grafton, new Diesel conversion, 35ft. Jib 
S-ton Smith, SOft. Jib (two). 
CRANES (MOBILE ROAD): 
Lorain 10-ton Lorry-mounted, 
30/70ft. 
Ruston 10-ton, track-mounted, 40ft. 
Ransomes 8'2-ton, Diesel, 21ft. Jib, 
Coles 5-ton Mark 7, on Thornycroft 
Chassis. 
Coles 4-ton, Diesel/Electric, new engine. 
Jones 3-ton, Super 40. Three available. 
Jones 2-ton, Super 20 and 22. 


DERRICKS: 
7-ton Henderson, 110ft. jib, 400/3/50, 1952 
7-ton Anderson-Grice, 100ft. Jib, 400/3/S0. 
S-ton Wilson, 7Oft. Jib, Electric. 
S-ton Butters, 8Oft. Jib, Electric, new 1949. 
3-ton Smith, 47ft. Gin. Jib, single motor. 
EXCAVATORS: 
Two each, 19RB and 10RB. 
Priestman Tigers, Sayd., new 1958. 
Priestman Wolf, 3syd., new 1957. 


Selection Modern 


extendible Jib. 
Jib. 

1942. 
Diese’ 


Weatherill, 34yd., Loading Shovel, 1959. 

J.C.B. Hydra-Digga Loadall, ’syd., 1960. 
LOCOS.: 

Fowler Diesel Locos., 150-h.p. (two). 

Barclay 80-h.p.; Ruston 88-h.p., Diesel. 

Bagnall Steam, 14in. x 22in., oil-fired. 

Peckett Steam, 7in. x 12in. 
BULLDOZERS: 

Two D4, fully reconaitioned, with Angledozers. 
PORTABLE BOILERS: 

Mobile, Oil-fired Economic, on pneumatics 


(1,500Ib. evaporation); Four 800ib. Mobile, 
Oil-fired; also Static Coal-fired. 
Cochran Cross Tube and Crane Boilers. 
AIR COMPRESSORS (on pneumatics): 


210 c.f.m., 100 p.s.i., Diesel. 
Four 10S c.f.m., 100 p.s.i., Diesel Broomwade. 
ROLLERS: 


12-ton Aveling. 
9'2-ton Marshall. 
6-ton Huber. 


DUMPERS: 
Three Muir-Hill 14B, Diesel, 4'2yd. 
Two Muir-Hill 10B, 2'2yd. 


CONCRETE MIXERS: 

Millars 14/10, Diesel-driven. 

Winget Roller Pan Mixer, Diesel, 4ft. 6in. pan. 
Contractors’ Pumps, Roadforms, Flexible Hoses (4in. 
to 10in.), Steel and Cast-iron Pipes up to 20in., 
Electric Motors, Diesel Engines, Portable Crushing 
Plant, Light Railway Equipment and Locomotives, 
Scaffolding, Fittings, etc. 


FRED. WATKINS (ENGINEERING), LTD., 
Coleford, Gics. Telephone 2271 (5 lines). 


OR SALE, J.C.B. 1955 (July) FORDSON MAJOR. 

Sound machine. Two new tyres. Dozer Blade. 

£650. FARMILOE AND McVIE, LTD., 10 High 
Street, Welwyn, Herts. Tel.: Welwyn 98 (2 lines) 


OR SALE, 20-ton PORTASILO (Mixer Loader); 
Allen 14/30 TRENCHER, Dorman Engine. Both 

in excellent condition; very little used. — €E. E. 
JEAVONS AND CO., LTD., Tipton. Tel.: Tipton 2161. 


AGAR FOUR CUTTER for SALE, 12in. x 4in. belt, 
— Offers to 


driven with 14-h.p. electric motor. 


E. H. BURGESS, LTD., Brentford, Middlesex, where 
the machine can be inspected. . 
ANTED, Drott SKID-SHOVEL, or Bray, and 
County Dozer. — Write Box P.3586, ‘ The 


Contract Journal."’ 


wESTWOODs 


Wapwarden Limited 


Construction 





Tarmaradam 


FOR HIRE. 
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Ty saenor (CONSTRUCTION), lr 
OFFER FOR SALE: 0, 
ZENITH No. 20 PILE EXTRACTOR, unuseq si 
completely reconditioned by makers. New tons 
ROAD MACHINES 27yd,. Batch ; 
yd. atchermatic 8. 
PLANT, with 30ft. Cement Silo. New 19uN 
ATLAS Mk. 35 110 c.f.m. Portable COMPRESso; 
Dorman 4DWD Diesel Engine, pneumatic. : 
chassis. New 1954. red 
jones Se pramner-menned CRANE, Ruston 
iesel ngine, tracks, overh. 
1953. auled. New 
BUTTERS 7-ton 2-motor Electric DERRICK ¢ 


1 eer. Jibs, Bowsills and Dumb Bogies NES 
MORGAN 10-ton 3-drum Steam DERRICK CRANE 
120ft. Jib, Safe Load Indicators and Oil-fring 
Equipment. New 1946. " 


PINGON P20, P40 and P6O Rail-mounted 4 
Climbing TOWER CRANES. nd 


ROAD MACHINES 1Scwt. and 1-ton DUMPERs 
Petter Diesel Engines, four Pneumatic-tyreg 
wheels. Overhauled. New 1957/59. 


PRIESTMAN Cub Mk. V 


‘46yd. EXCAVATO i 
Backacter Equipment, R, with 


Lister FR3 Diese} Engine, 


13in. tracks. New 1958. 
19RB_ Sgyd. EXCAVATOR, Dragline and Skimmer 
Equipments, Ruston 4VROHN Diesel Engine, 
Overhauled. New 1949. , 
33RB_ 1'tsyd. EXCAVATOR,  Dragline Equipment 
Ruston SVPBN Diesel Engine. Reconditioned 
New 1955. , 


43RB_ 154yd. EXCAVATOR, Face Shovel and Dragline 
Equipments. New 1954. 

HIBBERD Planet S-ton LOCOMOTIVE, 3it. gauge 
Lister 3-cyl. Diesel Engine. New 1950, , 

WINGET 10/7 Model THR CONCRETE MIXER, Pettey 
AVA1 Diesel Engine. Overhauled. New 1956 

STOTHERT AND PITT 21/14 High Discharge MIXERS. 
Weighgear and Scraper Shovels, Petter Diesel 
Engine. New 1949. 

BLAW KNOX Gin. CONCRETE PUMP, 700ft. Piping, 


Dorman Diesel Engine, on pneumatic-tyred 
chassis, very little used. New 1951. 

VICKERS-ONION 4/75 Mk. 20 25-ton Compaction 
ROLLER, on 1400 x 20 tyres. New 1959, 

INTERNATIONAL BTO6 Crawler TRACTOR, with 
Drott B6K3 4-in-1  Skid-Shovel Equipment, 
New 1959. 

INTERNATIONAL BTD6 Crawler TRACTOR, with 
Drott B6K3 Skid-Shovel Equipment, tracks re. 


conditioned. New 1959. 
ALLEN-PARSONS Super 25 TRENCHER, with Buckets 
to 60in., Dorman 4DWD Diesel Engine. 
PRIESTMAN 27/22 Double Rope GRAB, with teeth, 
New 1958. 

PRIESTMAN 21/17 Single Rope Hook-on Self-dumping 
GRAB, with teeth. New 1959. 

250 Standard 10ft. x Gin. ROAD FORMS, with Pins. 


As new. 
48 tons APPLEBY-FRODINGHAM No. 4 SHEET 
STEEL PILES, in 32ft. lengths. 
FURTHER DETAILS: 
Abbey House, Victoria Street, London, S.W.1, 
Telephone: ABBey 5152 (4 lines), 
OR HER E. 


Michigan SSA, Caterpillar. 
955 and 977 Side Discharge TRAXCAVATORS. 


F. AND C. LEACH, LTD., 
Park Road, Glass Houghton, Castleford. 
Tel.: Castleford 3091/2/3. 


ANTED, 19RB and 22RB EXCAVATORS, or §, 
34 and 7s cu. capacity Excavators. Urgent. 
Write Box P.3664, ‘' The Contract Journal.” 


WANTED. BATCHING PLANT, complete with two 
1 cu. yd. Mixers and Cement Silo.—Write Box 
P.3613, ‘ The Contract Journal.” 


DRAGON 
PLANT HIRE LTD. 


Excavators, Bulldozers, Overloaders, 

Crawler-Cranes, Trenchers, Dumpers, 

Mixers, Pumps, Drott Shovels, Road 

Rollers, Scrapers, 10-ton Articulated 
Loader, etc. 











FOR HIRE EVERYWHERE 
RING GUILDFORD 67277 














DIESEL 
PETROL 
AND 
STEAM 
ROLLERS 


ae 


CONTACT : =>=* 


BOMFORD & EVERSHED LTD. 


SALFORD PRIORS - EVESHAM - WOARCS 
Telephone : BIDFORD-ON-AVON 3202 


© Telephone: Zar 5451-2 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 





a a 
LioTttT BROS. (WORTLEY), LTD. OBLE PLANT AND ENGINEERING Co. RAYSTONS OFFER FOR SALE. 
t EXCAVATORS: 143 Hersham Road, Walton-on-Thames, Surrey. E.1135.—10RB EXCAVATOR, 19200 Series, 
smith 2/10 syd; Backacter/Skimmer, Fowler Diesel, | ve ear eae ei remes 73693/7. F/S Equipment, £2,000. 
al. . P | : . —_— ies, ’ 
nit 210. Myo, Dragline, Perkins (electric start). | 25-ton Foden ‘LOW-LOADING ert, 1988. € 1234 19R8 EXCAVATOR, 17000 Series, F/S 
/ asker Trailer, almost new tyres, first-class con- , — ies, 1 
Whe 2/10. Base machine. Equipments available. dition, with Winch, Ramp, etc. : oO ae CNCANATOR. 11200 Series, Dragiine 
- VORB EXCAVATOR, 11000 Series, 1948, Austin | £.1220.—37RB EXCAVATOR, 8700 Series, F/S or 
nsomes-Rapier 423, Perkins S6 Engine, 40ft. Jib, 4VROHN Engine, Dragline Equipment, £1,800. Dragline Equipment, £3,750. 
Ranssyith >4yd. Grab, ex, N.C.8.. £3.000. aes JORBEACE SHOVEL CSU MRS MENT. £375: | E.1192.—38RB EXCAVATOR, 12500 Series, Dragline 
‘ ther, yd. Crow ovel, , . + almost unused, 
Priestman C00 wide tracks, T.V.O. Engine (electric £300. and F/S Equipment, £8,500. 


Cub, 
Priest), Wooden Cab, excellent order, 


F/S, Backacter, Dragline, £300. 
Coles Super 40 Crawler Crane, very clean and good, 


4 2-ton CRANE, new 4D Diesel Engine 

Neale ieetric start), Lattice Jib, less Cab, £400. 
Ransomes-Rapier 3gyd., Perkins (electric start), Orag- 
line, 
Fiat SSL 


Skimmer, 


00. 
ANGLEDOZER, overhauled, £600. 


Ruston 17RB, 4VRON Engine (electric start), Crowd 
i, £900. 
austen 1 9R8. Crowd Shovel, 1000 Series, £1,200. 
Ruston 10RB, 3VRON, Skimmer Backacter (electric 
t), £500. 
austen 1ORB, Dragline (electric start), 3VRON Engine, 
0. 
aveling-Bartord _ 10-ton ROLLER, Sprinklers and 
anopy, £ . 
garfora-Perkins 8-ton ROLLER, £875. 
Fowler Crawler TRACTOR, 3-cyl. Diesel (electric 
start), good tracks, £130. 
Caterpillar D6 old machine, Cabledozer and DD 


Winch. Trial. £325. 
Caterpillar D8, O/D Winch only, good, £1,600. 
International LL de Cab, Hydraulic Angledozer, 0/D 
inch, £700. 
— EQUIPMENTS: 
smith 2/10—every Equipment in stock. 
N.C.H. and P. and H.— every Equipment in stock. 
10RB CROWD SHOVEL. 
10RB BACKACTER. 
10RB BACKACTER. 
16RB and 19RB CROWD SHOVEL. 
Priestman Cub and Wolf—most_ Equipments. 
19RB BACK BALANCE WEIGHTS. 
SPARES: 
Smith 2/10—every possible Spare in stock, mostly 
second-hand. 
NCH150—every Spare in stock, second-hand. 
Fowler 2B, 38, 48 Spares in stock. 
Ruston Single-cylinder Air Start ex Aveling ROLLER, 
£50. 


QUARRY PLANT: 


16in. x Qin. Parker CRUSHER, with International 
Power Pack, Diesel, £350. 

Three QUARRY SKIPS, circular, ‘2yd. 

Alley COMPRESSOR, two pneumatic wheels, 3-tool, 
Petter Diesel, good, £225. 


C.P.T. COMPRESSOR, Petrol/T.V.O., 160 c.f.m., £80. 

Holman COMPRESSOR, Lorry-mounted, Lister Diesel, 
with Hoses and Drill, £220. 

Two MULEDOZERS, Ford 4D Diesels, Hydraulic, 
ballasted tyres, cabs, lights and screen wipers, 
ideal to take compressors at rear, only need 
seeing, £275 each. 

Two 8cwt. DEMOLITION BALLS, £28 each. 

FUEL TANKERS for towing around with Diesel; also 
ENGINE OIL DISPENSER, overrun brakes, good, 


£40 each. 
MISCELLANEOUS: 


Sykes Diaphragm PUMPS, 3in., petrol, £45 each. 
One Ransomes-Rapier Gin. PUMP, 40ft. Hose, petrol, 


Several 2in. and 3in. Ditto, petrol, £20 each. 
Johnsons 3in. PUMP, petrol, with Hoses, £27. 
GENERATOR, 110-V, Petter air-cooled, for site work, 
£130. 
Glen Works, Deepcar, near Sheffield. 
Telephone: Stocksbridge 3276. 
Deepcar is six miles west of Sheffield, on A.616 
a (Woodhead Road). 
ANTED, Bristol Caterpiliar Tractor SHOVELS. 
In need of overhaul or suitable for spare parts. 


DEMO TRUCKING, LTD., 177 London Road, Hemel 
Hempstead, Herts. 


ANTED, 80/500-gallon TAR BOILERS, at 
interesting prices. 


Write Box P.3647, ‘‘ The Contract Journal." 


VVANTED, D6, with Scraper. 
Write Box P.3646, ‘* The Contract Journal." 





IP | 
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for 


CONTRACTORS 
PLANT 


OUTSTANDING OFFERS 


| USED HYDRAULIC DIGGERS AND LOADERS 
| 1957 }.C.B. DIGGER and Major Loader £625 


1958 J.C.B. HYDRA-DIGGA/LOADALL £1,350 
1959 |.C.B. HYDRA-DIGGA/LOADALL £1,650 
1956 DINKUM DIGGER and Skyhi Loader 

w000:4.cee 
1.C.8. Mk. 1 Major LOADER ............£415 
WEATHERILL 2H LOADER at low price £465 


Sole West Midiand Distributors for }.C.B. 
Excavators, Joy-Sullivan Compressors and 
Allam and Blaw Knox Concrete Equipment 


YOU WILL GET A GOOD DEAL AT M.P.S. 






MODERN PLANT 
SALES LTD 


WOLVERHAMPTON ROAD 
AGT TUR es BIRMINGHAM 


ic) adwell 2571 





ore. 27/21 Single Chain Ring Discharge GRAB, 


Westwood 27/21 Hook-on Self-dumping GRAB, £135. 

Priestman 17/14 Single Chain Ring Discharge, £100. 

Millars 4ft. Gin. Roller Pan MIXER, year 1948, Ruston 
Diesel, £120. 


Several Benford 3/2 and 5/3'2 CONCRETE MIXERS, 


Petrol and Diesel. 
Several Stothert and Pitt 10/7, 14/10 and 21/14 


Closed Drum Hopper-fed Di i 
MIXERS. r-fed Diesel driven CONCRETE 


Model P201 20-ton PORTASILO, good condition, £300. 


ruee eae Wobbly Wheel ROLLER, good condition, 


MONORAIL EQUIPMENT, modern type, half new price. 


Petrol and Electric PORTABLE SAW BENCHES, 
£SS each. 


NOBLE PLANT AND ENGINEERING CO., 
143 Hersham Road, Walton-on-Thames, Surrey. 
Telephone: Walton-on-Thames 23693/7. 
ELECTED BARGAINS IN SHOVELS. 


Bray 1 cu. yd. Crawler Sh I, 
re ae ovel, Ford Diesel, Cab, 


Muir-Hill 2WL, 1 cu. yd., Ford Diesel, Cab, £675. 


Weatherill 2H, 3ayd., Cab, Ford Diesel, £475. 

batman <1 as Cab, power steering, Ford Diesel, 

Bray BL430, 4-wheel drive, 1'2yd., power steering, 
new Cab, etc., £1,450. 

Cone. SOO Hydraulic Shovel, Ford Diesel, Cab, 


All in our stock. Hire Purchase available. 
WILLIAM R. SELWOOD, LIMITED, 
Chandler's Ford, Hants. "Phone 2981. 


OR SALE OR HIRE. 
DUMPERS—G.F. '2yd., Thwaites 1Scwt., Benford 
1Scwt., Barford 1-ton, Thwaites 1'2yd. and 
Barford 1'2yd. 

Motor Rail 4-ton DUMPER. 
112/3in. PUMPS—Centrifugal and Lift and Force. 
Johnson RAMMER, with Trolley. 
Wickham JUNIOR HOIST. 
440-V 3-phase MOTORS, 2-h.p., 5-h.p. 
Ruston VTO and V50 DIESEL ENGINES. 
Petter AV1 DIESEL ENGINE. 
34yd. Crawler LOADING SHOVEL. 
SOUTH MIDLANDS ENGINEERS, 
Shipston-on-Stour. "Phone 125 and 3212. 
OR SALE. 
SKIMMER/BACKACTER EQUIPMENT, ex 15000 
Series 19RB. Price £375. 
SKIMMER/BACKACTER EQUIPMENT, ex 15000 
Series 10RB. Price £275. 
SKIMMER/BACKACTER EQUIPMENT, ex Priestman 
Wolf 3A, as new, with power trip. Price £300. 
CROWD SHOVEL EQUIPMENT, ex Priestman Panther 
Excavator, 1952/53. Price £300. 


SAVILLE-CALVERT (MACHINERY), 


Harvester House, Stratford-upon-Avon, 
Tel. 4242. 


For SALE. — New and used Sristo! Diesel 
CRAWLER TRACTORS, with Angledozers, Loading 
Shovels and Trench Diggers.—Demonstrations without 
obligation from the Main Dealers, H. A. SAUNDERS, 
LTO., 14-20 The Butts, Worcester. Telephone 26651. 


and 7-h.p. 


LTD., 
Warwickshire. 


YYAnteo to BUY, Caterpillar D7 (genuine) Top 
and Bottom ROLLERS. Modern type. Without 
collars and seals. 
LTD., 75 Victoria 
Victoria 4868/9. 


OR SALE, Avery Road Vehicle WEIGHBRIDGE. 

Complete with Dial. To weigh 20 tons. Unused 

since works reconditioned. — Write Box P.3596, 
“The Contract Journal." 


OR SALE, S4RBs—22500 Series, 1957/58, Shovel, 

£18,000; 16200 Series, 1954, 7Oft. Dragline 

and Crane, £5,250.—ALAN R. DAVIES, LTD., 20 
Whiteladies Road, Bristol, 8. Tel. 38418. 


New.—METAL UNION (PLANT), 
Street, London, S.W.1. Tel.: 


NEALE-WRIGHT 


& COMPANY LTD. 
OFFER THE FOLLOWING: 


19SS_ 6Bristo!l 25 Perkins Hydraulic 


£475 


Diesel 


DOZER, overhauled ready for work .... 


1957 Winget 10HTH MIXER, completely over- 
hauled, new hydraulic control box, recondi- 
tioned Petter Diesel Engine. Replacement 
Weighbatch Unit ulecieas £550 


Ant Queen Diese! HOIST, 20ft. lift. Overhauled 
and ready for work £228 


12 off 3-wheeled Thwaites Hydraulic OUMPERS. 
In running order, each £50 


All plant listed subect to being unsold, 


and can be inspected at: 


COVENTRY ROAD, CUBBINGTON 
LEAMINGTON SPA 


Leamington Spa 924 and 925 
London—Gladstone 8574 


Telephone: 





E.1140.—S4RB EXCAVATOR, 21800 Series, F/S 
Equipment, £12,750. 

E.1263.—N.C.K. 205 EXCAVATOR, 20000 Series 
Dragline Equipment, £2,700. 

E.1255.—Osgood 5g cu. yd. EXCAVATOR, with F/S 
and Dragline Equipment, £775. 

E.1237.—Ransomes-Rapier 440 EXCAVATOR, 1 cu. 
yd. Dragline Equiment, 1954 machine, £2,300. 

T.1077.—Four Caterpillar OW10 Motorised 
SCRAPERS, £2,850 each. 


TS.25.—Caterpillar 955 Tractor SHOVEL, 12A Series, 
new 1956, £3,850. 
TS.17.—BTD6 Drott SHOVEL 4-in-1, new 1957 


£2,000. 

TE.478.—Birtley and Caterpillar Model 80 SCRAPERS, 
good condition. From £2,300 each. 

TE.476.—20 cu. yd. Onions SCRAPERS, 1950/53 
Models, good condition, £2,750 each. 

C.901.—Coles Ajax Diesel/Electric MOBILE CRANE, 
3-ton capacity, with 35ft. 9in. Jib, or would lift 
7 tons with 19ft. 3in. jib, £2,500. 

C.891.—Buildmaster TOWER CRANE, Model BDK150, 
new . 2-ton capacity, excellent order, 
£1,150. 

R.174.—8/10-ton Aveling-Barford Tandem ROLLER, 
new 1956, very good condition, £1,500. 

R.175.—25-ton Vickers-Onions Compaction ROLLER, 


late 1959, £1,950. 
R.176.—50-ton Albaret Compaction ROLLER, 
BiTD Rear Dump 


1958, £2,850. 
D.152.—Six 22-ton Euclid Model 

Engines, £3,500 
Aveling-Barford OUMPERS, 


TRUCKS, Rolls-Royce Diesel 
powered by Dorman Diesel Engines, £575 each. 


each. 
D.141.—Two 4'2yd. 


D.147.—Muir-Hill 10B 3yd. DUMPER, Ford 4D 
Diesel Engine, completely rebuilt, £525. 
D.153.—Several Scammell 10-ton 8 cu. yd. 4 x 4 


Suse TRUCKS, new 1956/57. From £2,100 

each. 

A.619.—Broomwade 199 c.f.m. Lister Lorry-mounted 
COMPRESSOR, Bedford Chassis, £285. 

OP.226.—FAIRLEAD and BUCKET for 802 Lima, 


£350. 
EQ.524.—DRAGLINE JIB, 70ft., for 802 Lima, £475. 
Number of Tower and Derrick Cranes available, from 
30cwt. to 15-ton capacity—various models and makes 
to cover a comprehensive range. 
GRAYSTON PLANT AND ENGINEERING CO., LTD., 
32 Stewarts Road, London, S.W.8. 
Tel.: Macaulay 6688 (10 lines). 


Fes SALE — SURPLUS TO REQUIREMENTS. 
One 16/60 Allen-Parsons TRENCHER. 

12/21 Allen-Parsons TRENCHER. 

12/18 Allen-Parsons TRENCHER. 

Barber-Greene TRENCHER. 

8-ton Greens ROAD ROLLER. 

4/5-ton Springheld Buffalo ROAD ROLLER. 

One 2'2-ton ROLLER, as new. 

One Caterpillar D4, Winch and 4yd. Scraper. 
All the foregoing Plant in perfect working order. 

PLANT HIRE (MANCHESTER), LTD., 


5S Greenheys Lane, Manchester, 15. _Ardwick 2126. 
COR SALE, 3yd. DUMPER, Ford Diesel Engine, 





One 
One 
One 
One 
One 


Muir-Hill 108, reversible seat, 1954 machine, 
good order, £325. — KINGSTON (MACHINERY 
SALES), LTD., Twickenham Road, Hanworth, Middx. 


FELtham 4084/5. 


ANTED, Complete FORWARD SHOVEL EQUIP- 
MENT, Dragline and Bucket for Priestman Wolf 
A7816.—FRED. WATKINS (ENGINEERING), 
Coleford, Gloucestershire. 


No. 
LTD., 


g™ SHEET PILES and TRENCH SHEETS urgently 
WANTED. All sections bought; large and smal: 
Immediate payment. 

DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


OR SALE, Priestman Tiger Mk. | DRAGLINE, 45ft. 
Jib and '2 cu. yd. Bucket—LONDON BRICK 
CO., LTD., Africa House, London, W.C.2. 





quantities. 
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AND LOW 
LOADING 
VEHICLES 

OF ALL TYPES 
AND SIZES 





A.E.FARR (Plant Hire) LTD 





WESTRURY - WILTS + Tol: 356 (Stines) 








Hire from 


ABELSON (-- 
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ILSON PLANT HIRE offer the following: 
Broadbent 14in. x S4in. §$.S. Centre LATHE, 
motorised, 3'gin. hollow mandril, 12 spindle 


speeds, 6.7-230, c/w 24in. face plate and 12in. 


4-Jaw chuck. 

Broadbent 14in. x S4in. S.S. Centre LATHE, motor- 
ised, 3'gin. hollow mandril, 12 spindle speeds, 
6.7-230, c/w 24in. face plate and 12in. 4-jaw 
chuck. 

One Dorman 4DS CYLINDER HEAD. 

One 4in. Auto Diesel CENTRIFUGAL PUMP. 

Several Parker 5/3'2 CONCRETE MIXERS. 

SKIMMER BUCKET for Tiger Mk. V Excavator. 

WILSON PLANT HIRE, LTD., 


Weedon Road, Northampton. Telephone 4653/4. 


OR SALE OR HIRE. 

5/312 CONCRETE MIXERS, various makes and 
types. Petrol, Diesel or Electric drive. Choice of 
60 from £40 each, delivered. 

, 10/7, 14/10, 18/12 and 21/14 Tilting and 
Closed Drum, Electric and Diesel driven. Choice 
of 35 machines. Some with Draglines and 
Weighers. 

Double Bucket SWINGWEIGHERS. 
New 4/3 and 5/3'2 Barford MIXERS from stock. 
Your old machines taken in part exchange. 

W. V. DAVIES, Concrete Mixer Service, 
Shipston-on-Stour. ‘Phone 125. 


ANTE D, WANTED, WANTED. 

Heavy EARTHMOVING MACHINES and EQUIP- 
MENT of all types. Modern machines preferred, others 
considered. Immediate inspection; spot cash settlement. 
Write, giving full details and location, to A.R.C. 
MOTOR CO., LTD., Redhill Works, Arnold, Nettingham. 
Telephone: Nottingham 263331/5. 


So SHEET PILES and TRENCH SHEETS urgently 
WANTED. Ali sections bought; large and smal 
quantities. Immediate payment. 

DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


ANTED, DRAGLINE, complete with Derricking 

Gear, for Priestman Wolf Mk. II|A.—Particulars 

to: GLYN DAVIES (KIDWELLY), LTD. Telephone: 
Kidwelly 344/5. 

OR SALE, Three 65,cwt. Stothert and Pitt Petrol- 


driven Vibrating ROLLERS, new 1955, in good 
order.—WILLIAM G. SEARCH, LTD., Whitehall Road, 








BIG CRANE EXCAVATORS 


A.R.C. MOTOR Co. Ltd. 


REDHILL WORKS, ARNOLD, NOTTINGHAM 
Telephone: 26-3331/5 


GAZEWAY 


Pr ANT FOR SALE 


500 c.f.m. COMPRESSOR, CPT Ruston 6VRHN Diesel, 
on pneumatics, £1,175. 


110 c.f.m. COMPRESSOR, CPT Dorman 4DL Diesel, 
mounted on Austin chassis, £325. 


Caterpillar D4 2T TRACTOR, fitted Hydraulic Angle- 








dozer Equipment, overhauled, sound, £875. 
Drott SKID-SHOVEL, new August, 1959, Standard 
Bucket, £2,000. 


HDSG Tractor SHOVEL, fully reconditioned and carries 
our guarantee, £1,750. 


Challenger II!, fitted Bray Hydraulic Angledozer, in 
good order throughout, £875. 


Jones Super 20 2-ton CRANE, fully slew and travel, 
fitted pneumatic tyres, £575. 


10RB EXCAVATOR, 12000 Series, fitted Skimmer/ 


Backacter, electric starting, £700. 

Myir-Hill 108 DUMPER, Perkins P6, overhauled, good 
order, £325. 

Muir-Hill 108 DUMPER, Perkins P4, overhauled, good 
order, £350. 

N.C.K. FORWARD SHOVEL EQUIPMENT, very good 
order, complete, £450. 

Electrically driven 5/3'2 MIXER, unused, complete 
with Lifting Gantry, ideal for cast unit work, 
£250. 

3-ton_ Aveling-Barford ROLLER, Diesel, 1950, Water 


Tank, Sprinklers, good order, £385. 
14 cu. ft. Road Machines WEIGHBATCHERS, £50. 


TD18 TRACTOR, fully reconditioned, fitted P24 
Winch, B.E. Hydraulic Angledozer. This machine 
is first-class, offered at £1,650. 


Atlas ROCK DRILLS, little used, good order, £5. 


Foden Unit with 10/12-ton Low-loading Trailer, 
rears, FE/4 Diesel, 1954, £950. 


Priestman Wolf 3B, Dorman Diesel, year 1955, fitted 
Skimmer, Backacter, £1,150. 


HD30 SHELL OIL in 4'2 jerry cans, 
per can. 


K/O 


sealed, 17s. 6d. 





GAZEWAY PLANT HIRE LTD. 
Anchor Wharf, Windmill Lane, 
Thames Ditton, Surrey. 


Telephone : EMBerbrook 2800/1 


Ace Comet mobile and 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


| RANES FOR SALE— EX STOCK. 
| 8'2-ton Rapier Super Diesel/Electric, SOft. Jib, 
2-off, £3,750. 
7-ton Rapier Fast Standard Diesel/Electric, 1957, 
£3,250. 
5-ton Coles-Thornycroft Diesel/Electric, Series 7, 


Mk. 7, £2,750. 
S-ton Michigan T6K Lorry Crane, Dorman Diesel, 


2'2-ton Morris Petrol/Electric, ex Ministry, first- 
class, £775. 
2-ton Neals NM, Ruston Diesel, pneumatics, 30ft. 
Jib, 1951, £1,250. 
1'2-ton Lows Special Lorry Mounted, Bedford Short- 
wheelbase, 28ft. Jib, £400. 
| 2-ton_ Rapier 410 Crawler Diesel Excavator, 28ft. 


Crane Jib, £475. 
machines certified test-loaded before dispatch. 
Hire Purchase. Spares. Service. 


WILLIAM R. SELWOOD, LIMITED, 


All 


Chandler's Ford, Hants. ‘Phone 2981. 
| OR SALE. 
| 07 3T Birtley Hydraulic ANGLEDOZER, 


Caterpillar 25 C.C.U., £3,250. 
| D7 3T CABLEDOZER, Le Tourneau P.C.U., £2,150. 
D8 2U CABLEDOZER, Caterpillar 25. C.C.U., £2,100. 
| D8s and D7s stripped for SPARES. 
| 12yd. LP and Syd. LS SCRAPERS. 
| Priestman Wolf DRAGLINE/CRANE, £385. 

} Caterpillar SPARES. Cheap to clear. 
| Drott, Standard Bucket, good order, £1,495. 
| 25-ton LOW-LOADER and Scammell Unit, 


_ SULLIVAN PLANT HIRE CO., LTD., 
| 4 Denison Road, Feltham, Middx. FEL. 4730/2664. 


£1,200. 


URGEntey WANTED 22RB EXCAVATOR, condi- 
tion immaterial. Immediate _inspection and 
decision.—-NOBLE PLANT AND ENGINEERING CO., 
143 Hersham Road, Walton-on-Thames, Surrey. 
Telephone: Walton-on-Thames 23693/7. 


| son 


‘OWER CRANES WANTED. To lift 3 tons at SOft. 
radius, with 13ft. Gin. rail centres. Also another 
| to lift S tons as above. 346/400-3-50 supply. 
| Preferably with 34 27 Grab. 
Write Box P.3634, ‘‘ The Contract Journal.” 


A vanams for use, 300-ton PRESS. We are well 

equipped, especially for Lima 1201 work. Heavy 
Salvage Work and TRANSPORT. 

| ELLIOTT, York 78169. 


Waa 






































F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 


We can meet your Used Loading Shovel 

| requirements either at our main Works 

at Welwyn Garden ao our Depots 

|| at Walsall, Manchester, West Hartiepool 
and Bothwell. 


| 1954 WEATHERILL Hydraulic Loader, Type 2H, 
powered by Fordson Diesel Engine, with 54 cu. 

| yd. Scoop with digger teeth. Power take-off 
| and towing hitch. 1400 x 24 tyres at 
| GEE deshiiironbaimnshukintiseuetin ee 
| 1956 (June) WEATHERILL Hydraulic Loader, Type 
2HCRQ, powered by Fordson Diesel Engine, 
WIR Fg CU. YE. SCOOP .ncccccccccsecccevess £850 
| 1959 SKYHI Ardua Loader, powered by Fordson 
| Diesel Engine and °4 cu. yd. 4ft. wide heavy- 
duty Scoop with digger teeth. Power-assisted 
steering. 34 x 7 tyres at front and 1400 x 
| 24 at rear occeressesecesns . £850 
| 1956 CHASESIDE Loadmaster S00, powered by 
| Fordson Diesel Engine, fitted with 54 cu. yd. 
Lighting Equipment and towing hitch. 
16 tyres at front and 1400 x 24 
Pe. . .s TA bd cetedencdtnctesdthesentadkianbivevenn .. £850 
| 1957_BRAY Loader, powered by Fordson Diesel 
Engine, with 1 cu. yd. Scoop, fitted with 
| power-assisted steering. 7.50 x 20 front 
and 1300 x 24 rear tyres ........ £850 

1957  WEATHERILL Hydraulic Loader, Type 

| 2HCRQ, with Fordson Diesel Engine and with 
| ‘4 cu. yd. Scoop. This machine is in very 
good order pee +». £950 

| 1958 WEATHERILL Hydraulic Two-way Over- 
loader, Type 4HTW, with Fordson Diesel 
Engine and 34 cu. yd. Scoop, driver's cab. 

29 x 8 front and 1400 x 24 rear tyres. 
Overhauled by us. Choice of two . £950 
1958 WEATHERILL Hydraulic Loader, front-wheel 
drive, Type 14H, with 74 cu. yd. Scoop and 
Fordson Diesel Engine. 10.50 x 16 steering 

and 1400 x 24 driving wheels, driver's cab 

and towing hitch .... .£1,2S80 
1959 WEATHERILL Hydraulic Loader, Type 12H, 
powered by Fordson Diesel Engine, with 34 cu. 

yd. Sft. 4in. wide Scoop with pointed toe- 
plate. Complete with Lighting Equipment and 
towing hitch ce sgencihachasianded £1,300 
1958 WEATHERILL Hydraulic Loader, Type 12H, 
powered by Fordson Diesel Engine, with 
automatic transmission (Brockhouse Torque 
Converter), fitted with 34 cu. yd. Scoop. 
Complete with mudguards, full lighting 
equipment and towing hitch .......... £1,350 


Ask for fuller details of these and other machines 
from our most comprehensive stock. 


F. E. WEATHERILL LTD 

USED EQUIPMENT DIVISION 
Tewin Road, 

WELWYN GARDEN CITY, Herts. 

Tel: Welwyn Garden 4221-5 


Scoop. 
900 x 
rear 











Midget scaffold. 
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Se ria 
aes AAS HIER 4G, 
cwt. eals Fully Mobile 
18ft. Straight and 20/40ft. Telescope jet 
1Scwt. Jones KL1S_ Self-propelied Diese) 
fail 15 /20ft. Straient, Channel Jibs. Fane, 
‘ton Neals ese obile Cranes, 
3-tone AiSott ,Stralont Lattice Jibs. on Bnaumatig, 
-ton eals ese obile Cra 
s-ronTatics, 30/35tt. Straight Lattice fits, °" Oe 
-ton jones ese rawier-moun 
a-tondtyaight Lattice ‘Jibs. Cranes, 30/40n 
-ton jones ese rawier C 
atonstfaiont Lattice Jibs. Fanes, 30/49 
-ton jones ese obile Cran 
matics, 30/4Sft, Straight Lattice jis, °” 
Smith 21 approx. 10-ton capacity Crawler-m 
Cranes, 7Oft. Box Lattice, with 10ft Fi 
also available. Pore am 


S-ton Coles Mk. Vil Diesel Lorry-mo 
mn various length Jibs. unted Crane, 
-ton Coles ese orry-mounted 
length Jibs. Cranes, variow 
Hire your Cranes at most competitive 
Crane Specialists: rates trom ty 
MOORE'S PLANT, LIMITED, 


105-129 Markfieid Road, Tottenham, N.15 
_Tei.: TOTtenham 0401 (10 tines). 


OR HIRE OR SALE. . 
PC4 CONCRETE PUMP with 1,000 ft. Piping 
500 c.f.m. COMPRESSOR. E 
PORTASILO, P20 Model. 

Broad's BRICK-HANDLING SQUIF MENT. 

Winget MIXERS, 5/3'2, 7/S, 10/7, 94/10 Model 

Drag Feeders and Weighers available. 
Weatherill 4HTW Two-way OVERLOADER, 
KINGSBURY PLANT CO., LTD., 

Barnsley Road, Doncaster. Tel. 65242 (7 lines), 


‘OR SALE, Atlas Copco 2-tool COMPRESSORS, 9309 

Series, mounted on pneumatic wheels, first-class 
condition. From £365.—ALLPLANT,. LTD., Greer 
Lane, Blackheath, Birmingham. Tel.: Blackheath 223; 
or Hertford 2536. 


OR SALE, Lioyd Crawler TRACTOR, new 195) 

in new condition. Available at low price. Suitabie 

for spares contractor or farmer.—Apply J. S, HIRST 
Broadmere, Holme, Holmfirth, near Huddersfield, 


OR HIRE, 19RBs and 33RBs, TD and HDids, wm 
Merton OVERLOADERS.—SAND AND $Hi 
LTO., Faggs Road, Feltham, Middx. Feltham 304 


WORKING IN WEST SUSSEX ??! 


Your INQUIRIES for the HIRE of all TYPES o 
PLANT are invited and will be specially ang 


promptly deait with on application to: 


NEALS (PLANT HIRE), LTD. 
Stockbridge Road, Chichester, Sussex. 


Telephone: Chichester 3777/8/9, 


THE CHEAPEST EXCAVATORS 


In the country are available from AXWORTHY. 

Smith 2/10, new 1949, with Grab (Scotland), £575 

10RB, 17000 Series, Face Shovel, Continental Ca 
(London), £1,550. 

tone, . ggoo Series, Sximmer/Backacter (London) 


19RB, 4000 Series, 20in. tracks, 3VQBN (S. Coast 


£875. 

19RB, 9000 Series, Skimmer /Backacter, repaintet 
(London), £1,475. 

19RB, 9000 Series, Dragline (London), £1,350 

19RB, 10090 Series, Face Shovel (Scotland), £1,350. 

19RB, 11000 Series, Dragline or Skimmer/Backacter 
(London), £1,850. 

tone, daa Series, Backacter, repainted (Midlands 

19RB, 12600 Series, Face Shovel or Backacter (§ 
Wales), £2,350. 

19RB 17000 Series, Face Shovel or Dragline 
(Glasgow), £2,800 

19RB, 18000 Series, Dragline (S. Wales), £3,500 

19RB, 18000 Series, Face Shovel (Glasgow), £2,800 

19RB, 20000 Series, Oragline (Midlands), £4,750 

22RB, 15000 Series, Face Shovel (Glasgow), £2,950 

22RB, 15000 Series, Dragline or Face Shovel 
(Midlands), £3,100. 

22n8, lea” Series, Dragline, overhauled (Glasgow 

22RB6, 19000 Series, Dragline (S. Wales), £4,000 

22RB, 19000 Series, Face Shovel (London), £4,400 

22RB, 23000 Series, Face Shovel (Yorks.), £5,850. 

N.C.K. 304, 1000 Series, Dragline (Midlands), £2,000. 

N.C.K. 304, 1300 Series, Face Shovel (S. Wales 
£3,250. 

Ransomes Rapier 440, new 1953, Dragline, £1,750. 

Marion 33M, 9000 Series, any one equipment 
(London), £3,750. 

24R8, Paes Series, Face Shovel or Dragline (Midlands 

24RB, 11000 Series, Face Shovel (Midlands), £2,950 

sone oe Series, Face Shovel or Dragline (S. Wales) 

33RB, 4900 Series, Dragline (Midlands), £2,250 

33RB, 4600 Series, Dragline (Midlands), £2,750. 


33RB. 9900 Series, Crane, overhauled (West Country 


£3,956. 
33RB, 11000 Series, Grab/Dragline or Face Shor 
(S. Wales), £3,500. 
33RB, 15000 Series, Dragline (S. Wales), £4,950 
37RB, 3000 Series, Oragline (London), £3,500 
37RB, 3000 Series, Dragline, rebuilt (London), £4,500 
armen, Fea Series, Dragline or Face Shovel (Midlands), 
37RB. 8000 Series, Dragline or Face Shovel (Midlands) 
37RB, 7000 Series, (Midlands), £4,250. 
38RB, 21000 _ Series, (Midlands), 


£9,000. 

43RB, 18000 Series, Face Shovel or Dragline (Sat 
land), £9,000. 

Lima 802, goo Series, Dragline/Crane or Face Shovel, 


£5,750. 
Eimco 105 1'2yd. Shovel, new 1957 (Scotland), £4,350 


Ring Windsor 3434 or 3384, 


AXWORTHY AND COMPANY, LTO. 
(Drotts for HIRE), 


Road, Old Windsor, Berks. 
Axworthy, Windsor. 


Dragline 
Crane/Dragline 


Straight 
Telegrams: 







Tel: 
TOTtenham 
0401 


(10 lines) 
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PLANT 


THE CONTRACT JOURNAL 


AND MACHINERY WANTED—FOR SALE—FOR HIRE 









_—_——— 
ANT REGISTER, 


ALES PL 

FOR IMMEDIATE SALE: 
V OFFER FOR IMMED 
oR 2-ton JUMBO JUNIOR, Diesel, 


LTD. 


pneumatics, | 
£950. } 


TAYL order, 

INGTON. 24: ton HI-MOBILE, 1957, Petrol, 
on eumatics, good condition, £675 

. NM 2- con “MOBILE, 35Sft. Jib, Ruston Engine, 
NEALE pneumatics, £1,000. 


$ KL22 2-ton MOBILE, 16ft. Jib, on pneumatics, | 
1954, £1,050 “ | 
JONES KL44 MOBILE, 1951, 24ft. ji good condi- 
tion, 
el MOBILE, SOft. Jib, solids, £1,750. 
SMITE AN  S- - Electric, DERRICK, 80/160ft.” Jib, 
dition, £1 
ANDERSON-GRICE iy eps DERRICK, 110ft. 
order, 
werictes 6° ton Diesel MOBILE, 30ft. Lattice Jib, 
10 neumatics, 1952, first-class order, £4,575 
AIN MC3 7'2-ton LORRY-MOUNTED, 6Oft. Jib, 


LOR 
Diesel, pneumatics, £4,950 
qusHWORTH 7-ton Hand DERRICK, “3oft. Jib, 
, £450. 
coun te-ton Crawler CRANE, Two Jibs included, 


lifts 5'2 tons at 20ft. radius, very good condition, 


enone 1212-ton LORRY-MOUNTED, 60ft. Jib, 


6LW Gardner, pneumatics, good working order, 
4 500. : 
10-ton Single-motor Electric DERRICK, 
MOR Coot Jib, Bogies and Bowsill, £4,950. 
COLES 12'2-ton MOBILE, 6Oft. Jib, on pneumatics. | 
November, 1958, £6,500. | 
BUTTERS 10-ton Oil-fired Steam BERRICK, 120ft. | 
Jib, good working order, £3, 
MORGAN 15-ton Steam DERRICK, ©: 208t. Jib, new 


958, on bogies. Price on application. 

COLES 20-ton FULLY MOBILE, 40ft. Jib, new 1956, 
‘on pneumatics, very good order, £10,000 

COLES 40-ton LORRY-MOUNTED, new 1954, in very 
good condition. Price on application. 

PINGON P20 and P40 Climbing and P60 Travelling 
TOWER CRANES, new 1958. Attractive prices. 

RECORD 607 even CRANE, 3-ton, 92ft. Jib, new 
1960, 


SuILDMASTER SK25N CLIMBING, 1960. 
JULES WEITZ G15-20 TOWER CRANE, 1953. 
FOR A COMPREHENSIVE afer ref PLANT FOR SALE 
AND HIRE—SENO_ FOR LES FREE PLANT 
one STER. PI Lond 
¢ details: 14 Lower rosvenor ace, London, 
Swit victoria 7531, 3501, 8080, 9886 (15 lines). 


\ELMAG Diesel PILE HAMMERS for HIRE . 
D Our fleet of these fine machines is the biggest 








in Britain. Models DS, 012 and D22 available with 
rope suspended leaders and leg guides; suitable for 
driving any section of piles. Also G17T Deimag 
PILE FRAME, with Turntable. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. Victoria 0252 | 
ANTED, Two Three-deck Sand and Gravel | 


VIBRATING SCREENS. Any size. 
“*The Contract Journal.” 


Write Box P.3660, 


a TURNER & SON 
(TRACTORS) ITD. 


FOR SALES, SERVICE | 


MASSEY-FERGUSON | 
INDUSTRIAL EQUIPMENT 


PHONE :— 
RIPLEY (SURREY) 2481/2 





) aan t] e.,ecres 
Tele ee a?) ie Fa | ce eer 
hdl MIXERS Lh A 


MORTAR MILLS 





F oR SAL 
Caterpillar pa’ and Birtley Dozer, reconditioned, 
£1,500. 


Caterpiliar D2, fitted L.P.C. Dozer, £650. 
Allis-Chalmers HD7W, fitted Baker Hydraulic Angle- 
doze and Double Drum Winch, reconditioned, 


SO. 

International TD18, fitted Dozer and Winch, £650. 
International TD9, fitted Dozer, £450. 
International TDS, fitted Carco _ £350. 
Le Tourneau 4yd, SCRAPER, £ 
Broomwade COMPRESSOR, 3-tool, Petrol, £165. 
Johnson COMPRESSOR, 2-tool, Petrol, £7 
Dinkum DIGGER and nee Buckets, as new, £350. 
ae Chalmers HD7, Tracks new 

A.E.C. TRACTOR UNIT, fitted Gardner SLW, Hands, 

15-ton, and Well Trailer, £450. 

OIL: High-grade Engine and Gear Oil 
Jerry cans, 25s. each. 


ROBIN BOSWORTH 
; Stoke Saint Milbro 237. Nr. Ludlow, Shropshire. 


ANTED BY CONTRACTOR. 
Two 19RB EXCAVATORS, with Shovel or 
Dragline Equipm 
One 22RB EXCAVATOR, with Dragline Equipment. 
One waeenilier D9. 
Three DW2 
One 463 SCRAPER. 
Three  Caterpiliar 
Model 3T. 


in 4'2-gallon 


D7 Hydraulic ANGLEDOZERS, 


One Caterpillar D6 Hyargullc, Pepusocase. 
One Model 955 TRACTOR S$ 
Two Caterpillar D4 Fivdrauite OXNGLEDOZERS. 
Sone fullest details and price to: 
Box K.K.387, “The Contract Journal.” 


OR SALE, Bristol 25 “TRACTOR, complete with 

Shawnee-Poole Excavator and Ripper Equipment. 
Two years old; very little work; in first-class condition. 
£1,395.—ALLPLANT, LTD., Green Lane, Blackheath, 


Birmingham. Tel.: ‘Blackheath 2231 or Hertford 
2536. 


“VAILABLE for HIRE with skilled operators, 
O-ton Heavy Duty CRAWLER CRANES, fully 
rigged with 120ft. Booms complete with juries, fully 
insured.—-PLANT SALES, LTD., 25 Castlereagh Street, 
London, W.1. Telephone: Paddington 2663/5. 


UWVJELDING PLANT for HIRE. Diesel - driven 
Welding Plants, single and twin. Any part of 
countey Operators, if necessary.—UNDER WATER 


WELDER AND REPAIRERS, LTD., Roath Basin, 


Cardiff 
OR SALE, Comprehensive range of good quality 
MIXERS, BATCHING PLANTS, 
— HORTON, Delph Road, Brierley Hill, 








OR SALE, TD18 and TD18A TRACTORS, with 

Angledozer, P.C.U. 9yd. Onions Scrapers. 

B.G. PLANT (SALES AGENCY), LTD., Watlington, 
Oxon. Watlington 44. 44. 


Rk DRILL SUPPORT LEGS (air legs). 
four available.—Write Box P.3658, 
Journal.’ 


CONTRACTORS’ PLANT BARGAINS 


BULLDOZERS: 
International Tractor, No. 10006, with 16in. 
wide tracks, fitted with Ruston-Bucyrus Hydrautic- 
ally operated Angledozer, £450. 
Ditto, No. 8910, ditto, £450. 
Ditto, No. 4409, ditto, £450. 
Ditto, No. 4008, ditto, £450. 
Ditto, No. 6990, fitted with Baker Hydraulically 
operated Angledozer, £450. 


EXCAVATORS: 


little used: 
“The Contract 





ToS 


53 cu. yd. Priestman Wolf Excavator, No. A4264, 
4DS Dorman Diesel Engine (electric start), with 
Skimmer, Scoop and Backacting Trencher Equip- 
ment, £850. 

53 cu. yd. Ruston 10RB Excavator, No. 5674, 2VSO 
Ruston Diesel Engine (electric start), with 
Skimmer, Scoop and Backacting Trencher Equip- 


ments, £650. 
COMPRESSORS: 


365 c.f.m. Jaeger Portable Air Compressor, No. 6843, 
TD18 International Diesel Engine 1AUDR2336 
J9A (electric start), pneumatic tyres, £1,200. 


250 c.f.m. SVD3 Broomwade Portable Diesel-driven 
Air Compressor, on solid rubber tyres, No. 
500365, powered by Meadows Diesel Engine 
(electric start), £650. 

Ditto Compressor, No. 500378, £650. 

110 c.f.m. Holman Portable Compressor, Type T13DD, 


No. 1812, driven by 2DL Dorman Diesel Engine, 
mounted on fast-towing trailer, with overrun 
brakes and four pneumatic tyres, new mid-1954, 


£400 
110 c.f.m. Holman Compressor, ditto, No. 1830, 
£400. 
DUMPERS: 


GF '2yd. Light Dumper, No. AB1123DB, Petter Diesel 
Engine No. 3100361, £95. 

Rob Roy 15cwt. Light Dumper, No. OPR1/47, Petter 
Diesel Engine AVA1, 5. 

1081667, 


Muir-Hill 3 cu. yd. Highway Dumper, No. 


Fordson Major Engine, running on T.V.O. fuel, 
£195. 
Ditto, No. 1778, £195. 
LOCOMOTIVES 
Ruston 2ft. gauge 20-h.p. Diesel Loco., with Lister 


Twin-cylinder Engine. Loco. No. 82153. £300. 
Simplex 2ft. gauge Diesel Locomotive, 28-h.p. Dorman 
Diese! Engine. Loco. No. 8559, £300. 
Simplex Standard Gauge Diesel Locomotive, with 
Dorman 4DL Engine. Loco. No. 4169, 85-h.p., 
16-ton, £1,250 


Liner PORTASAW SAWBENCH, 
AVA2 Petter Petrol Engine, £95. 


24in driven by 


LOADING SHOVEL 


£ 1 ou, ye. sive ng Neary, Baty yereu Loading 
SMEDLEY ovel, driven by or iese ngine, new 
gga") rT eer DERBYS 1957, £850. 
i JOSEPH PUGSLEY & SONS LTD.,’BRISTOL, 5 
am ‘Phone: Bristol 56037. ‘Grams: Piston, 






N 


MOOR 


Ruston Bucyrus 3, 3 and 


9: 


cu. yd.,all equipments. 





Bristol. 


fire 


OIiLeEerR BARGAINS. 
Paxman Ultranomic, 10ft. x 9ft. 6in. dia., 100Ib. 


w.p., 8,S00lb. evap., — -contained. 
Cochran No. 21, 8ft. dia. x 16ft. 6in. high, 100!b. 
w.p., 4,320/5,700Ib. evap. 
Ruston 20 Loco. type, 100/b. w.p., 1,600Ib. evap. 
Two Farrar Vertical Crosstube, 12ft. Gin. high x 
Sft. Gin. dia., 100Ib. w.p., 1,500Ib. evap. 
Morris, 13ft. high x 4ft. Qin. dia., 80lb. w.p., 1,100Ib. 
evap. 

Farrar Vertical Cromtene 10ft. 3in. high x 4ft. Gin. 
dia., 100Ib. w.p., 1,000Ib. evap 

Farrar Ditto, 8ft. high x 4ft. dia., 100ib. w.p., 
6SO0lb. evap. 

Morris Ditto, 7ft. Qin. high x 3ft. 3in. dia., 8Olb. 
w.Pp., SOOIb. evap. 

Cochran Gas-fired Sinuflo, 6ft. 6in. high x 1ft. Qin. 
dia., 120Ib. w.p., 190Ib. evap. 


Oldbury = Grate Stoker, for single flue Economic 
of 4,000Ib. evap. 
Two Automestic Oil Burners, fully automatic, 600,000 
B.Th.U.s, 200 sec. fuel oil. 
JOSEPH PUGSLEY AND SONS, LTD., 


Bristol, S.  Tel.: Bristol _56037. 


OR, HAE Bese s 
25-ton Scammell and 20ft. well Carrimore LOW- 
LOADING ane £2,250. 


Large selection of SEMI- and LOW-LOADING 
TRAILERS, 10/40 tons capacit 
Carco —, F and G 


TIMBER WINCHES. 
One Caterpillar 8H GRADER, £225. 

One TOS BULLDOZER EQUIPMENT. 

Two HD14 Baker ANGLEDOZERS. 

One HD14 ROOT GRUBBING Sqseesens. £295. 
TO14 DOZER CORNER suoe*. £S eac 

Two Gar Wood CU2 WINCH 


MERTON ENGINEERING co., 
Faggs Road, Feltham, Middlesex. Tel.: Feltham 3045 


Rats. RAILWAY LINE ATTACHMENTS, RAILWAY 
SLEEPERS of all grades and CROSSING oe 
trom 8ft. Gin. to 20ft. long for SALE. Deliveries ex 
stock. State use required for.—F. HIRD AND SONS. 
Armthorpe, Doncaster. _Telephon _Armthorpe _339. 


OR SALE, Allen T6K, 87 Truck-mounted | EXCAVA- 
TOR, with Shovel, Gardner 4LW Diesel we 
new 1955 and really excellent. Price £2,250.—ALA 


R. Oseai8. LTD., 20 Whiteladies Road, Bristol, e 


OR SALE, 15-ton EUCLIDS. Also at substantially 
reduced prices: Surplus 802, 1201, Marion and 
Caterpillar SPARES.—CURRALL, LEWIS & ae 


LTD., 











LTO., 11 Booth Street, Birmingham, 21. Tel.: NO! 
6531. 
OR SALE, Le Tourneau-Westinghouse- -Tournapull 


SCRAPER and Dozer. Original registration 15th 
April, 1955.—Best offers to: Box 1030, c/o Murray 
and Phelan, Ltd., Columbia House, Aldwych, W.C.2. 


OR SALE, SKIMMER/TRENCHER and ORAGLINE 

EQUIPMENTS for Rapier 423 Excavator. 

WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines). 


SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone: Teddington Lock 1138/9 











\Rapid expansion has deorsed us Greater 
London’s Largest Fleet Owners of 


1960 1 yd. “DROTT” SKID SHOVELS 





Always available for Hire 


Your personal contact: MR. RONALD GENT 
Tel : THOrnten Heath 3402/3/4 


POWER PLANT HIRE (Beddington) (7D, 


Beddington Lane, Croydon, Surrey 





FOR SALE 


D7, 4T 2000, L.T. Bulldozer and _ bo 
Scraper, in good condition 2,250 


D7, 3T 6000, L.T. Bulldozer and EK9 Onions 
Scraper, in good condition ... .-. £2,450 


D4, 7) 9000 Series, with L.P.C. angietene, 
in good condition a 


Two Model 80 SCRAPERS, perfect condition. 
Price on application. 


WANTED: 


19RBs, 11/14000 Series, with 


Draglines. 


Write Box P.3467, “The Contract Journal.” 





TOTtenham 
0401 


(10 lines) 
































































































PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


THE CONTRACT JOURNAL 





OR SAL E. 
10RB, 7400 Series, fitted any equipment, £750. 
ee or 10, 21000 Series, fitted Face Shovel, 


0. 
Vickers Vigor TRACTOR, fitted Hydraulic 
Equipment, very good machine, £1,350. 
Ruston 2VSO DIESEL ENGINE, 


£65. 
Sunderland Forge Single-deck VIBRATING SCREEN, 
4ft. x 8ft., £120. 
Kennedy Four-deck VIBRATING SCREEN, 3ft. x 8ft. 


(new), £550. 
2-ton DERRICK CRANE, 


Butters All-Electric 
Jib, £250. 
WALKER AND PARTNERS, LTD., 
23 Claremont Crescent, Sheffield, 10. Tel. 62428-9. 
OR SALE. 
One Cradiey Multi-crosstube Vertical BOILER. 
Working pressure 100 p.s.i. Evaporation capacity 
1,100Ib. steam per hour at 212 deg. F. Fully 
automatic controls included. Constructed 1955. 
One Rushworth SCOTCH DERRICK, manufactured 
1952. Length of Jib 60ft. S.W.L. at 44ft. radius 
3 tons. Manual operation. 
Both the above items of equipment are still in use 
and may be viewed in a working condition at any 
time by prior arrangement with the Works Manager, 
ELECTRO-CHEMICAL ENGINEERING CO., LTD., 
Sheerwater, near Woking, Surrey. Tel.: Woking 5222. 


JANTED, 4/3 and 5/312 CONCRETE MIXERS. 
Any make or type. 


W. V. DAVIES, Concrete Mixer Service, 
Shipston-on-Stour. ‘Phone 125. 


JGOR SALE, CONCRETE MIXERS, WEIGHBATCHERS, 
DUMPERS. Reasonable Price.—R. . HORTON 
(ENGINEERS), LTD., Brierley Hill, Staffs. 


MECHANICAL ENTERPRISES LID., 


PLANT FOR HIRE 


LAND ROVERS - -DUMPERS } cu. yd. 
4x 4 POLE CARRYING TRUCKS 
4x 4 TOWER WAGONS - TIPPERS 
4x4 GS TRUCKS - VANS, 5 cwt.-2 ton 
SHAWNEE DIGGERS, etc. - SMALL PLANT 


PORTSMOUTH (A3) ROAD, 
SEND SURREY 


Phone: RIPLEY 3122-4 


ALL BUILDERS’ PLANT 


Alloy and Steel Scaffold tube, 
boards, fittings, Acrow props, 
concrete mixers, etc. 


Prompt delivery, competitive prices end 
terms arranged 


M. SANDERS LTD. 
18/20 Mediar St., London, S.E.5. ROD 5143 


Dozing 


60ft. 





OR SALE. 
KL44 MOBILE CRANE, on tracks, 24ft. Jib 


Diesel Engine. 
NM MOBILE CRANE, 35ft. Jib 


One 2-ton Neal 
Ruston Diesel Engine, pneumatics 
2-ton N CRANE, 20ft. Jib, reconditioned engine 
Larssen and Appleby-Frodingham STEEL PILES, Nos 
1, 2 and 3 Sections 
300 fae No. 3 PROPS, 8ft. Gin. extending tc 
t 


No. 20 Zenith PILE EXTRACTOR. 

9B3 0 ga lala PILING HAMMER, with leg 
guides. 

No. 7 paceternen-Terry PILING HAMMER, with leg 


guides. 
10/7 Winget HTH CONCRETE MIXER, Diesel. 
Two Mone Spencer-Hopwood BOILERS, fully insured 


11> cu. yd. and 1 cu. yd. Johnson Diesel OUMPERS 
Ruston Diesel LOCO., 2ft. gauge, 25/30-h.p. 
7-ton Electric DERRICK CRANE, 120ft. Jib, Two 
motor type. Bogies available. 
DUDLEY VALE, LTD., 


3 Buckingham Place, London, S.W.1. ViCtoria 0252 


OR . 
37RB EXCAVATOR, with Dragline Equipment. 
Completely reconditioned. 
et BULLDOZER, Series 6277, with 9yd. Onions 
craper. 
SKIMMER and BACKACTER EQUIPMENT for 19RB 


Excavator. 
TRACKS for 


Two Pairs 
Excavator. 

BACKACTER EQUIPMENT for 32RB_ Excavator. 
4Sft. DRAGLINE EQUIPMENT for 33RB_ Excavator. 
MERTON ENGINEERING 9 - 

Faggs Road, Feltham, Middx. Tel.: Feltham 3045S. 


OR SALE, Completely Rebuilt Lima 802 Crawler 

EXCAVATOR/CRANE, with Rolls-Royce Engine, 

100ft. jib, 20ft. Fly Jib and Dragline Equipment. 
Write Box P.3593, ‘* The Contract Journal." 


EQUIRED, Caterpillar Model 12 GRADER. Condi- 
tion immaterial.—Full details to EVANS OF 
LEEDS, Waterloo Lane, Bramley, Leeds, 13. ‘Phone: 
Pudsey 4005. 
OR SALE, 1,000-gallon Mobile TAR SPRAYER, 
7ft. Gin. spray bar, Diesel heater, in working 
order, £450.—F. COBB AND SONS, Wheathampstead 
3164, Herts. 


Reconditioned 19RB 


OR SALE or HIRE, Barber-Greene junior, new 

1957, and Barber-Greene Major, new 1959. 
FRED. WATKINS (ENGINEERING), LTD., Coleford, 
Glos. 


PUMPING SLUDGE ? 


you need a 


Es 


from the 
RMU tie tooae 


WHITEHALL RD. 
a4 )h Ye Ps 


There is no better medium than 


THE GONTRAGT JOURNA 


for small classified advertisements 


Telephone for linage rates to 


WATerloo 34! ! 


Capacities : 4°5°6°10° 15+ 20+ 224° 25 tons 
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F OR HERE, 
TORB EXCAVATOR, Backacter and Ski 
44C Barber-Greene TRENCHER, 18in, and 
Buckets. Two machines. 
Pike Jet CONVEYOR. 
CONCRETE MIXERS, 5/312, 
Redier POWER SHOVELS. 
Dinkum DIGGER. 
MONORAILS, Standard and Hydraulic. 
15-ton PORTASILO. 
TRACTOR, fitted with Hydraulic 
Rotavator. 
opener senate 
in. and 3in. PUMPS, Petrol and D 
15cwt. Benford DUMPER. i 
Chinook HEATERS. 
All_ at competitive hire rates. 
Apply: CROUDACE, LTD., Plant Division, 


Lambs Green, near Horsham, Sussex. Rusper 257) 


OR SAL E. 
Allen 12/18 TRENCHER, in good w 
and approx. £200 of spare parts, reo Order 
Pescara-Muntz 2-tool COMPRESSORS, ' manutact 
1954, choice of three—one requires attentie’ 
but all spares with machine. Complete with et 
Armstrong-Whitworth Breakers. Two workay 
machines, £250 each; third, £200, amertve 
for the three, £600. Price 
Further details from: 
GROCOCK AND DAY (PLANT HIRE), LTD 
Rowsley Street, Leicester. Tel.: Leicester 36566 
OR SALE. | a 
Smith Super 10 EXCAVATOR, 1956, With an 
equipment, in excellent condition, £2,009, ’ 
Cleveland 95 and 110 TRENCHERS. Number  ayaii. 
able. in excellent condition. Di Ngines 
Bristol 25 BULLDOZER "a 
ristol ULL S_and 1'2 cu. yd, 
very good order. From £600. va. Scrapers, ia 
Further details: 
GROCOCK AND DAY (PLANT HIRE), LTD, 
Rowsley Street, Leicester. Telephone 36566. 


10/7, 14/10, 18/12, 


Muleblade and Howarg 


ORKING In the Lancs. and Cheshire ara 
Woolfenden's are your MOBILE CRANE 
Light or heavy Lorain, Michigan, Quick-Way, 
Lifts up to 30 tons. Boom lengths to Son, 
WOOLFENDEN'S, 
Anfield, Liverpool, 4. Tel: Stoneycroft 3755/9097, 
eee FORKLIFTS available for 5-YEAR HIRE 
CONTRACTS; £15 per week. 
Write Box P.3636, ** The Contract Journal,” 


LOGGETTS PLANT HIRE. — Fleet of DiGGIR. 
LOADERS for immediate HIRE.—2 Burtons Road, 
Hampton Hill, Middx. Tel.: Teddington Lock 1138/9, 


ANTED, 33RB, or equivalent, fitted F/S. No 
more than five years old. 
Write Box P.3614, ** The Contract Journal,” 


WV/ANTED, Petrol-driven VIBRATOR. 
2 Write Box P.3603, ‘* The Contract Journal,” 

ANTED, 33RB Forward Shovel 
Write Box P.3562, ‘‘ The Contract Journal,” 


hovel EXCAVATOR, 
1958 


300 amp. LINCOLN PORTAB 
DIESEL SETS 


Very Keen Rates—For Long Term Hires 


MOORE’S PLANT LIMITED 


105-129 MARKFIELD ROAD, N.S 
Phone: TOTtenham 0401/8 


FOR HIRE 


SIDEBOOM TRACTORS 


TRACTORS: 
o HD10, HD14, Dozer or Scrapers. 
D6, O08, Doxer or Scrapers. 
TRACTO-SHOVELS: 
HDSG, with 1'4 cu. yd. Bucket. 
HO9G, with 2'g cu. yd. Bucket. 
EXCAVATORS: 
10RB, 19RB, all equipments. 
J.C.8. Hydra-Digga, all equipments. 
OUMPERS: 
Aveling, 4'2 cu. yd. 
Rob Roy, 15cwt. 
ROLLERS: 
5-ton and &-ton, Diesel. 
CRANES: 
S-ton and 10-ton, 
30-60ft. Jibs. 


lorry-mounted, 


PUMPS: 
Sin. L. and F. Diaphragm. 
Sin. Centritugal. 
MIXERS: 
5/3'2, 7/5, 10/7, 14/10. 
TIPPING LORRIES: 
ustin 6 x 4. 


All inquiries to: 


G. CARTER « sons, un. 


YOKESFORD HILL, ROMSEY, HANTS. 
Telephone: Braishheld 395/6/7. 


FREDERICK ATTWOOD LTD. 


JIB LENGTHS: 25’ to 140’ 


257-273 Wood Street, 
Walthamstow, 
London, E.17 


COPpermill 1151 (7 lines) 





we 


° 


Altrincham Ss 
3. 


\e 


Peterborough 


for the North Midlands, North Wales, Lancs., Yorks, and Lin 


HERGARTH OF YORK Gladstone Street, Huntington Road, York. Tel. 55181 

) TATE OF LEEDS LTD Leeds Road, Otley, Yorks. Tel. Otley 3361 

iF C, HARRISON LTD 53-61 London Road, Sheffield. Tel. 29091 

SANPLANT LTD West Road, Spondon, Derby. Tel. 56315 

A,GUNN & C0 LTD Atlantic Street Works, Broadheath, Altrincham, Cheshire, Tel. 2747 
PETERBOROUGH MOTORS LTD 27/37 New Road, Peterborough. Tel.4228 


SALES - SERVICE -SATISFACTIO 





FACE SHOVEL DUTIES 


= yd SHOVEL 45° BOOM ANGLE 
CUTTING RADIUS 29'- 4" 


CUTTING HEIGHT 24'- 11" 


DUMPING HEIGHT 17’ = 11'' 
DIGGING DEPTH (below ground) 64 - 1’ 








Many claim superiority. . . only one has it! In this case, the NEAL-UNIT NU 1620 
heavy duty excavator. Facts do not lie—and fact is the basis of our claim that THE 
NU 1620 IS THE ‘GREATEST’ THING IN EXCAVATING IN THE iii 


WORLD TODAY! Ee 







No other machine has so much! Straight-through-power-flow; every-way 
vision; double-race ball-bearing slew ring with any position lock; automatic WY A — 


traction brakes; self-contained gear case with oil-bath protection; easy-to-get-at 


greater stability; controls which let the operator “‘feel’’ his work; split drums and 


parts for quick field maintenance; disc-type clutches; long tracks and wide axles for | \ P 
sprockets for faster front-end conversion; push-button dipper trip... bd 


If you were unfortunate enough to miss the ‘star’ of the 1960 Public Works Exhibition, 


remedy the matter now. Send at once for full details! 


Deeetietel R. H. NEAL & GO. LIMITEL 
NU 1620 


- HEAD SALES OFFICE: 143 SLOANE STREET, LONDON, S.W.1 
1 CU. yada SALES AND SERVICE: LONDON, BRISTOL, BIRMINGHAM, 


EXCAVATOR 


MANCHESTER LEEDS, NEWCASTLE, GLASGOW. 
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oarks the spot 


_ where 104 miles of 30’, 42” and 60” dia. 
, Prestressed Concrete Pressure Pipes 
and 5 miles of 24” dia. Spun tron Pipes 
with Tyton Joints 
are being supplied to the Cardiff Corporation 
Waterworks 


# ak 


To be used in connection with the Llandegfedd 
Water supply scheme which will convey supplies 
of water to the Cardiff and Newport areas. 


Water Engineer and Manager, Cardiff Corporation 
Waterworks : — J. W. Seddon, Esq., B.Sc., 
M.1.C.E., A.M.1.Mech.E., A.M.1.W.E., 


Consulting Engineer: G. W. Cover, Esq., M.I.C.E., 
M.1.W.E. 


TULOMEU CLOUT MELA mM ET CEL 
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tae Great Lea 


Write or ‘phone 
today for full details 
or ask for a 
technical 
representative 

to call 


Home Sales Office: LAWRENCE ROAD - GREEN LANE - HOUNSLOW MIDDLESEX 
Telephone HOUNSLOW 6452/3 
Cem mam LS and at BIRMINGHAM, MANCHESTER, GLASGOW, BRISTOL, BELFAST and DUBLIN 
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MOBILE LIFTING 
SERVIGES LTD. 


C MEMBER OF THE TARMAC GROUP) 


USE COLES TO 
BRIDGE THE WYE 


> Pe f {> \ nN “ 


ViVi 
Gay 


ie 


cee ‘ff 
y Shh 
G Ui 


THE NAME 
THAT CARRIES 


WEIGHT 


‘Registered Trade Mark 





SEE THIS RECORD-BREAKING RUN 


Arrived on site, jibs erected, two beams lifted onto railway 
bogies and winched on to temporary Bailey Bridge. One crane 
Saturday 8 a.m. travelled 4 miles to West side of bridge and took up position 


Faced with the formidable task of placing hae heak tie: 


nine 72’ pre-stressed concrete beams, each 
First beam positioned, second beam placed on Bailey Bridge 
ready for lifting, lifting frames fitted, second beam positioned. 
Sunday One crane travelled 4 miles to East side of bridge, removed and 
days as part of the Bristow bridge building replaced 50’ of rail track on Bailey Bridge approach. 


scheme for the new Ross Spur motorway; 


weighing 60 tons, over the Wye in seven 


Third and fourth beams placed on Bailey Bridge and subsequently 
Mobile Lifting Services Ltd. chose two positioned. Bailey Bridge re-positioned by cranes. One crane 
Monday travelled to East side of bridge to help position two beams on 
Coles with a combined lifting capacity of bogies, travelled back to West side and assisted in positioning 
fifth beam. 
90 tons. These Coles cranes played a 


Sixth beam positioned. One crane travelled to West side to help 
Tuesday place seventh and eighth beams onto bogies, and subsequently 


task two whole days ahead of schedule: to position them. Ninth beam placed on bogies. 


another record for the new motorway! 


major part in helping to complete the 


Ninth beam placed in position. Cranes converted to travelling 
Wednesday order—moved off site by 3 p.m. 


STEELS ENGINEERING PRODUCTS LTD. 


HEAD SALES OFFICE: 143 SLOANE STREET, LONDON, S.W.1 


SALES AND SERVICE: LONDON, BRISTOL, BIRMINGHAM, MANCHESTER, LEEDS, NEWCASTLE, GLASGOW. 
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-in a Big way! 


Here is rugged strength to overcome the roughest, 
toughest conditions... tread patterns scientifically 
designed for every sort of operation ... built-in 
dependability to keep your machines always on the job, 
You can rely on the DUNLOP Earthmover range of tyres 
to give you the utmost in long, trouble-free service, 
Whatever your machines and your operating conditions, 
there are tyres in the DUNLOP range specially built 

to do a first-class job for you! 


TYRE S 


@ —built better to last longer! 


cri: so! Sod : 
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"| SAFETY-RAIL FENDERS 












Safety-rail fenders 
provide maximum protection for the motorist 
on high speed motorways. 

A safeguard to life and property at 

all danger points. 


a Te 
a i 


Ks 


Photographs show 
Safety-rail fenders 
erected on the 
LONDON — 
BIRMINGHAM 
MOTORWAY 


Photographs by courtesy of 
Jehn Laing and Son Limited 





DORMAN LONG (STEEL) LIMITED, AYRTON ROLLING MILLS, MIDDLESBROUGH 


Branch Offices 
LONDON, BELFAST, BIRMINGHAM, BRISTOL, GLASGOW, LEEDS 
MANCHESTER, NEWCASTLE AND NOTTINGHAM 


DORMAN LONG 








é 
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THE CONTRACT 


ANDLING PLANT 


or CONCRETE MIXERS ? 


For EFFICIENCY with 
CAPITAL ECONOMY 


you can’t do better than 


PLANT 


DIESEL MIXER 


Our range of FOURPOWER 
Hand-fed Mixers include a 
Diesel (5/34 cu. ft.) of un- 
usually compact and pleasing 
design, usinga Petter or Lister 
engine. Easily operated and 
so light that a boy can handle 
it; it provides welcome fuel 
economy. PRICE: £165. 


POWER BARROW 


Pays for itself in several weeks 
where wheel-barrows are in 
use. Features include: finger- 
tip steering; ball-bearing 
turntable; one control only 
for clutch and starting. Pow- 
ered by a 3} h.p. petrol eng- 
ine. Cap: 7 cu. ft (heaped); 
5 cu. ft. level (liquid). 
PRICE: £108. 


PLATFORM TRUCK 


This robust, general-purpose 
vehicle is built for continuous 
use inside and outside the 
Works. Standard Platform: 
5 ft. x 3 ft. wide ; other sizes 
available. Same power unit 
as the Power Barrow. 


PRICE £108. 


POWER TUG & TRAILER 


A compact Tug and Trailer 
with easily detachable Drive 
Unit, Platform and Trailer. 
Same power unit as the Power 
Barrow. PRICE: Power Tug 
£103. (trailer prices on 
request.) 


Our STOCKISTS Cover the Country for Your SERVICE 


Send for FREE Illustrated Brochures to DEPT. CJ. 2 


SOPERS LANE~ POOLE~ DORSET-TEL: BROADSTONE 


ARDEN PLANT LTD 


744/5 
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DIESEL PILE HAMMERS by DELMAG, the first and leading 
manufacturer, have been in actual use on the job for 20 years 
throughout the world and are now operating in 59 countries. 


SEND FOR FURTHER DETAILS FROM 


Le al 


BURLINGTON WORKS ABBEY ROAD, 
PARK ROYAL, LONDON N.W.10 


TELEPHONE : ELGar 6777 (4 lines) 
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DO IT ECONOMICALLY, EFFICIENTLY 


WITH 


NUFFIELD UNIVERSAL THREE 

3 cylinder, 2.55 litre B.M.C. diesel 
developing 42 b.h.p. Five-speed gear- 
box. Road speed 14 m.p.h. 


NUFFIELD UNIVERSAL FOUR 

4 cylinder, 3.4 litre B.M.C. diese) 
developing 56 b.h.p. Five-speed gear- 
box. Road speed 17.3 m.p.h. 


Both models available with hydraulic 
power, belt pulley, independent power 
take-off, differential lock, vacuum 
brakes and other extras. Power 
steering is available on the ‘Four’ 
only. 
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LOSS A DY 


TWELVE MONTHS’ WARRANTY 
and backed by B.M.C. Service 


UNIVERSAL 


~~ 





Proved and perfected in the field of agricultural work, 
Nuffield Universal Tractors will operate with unfailing 
reliability and a minimum of attention. The famous 
B.M.C. diesel engines employed give high power 
output and outstanding fuel economy. Both the 
Nuffield Universal Three and Four models are widely 
adaptable to the needs of the industrial, civil engineer- 
ing and municipal user and will do a wide variety of 
jobs, cheaply, quickly and well. 


BULLDOZING - GRADING 
DITCHING TRAILER WORK WINCHING 
POST HOLE DIGGING - DRIVING PUMPS 
COMPRESSORS - CONCRETE MIXERS ETC. 


EXCAVATING 


1067 


MORRIS MOTORS LTD., (AGRICULTURAL DIVISION) COWLEY, OXFORD. Overseas Business : Nuffield Exports Ltd., Oxford and 41-46 Piccadilly, London W.1 
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SECOND-HAND CONTRACTOR'S PLANT FOR SALF 
Overhauled and ready for work 
ALL GOODS OFFERED SUBJECT TO REMAINING UNSOLD 


DUMPERS MIXERS 


30 cwt. THWAITES ‘‘ TUSKER”’ 5/34 Benford Diesel Engine 
New Oct. 1959, £350 £95 


20 cwt. THWAITES ‘‘ ORION” 5/3} Rapier Petrol Engine 
New Oct. 1959, £275 £70 


15 cwt. THWAITES ‘“ NIMBUS” 


New Oct. 1959, £225 HOIST 
5 cwt. WARRY ‘‘ Trojan’’ Mobile 


15 cwt. BENFORD in good serviceable with Petrol Engine, £60 
condition, £105 
all Diesel Engines PUMPS 
VIBRATORS 3" Rapier Centrifrugal with 
Allam P.F. Immersion with Poker Head Petrol Engines, £50 


Petrol-driven, £65 
COMPRESSOR 


SHOVEL Broomwade S.V. 78 Trailer Type 
Ferguson T.V.O. Tractor Driven Single Tool and STANDARD petrol 
in good serviceable order, £125 Engine, £125 


, , 129-143 Woolwich Road 
andudgess g a Greenwich, London, S.E.10 
Greenwich 6333-4-5-6 


OVER 50 YEARS’ SERVICE TO THE ENGINEER AND CONTRACTOR 


PODMORES 


VIBRATORY 


FOR THE CONTROLLED 
FEEDING OF SAND 


UP TO 100’s 
OF TONS PER 
HOUR 
EFFICIENT & 
RELIABLE 
WITH THE 


Write for full details to 


Ra i [ | (ENGINEERS) LTD 
by " ; HANLEY - STOKE-ON-TRENT 
J Me — Telephone: STOKE-ON-TRENT 23257-8 
| rc 
y, 


795 9 
BIS, 
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BROTHERS LIMITED {( 
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for the 163 prestressed concrete beams 
being used in the construction of the 
fly-over bridge at Beatrice Road, Salisbury. 
Each beam is 51’ 6” long and the central 
point load applied by the Jack equivalent 





to the design load on each beam is 8.75 tons. 





AWN 
In a recent test carried out at the Salisbury 
industrial sites before representatives of the 
Government departments, the beam was mounted 
on concrete blocks and a hydraulic jack applied 
gradual pressure. 

At 22.95 tons (the specified failing load) only 

the minutest cracks appeared. 

At 40 tons the beam was still intact and at this 
point the test was discontinued as this was 


the limit of the hydraulic jacks. 


Engineers: City of Salisbury 
Chief Engineer te City of Salisbury Mr. W. J. Jarvis. 
Contractors : Richard Costain (Africa) Limited, Salisbury. 





Warrington England 
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100 Tons New Slightly Defective B.H. Rails, 95lb. yard, 
chiefly 60ft. 


100 Tons Slightly Defective F.B. Rails, 109lb. yard, 


chiefly 60ft. lengths. 


100 Tons Good Second-hand B.H. Rails, 80/85lb. yard, 


B.S. Section, chiefly 60ft. 


200 Tons Second-hand Bull Head Rails, 90/95lb. yard, 


chiefly 44ft. 6in. lengths. 


100 Tons New Perfect F.B. Rails, 75lb. yard, R.B.S., 


chiefly 40ft. lengths. 


600 Tons Unused but Stock Rusty F.B. Rails, 75lb. yard, 


R.B.S., chiefly 30/36ft. 


20 Tons New Slightly Defective F.B. Rails, 80lb. yard, 


Revised B.S. Section, lengths chiefly 40ft. 


60 Tons Second-hand Coach Screws, 6gin. x I{in., 


Standard Railway Pattern. 


50 Tons Mild Steel Flat, 5in. x 4in., New but Stock Rusty, 


15ft. to 26ft. chiefly. 


300 Tons Good Second-hand Re-layable B.H. Rails, 


90/95lb., in 45ft. lengths. 


1,000 Tons Good Second-hand F.B. Rails, 75lb. yard, 


R.B.S., chiefly 36ft. lengths. 


150 Tons Good Second-hand F.B. Rails, 60lb. yard, 


O.B.S. Section, in 40ft./45ft. lengths. 


170 Tons Good Second-hand F.B. Rails, 75lb. yard, 


O.B.S. Section, in 30ft./36ft. lengths. 


WARD’S ALSO HAVE LARGE 
STOCKS OF ALL CLASSES OF 
OTHER RAILWAY MATERIALS. 


THOS. W. WARD LTD 


ALBION WORKS, SHEFFIELD 


TELEPHONE : 26311 (22 LINES), TELEGRAMS: FORWARD SHEFFIELD 





ro. 
Rome 








This compressor gives you power to 


Ne 







break up concrete 


ABP RELIES, Rs SRE 
AS CE Bliss . 


install ‘catseyes’ 





Hymatic-Hydrovane _ yet it can be wheeled 
Mobile by one man only 
Compressor { oS 

Type 98P100 LL 


gives you power 
On the spot with 

a working pressure 
of 100 p.s.i. 





___Write for leaflet HEC. 648/122 to 
The Hymatic Engineering Company Limited, Redditch, Worcs. 5 


Tel 


Baer 
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YOU WILL SAVE MORE 
MONEY WITH DUMBO 











i . =a 


| orm NAN 


can load and unload the Dumbo by means 
of the patented Cam and Winch loading 
system and no additional lifting device is 
needed. 


































It is of robust, 
steel construction 
and is less damage 
prone. 











The patented air 
filter facilitates 
H iil WH speedy filling and 
1 Ll Hil Hi obviates waste 
through dusting. 




















It is easily 
transportable from 
point to point. 


Patent Numbers 
764310 & 764311 


BEST FOR BULK 


12, 20 and 30 ton models available from 
stock, larger sizes made to order. 








Enquiries to: 


~ | ABELSON & CO. (ENGINEERS) LTD | AMALGAMATED LIMESTONE CORP. LTD 


Sheldon . Birmingham 26 Bulk Handling Dept . 15 Stanhope Gate . London W.1 
Telephone: SHEldon 2924 (10 lines) Telephone: GROsvenor 3611 (10 lines) 





Also at ABELSON . Manchester . Tel: Ardwick 1328 and ABELSON . London . Tel: Macaulay 3407 


SCOTLAND : J. & W. Henderson Ltd * Upper Quay * ABERDEEN * Tel: CENTRAL 29313 + Johnstons & Paton Ltd * 8 Newton Place GLASGOW C3 
Tel: DOUGLAS 8114 ' EIRE: McNeill (Ireland) Ltd « Collinstown Cross «* Cloghran « Co. Dublin’ +» Tel: DUBLIN 371601/2 
NORTHERN IRELAND : McNeill (Engineering) Ltd ‘ 78 Duncrue Street ‘ BELFAST 3° Tel: BELFAST 745211/6- 
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GRAVLOCK 


HYDRAULIC MOBILE CRA 


designed for low a 
Operating costs and 
easy maintenance 


ALL STEEL TELESCopic 
Adjustable TRESTLES 
OPENED AND CLOSED 


... QUICK WORK too! BY A FLICK. Fold flat for 


The low capacity, high performance 

Kwiklift can travel at 30 m.p.h. as ; . transport. Four useful 
against the conventional 2-12. 
Maintenance consists of normal 
vehicle service, with little or no 
attention required by the crane 
unit itself. 

Write for a brochure, which gives 
you all the remarkable features 
of Kwiklift. 


TRESTLES 


THE LOWEST PRICED Details from the manufacturers 


Single rm } ee) 
— J. W. RAYLOR & Co. (ENGINEERS) LTD 


a hooks _ - oo? RX SR COH EN BROS. 
tolft = FIs AV (Electrical) Limited 59 Beavers Lane, Hounslow, Middlesex. Telephone: Hounslow 8091/2 


Pee 8 Crane Division, Dept. D., 
11 King Edward Buildings, 
Bury Old Road, 


Manchester, 8. 


—YOUR EXCAVATION— 


MODERN! FLEET of |12 D.W. 21’s and 6 D. 7s 
fitted with angledozer, push button or 
463 scrapers. 


a ’ i if . 
aad A ~~ so € 7 ae Hire or Bulk muck-shifting 
ard LEY GLAY GROSS, DERBYSHIRE ‘sors ims) 


LIMITE D 
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MACADAM 


HOT ROLLED 
ASPHALT - 


COLD 
ASPHALT 


SEALING 
GRITS 


DENSE TAR 
Lor TN 


DENSE 
BITUMINOUS 
MACADAM 


poem = UOECLIVERY 


MACADAM APPLICATION 


GRANULAR 
BASES 


Roads, Railway Ballast 
Filter Media 
Concrete, etc. 


EMULSIONS 


TARMAC ROADSTONE LIMITED 
AND ASSOCIATED ROADSTONE COMPANIES 


Sole manufacturers of “TARMAC” “CLOSTEX” “ASPHALTIC GRITTITE” “SETTITE” 
“HYDROSET” and suppliers of DRY SLAG AGGREGATE for all purposes. 


TA R M AC Head Office: ETTINGSHALL, WOLVERHAMPTON. Tel: BiLston 41101/14 


London Office: 50 Park Street, W.1. Tel: GROsvenor 1422/5 
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This pump unit, one of 
wered by the 
R AVAL air 
cooled diesel, drains an 
excavation on the site of the 
new Spencer Works, 


MAIN BUILDING AND CIVIL ENGINEERING CONTRACTORS : 
PETTER power for the new SIR ROBERT McALPINE & SONS (South Wales) LTD. 


OFFICIAL SUB-CONTRACTORS 
SPENCER WORKS CONSTRUCTION WESTS PILING & CONSTRUCTION CO. LTD. 


RAYMOND INTERNATIONAL (UK) CONSTRUCTION LTD. 





February 23 1961 THE CONTRACT JOURNAL 


PETTER PDVS8 powers this Dragline , 7 The PETTER AVA\I operates this generator 
ed ator working on the site. The PDV8 XS set in the Blast Furnace area of the works. 


gine s develops 72 to 108 bhp at 1200 to 
€ 


2000 rev| min. 


APETTER A2 powers this mixer 
supplying cq@iirete for pile filling in the Hot 
Mill area f@fie dumper relies ona 

PETTEPFH 1. 


L king on the site of 7 £.. 


STEEL WORKS, LLANWERN, 

\ THIS site, 34 miles lon miles wide, Richard Thomas & Baldwin’s 
new £120,000,000 project=Spencer Works at I lanwern—is developing. 
Already, over 200 Petter air cooled diesels are providing the necessary power 
for contractors equipment and far outnumber any other diesel engines employed 
on the site. Their ability to stand up to hard, unremitting work, day after day, 
month after month—with the maximum cconomy—is recognised by con- 
tractors everywhere, especially when they are backed by a spares and main- 
tenance service which is second to none. Over 40 engineers throughout the 
country, each with a specially-equipped van, are always ready to ensure that 
plant runs without interruption. Stand-by time is cut to the absolute mini- 
mum, many man hours are saved. You, too, can rely on PETTER power, a 


syamas & BALDWIN'S 8 


PETT & Q service backed by service! 


PETTER PDVS8 eight cylinder 
V-form diesel units provide robust and 
reliable power for cranes on sites. 
Dumper manufacturers everywhere rely 
upon PETTER. This one, carrying pile 
filling on the Spencer Works site, is 
powered by the PETTER AVA2. 


Prospective power users are invited to consult our Technical Department, at the address below. 
» 
“goes much beter Lowered Ly <ZZZ 


AIR-COOLED UNITS from 1} to 108 b.h.p. 
ALSO WATER-COOLED UNITS FROM 3 to 48 b.h.p. 


P aS 
ETTERS LTD - STAINES - MIDDLESEX -: Tel: STAINES 51333 A Member of the Hawker Siddeley Group 


CFH/P60/19 
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JAMES BOWEN AND SONS LIMITED 
EDINBURGH - GLASGOW - ABERDEEN 


45-59 Pitt Street, Glasgow branch: Aberdeen branch: 
Edinburgh, 3. 428 Helen Street, S.W.1. Back Hilton Road. 
Telephone: Telephone: Telephone: 
WaAVerley 4204 GOVan 2611-2 Aberdeen 43332 
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MODEL 


BH-70 


4-wheel drive 
2 cu. yd. Bucket 


MANUFACTURED 
IN 

GREAT 

BRITAIN 


INTERNATIONAL 
HARVESTER 
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SPEED 

ON 

THE 
MOTORWAY 





caneuecsnnseents seis ae 


Authority: Ministry of Transport. Agent: Worcestershire County Council (Mr W. R. Thomson, M.1.C.E., M.1. Mun. & 
County Surveyor and Bridgemaster). Main Contractors: A. Monk & Company Limited, (Warrington) 


Stabiliser equipment, like this P & H single-pass machine, will enable The Cementation Company 
to assist with the rapid construction of the new Bristol/Birmingham motorway. Over 14 million 
square yards of sub-base will be stabilised for the 274 mile long — 88 feet wide — double carriage 
motorway. Soil stabilisation by The Cementation Company — using the mix-in-place method with 
single pass equipment — is speedy and economical for the construction of roads, runways and hard 
standings. 

The Cementation Group of Companies undertakes civil engineering, building and mining engin- 
eering, and specialises in shaft sinking, cementation, reinforced concrete construction, geophysical 
surveys, exploratory mineral drilling, piling, guniting and vibroflotation. 


THE CEMENTATION COMPANY LIMITED - SOIL STABILISATION DEPARTMENT 
20 ALBERT EMBANKMENT -. LONDON SEII 
And in India, Pakistan, the Middle East, South Africa, Rhodesia, West Africa, Canada, New Zealand, Spain, Portugal and Brazil 
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KEE PHOVING on 


Firestone Nylon Earthmover tyres are built to keep 
construction jobs up to schedule. They have the extra 
traction and extra strength needed to speed up the work 
and reduce tyre costs. They cope with the toughest 
grading, construction or open cast mining operations. 
Firestone Nylon tyres give the greatest protection 
against damage because nylon cords, being tough and 
resilient, have greater resistance to heat and flexing fatigue 
and are highly resistant to impact and bruise damage. 
Nylon does not absorb moisture, so that nylon tyres are 


THE CONTRACT JOURNAL 


immune to damage from water penetration. Firestone 
Nylon Earthmover tread designs give maximum traction 
in the worst conditions and are extra tough to resist 
cutting; double-thick sidewalls give added protection 
against cuts and snags. 

There is a complete range of Firestone Nylon Off-the- 
Highway tyres specially designed for the many different 
types of Earthmoving equipment. They give more hours 
of operating life, they cut down-time and they increase 
your profits. 
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Better Batters—fast! That's the 
revolution Track-Marshalls have 
brought to motorway construction. 
Conventional trimming by drag line 
and hand has been out-dated as slow 
and costly. Fast-moving fine-grading 


' Track - Marshalls are proving — often 
Trac K on 1in1 curved slopes — that their 


Marshalls stability and excellent weight dis- 


tribution give quicker, better results 
Can where other crawlers merely churn 


take the topsoil. 


a 
s 
4 
as 
‘ 


, i . 7 Sump transfer 

The A micHTy push There’s real might IT's compact Too Track-Marshalls KEEPS ON CLIMBING ol : 

ty Marshall fags the grocnd. Its behind the Track-Marshall’s blade can ride the dumpers — fast trans - pump maintains top caging pa 
weight is evenly distributed. — 13,000 Ibs of sustained push. portation meets and beats schedules! ance even on one-in-one gr D 


. IRE 
MARSHALL SONS & COMPANY LIMITED * GAINSBOROUGH LINCOLNSH 


Manis ahd tos Ra Aaa 
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BUILT TO GIVE 
DEPENDABLE SERVICE 


STEERING: Ackermann Principle with Ball 
Joints and Land Rover Type Steering Column. 
Constant-mesh Gearbox with 3 Forward and 
1 Reverse Speeds. 


CAPACITY: Water Level ° i8 cu. ft. 
Struck Level * 25 cu. ft. 
Heaped * * * 28 cu. ft. 


Powered by PETTER PHI. 6} h.p. Single 
Cylinder Air-cooled Diesel Engine. 





wo bs hed WEE eae 


FOR PARTS SALES AND SERVICE 
3 THERE ARE “ROB ROY” 
\ APPOINTED AGENTS IN MOST 
LARGE CITIES THROUGHOUT 
THE UNITED KINGDOM. 


FULL PARTICULARS CAN BE 
HAD FROM 


ROB ROY 





JAMES F. LOW & CO., LTD. MONIFIETH, DUNDEE, SCOTLAND. Phone: Monifieth | 
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Qytacjlex’ 


PURPOSE-MADE 


earth moving machine wire ropes 


MARTIN-BLACK 


have now designed a “Gyracflex” Purpose- 





made Machine Wire Rope specially for 
Earth Moving Machines, in both Filler 


and Seale construction. This development 


RED SEAL — FILLER CONSTRUCTION 
follows the success of their “Gyracflex” 


pi : s MARTIN, BLACK 
Purpose-made Mining Machine Wire Ropes. 


THESE ARE THE 


“DOWN TIME” DECREASED 
OUTPUT INCREASED 

3. GREATER EFFICIENCY 

4. SATISFIED OPERATORS 


SEND TODAY FOR THE MARTIN-BLACK LEAFLETS “GIVE YOUR ROPES A CHANCE”. 


STOCKS 


AND SPLICING MARTIN, BLACK & CO. (WIRE ROPES) LTD. 
rir SPEEDWELL WORKS, COATBRIDGE, GLASGOW 


i Telephone : COATBRIDGE 567 (Private Exchange) 
LONDON, 


LIVERPOOL LONDON: “NUMBER TWENTYFIVE,” CURTAIN ROAD, E.C.2. Telephone: BISHOPSGATE 6667/8! 
. LIVERPOOL: 31 N. JOHN STREET, 2 Telephone: CENTRAL 0924 (2 line) 
NOTTINGHAM NOTTINGHAM : 6440 WOODBOROUGH ROAD, MAPPERLEY Telephone: NOTTINGHAM 64397 
P NEWCASTLE-ON-TYNE: 12 SANDHILL, QUAYSIDE Telephone: NEWCASTLE 2.1282 
CARDIFF: THE EXCHANGE, MOUNT STUART SQUARE Telephone: CARDIFF 32162 
GYRACFLEX"’ ROPES ARE NOT SUITABLE FOR ALSO: MARTIN BLACK WIRE ROPES (CANADA) LTD., 131 HYMUS BLVD., POINTE CLAIRE, 
CRANES OR ELEVATORS MONTREAL, P.Q. and 285 BERING AVENUE, TORONTO [8 


. : . o ? we ?, eat 
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CCL Tremix Vibrators have a substantially higher efficiency and performance rating?and 
give better compaction and finish to concrete than any other make. 


The simplicity of design and the high quality of materials used in the manufacture of 
CCL Tremix Vibrators ensures greater reliability and lower maintenance costs. 


The 1”, 1”, 2” and 24” Pokers can be interchanged from one drive onto either Electric or 
Petrol Motors. 


You can quite easily prove. that the CCL Tremix Vibrator is the best by writing or 
telephoning us to arrange a 7. day free trial on any site you wish to nominate. 


For full specifications write for the CCL Tremix Vibrator Manual. 


CABLE COVERS LTD., 
VIBRATOR DEPARTMENT, 
ST. STEPHEN’S HOUSE, 
WESTMINSTER, S.W.1. 
ELMBRIDGE 7241 


CCL TREMIX Vibrators may 
be hired from Plant Hire 
Organisations. 
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ACWORTH PLANT HIRE LTD. A cut above 
the rest... 


beats all comers 
on quality and § 
performance ! | 
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mediate delivery top 


174) 


10% DEPOsit \ 


a) 


OR 107 \ 
Tm.ON H.P. TERM 
. Fa IN \ 


N° PORTASAW 


PORTABLE » ECONOMICAL - PETROL or ELECTRIC POWER 
Send coupon for leaflet on PORTASAWS to: 


THE LINER CONCRETE MACHINERYCO. LTD 
139 PARK ROAD, GATESHEAD, 8. 


207 HIGH STREET, Name 
WALTHAM CROSS, Address 
HERTS. Telephone: 7250! 


Telegrams: ‘‘ Liner Gateshead” 


London Office: Lexden Road, Acton, W.3. Telephone: ACOrn 893! 


Telephone: Aleo-et 


Waltham Cross 26211-6 Birmingham, Manchester, Liverpool, Bristol, Leeds, Grantham, Ts) 


Torquay, Edinburgh, Glasgow, Dundee, Belfast, etc. 


Preferred by constructional engineers 
for their unchanging supremacy, Stent} 
Precast Concrete Piles have -proved 
their qualities wherever used. 


STANDARD SIZES 


I2in. x 12 in. lengths I5ft. to 40ft. 
I4in. x I4in. in lengths I5ft. to 55ft. 


Other sizes made to order. 


AVAILABLE FOR IMMEDIATE 
DELIVERY 


May we forward full details. 


STENT PRECAST CONCRETE LTD. 


Chequers Lane, Dagenham Dock, Essex. Dominion 0971 
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MAGNIFICENT STEEL FRAMED FLIGHT SHED 
Size 450’ x 125° deep x 30’ high. Door openings 150’ x 30’ clear (3). 


This building is as good as new and can be supplied delivered, and erected with new 
Big Six Asbestos on your site for a fraction of the original cost. When erected it 
would be indistinguishable from new. 


ORE ESS 


ae 


FLIGHT SHED 


200° wide x 135’ deep x 
40’ high, door opening 
180° x 40° high clear. 


New factory buildings supplied and erected up to 200’ clear span to your specifications as 
required. Quick delivery, prompt attention. Full advisory service. Consult the specialists. 


Also available ex stock 
|B. type Hangar 227’ x 121’ x 30’, door opening 120’ x 27’ 6”. T type Hangar 240’ x 132’ x 29’, door opening 125’ x 25’. 
| Ttype Hangar 175’ x 97’ x 23’, door opening 90’ x 19’. Blister type Hangar 135’ x 91’ x 19’ high. 
| T type Hangar 240’ x 120’ x 29’, door opening 113’ 6” x 25’. Tail gates can be supplied for all types of Hangars. 


These are just some of our large stock of Hangars and large Sheds available for 
supply and erection in any part of the world. No matter what type of building or 
shedding may be needed, Wescol can provide the answer. 


|For further Information please contact : 


WESCOL CONSTRUCTION CO. LTD. 


|LUMBROOKE MILLS, NORTHOWRAM, NR. HALIFAX, YORKSHIRE, ENGLAND 
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FROM CASWELL 


EXTENSIVE MODERN FLEET OF HAND, STEAM AND 
ELECTRIC DERRICKS FROM I5 CWT.— 30 TONS 
CAPACITY WITH JIB LENGTHS UP TO _ I35FT. 


AVAILABLE FROM DEPOTS AT LONDON AND 
BIRMINGHAM WITH COMPLETE ERECTION AND 
SERVICING FACILITIES. 


CASWELL CRANES & ERECTION LTD. 


GROVE WORKS, HAMMERSMITH, LONDON W.6. Phone: RIVerside 8922/5 
AND 


156 CHARLES HENRY ST., BIRMINGHAM 1!2. Phone: MID 7063/4 


THE A.C. PLANT & HIRE CO. LTD. 


TAYMOUTH WORKS, CARNOUSTIE - Phone: CARNOUSTIE 2215 
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contractors’ GU] DE 10 accrecates 


BEDFORDSHIRE 


ARRIES (ELLIS AND EVERARD), 
janOON HILL, Quester. (Tel.: Coalville 1226/7/8; or 
LID. nea’ chant 2530.) (For details, see Leics.) 
( F. J & CO. LTD., 261A Finchley 
London, N.W.3._ (Tel.: HAMpstead 8044/8.) 

"aii road aggregates, kerbs, setts. (See London.) 

for SAND AGGREGATES,  LTD., Northampton 
FERRER aries, Rushden (2354/5). (See Northants.) 
: S (HUNTS.), LTD., Little Paxton, 
aver, PRODUITS, (T@l.: St. Neots 308.) Pits at 
‘ttle Paxton, St. Neots, Hunts.; and Blunham, 


$5, G. F. X LTD. (See Buckinghamshire.) 
D AND GRAVEL CO., LTD., 22 The 
. Ives, Hunts. crm) oe wes 2441/2/ 
Huntingdonshire for details. 
inca GRAVELS, LTD., Hoveringham, 
woveriingham. (Tel.: Lowdham 3171—15 lines.) 
Yor details, see Nottinghamshire.) 
' MBRIDGE, 35 Magrath Ave., Cambridge. 
MG oe. 53969, 50353 (night)). (See Cambs.) 
iELD, HENRY, LTD., Pix Farm Lane, Hemel 
wnpléiStead, Herts.  (Tel.: Berkhamsted 1208/9.) 


pits at: Leighton Buzzard, Bedford. Building sands. 
BERKSHIRE 


L QUARRIES (ELLIS AND EVERARD), 

wagon iLL ccester.. (Tel.: Coalville 1226/7/8, oF 

tondon: VIGilant 2530.) (For details, see Leics.) 

wil BROS., S. and L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 

corr, HARRY A., LTD., Buckhurst Hill, Cheapside, 
(Rcot, Berks. (Tel.: Ascot 1026/7.) Sand, ali 
grades of washed aggregates, hardcore, clinker, 
ashes and hoggin. 
qatls, J. AND SONS, LTD., Botley Works, Oxford. 
(fel: Oxford 41081/2/3.) Sand and all grades 
of washed aggregates. Pits at Radley, near 
Abingdon. (Tel.: Abingdon 441.) 
pANGERFIELD, F. J., & CO., LTD., 261a Finchley 
Rd, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
for all road aggregates, kerbs, setts. (See London.) 
gRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel; Ewelme 20 and 37.) London Office (fel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, building sand. 
yAINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel: Witney 42.) All grades washed aggregates, 
nardcore, pitching and broken stone, Cotswold 
building and walling stone. 

wit AND CO., LTO., Cardiff Road, Reading. 
(Tel. 50458.) Pits at Theale. (Tel.: Theale 373.) 

WVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—-15 lines.) 
(For details, see Nottinghamshire.) 

NES AND CO., LTO., 2C Buckingham Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulidozing 
and bulk excavation. (Tel.: Slough 20361/2/3.) 

\NDON BALLAST CO., LTD. (Tel.: Paddington S064.) 
55A Porchester Terrace, North Paddington, W.2. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 


BRECKNOCKSHIRE 


WASH ROCKS STONE AND LIME CO., 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for details.) 


SLOP )=6SAND AND GRAVEL SUPPLY 
Admaston, Wellington (Tel. 961), Salop. 


BUCKINGHAMSHIRE 


ASPHALTE CARPETS, LTD., 
Road, London, S.W.1. 


LTo., 
(See 


co., 


38 Buckingham Palace 
(Tel.: Tate Gallery 4857 or 
Gerrards Cross 3496.) Manufacturers of all grades 
of gravel bitumen macadam, gravel asphait and 
cold asphalt at Gerrards Cross. 
(ARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 
HCESTER STONE CO., LTD,, Stratton Audley, Bicester, 
Oxon. (Tel.; Stratton Audley 238.) Manufacturers 
and suppliers of all grades limestone, tarmacadam, 
ory, pitching stone, hardcore, etc. 
(OFF, HARRY A., LTD., Buckhurst Hill, 
Ascot, Berks. (Tel.: 1026/7.) 


OANGERFIELD, F. J., & CO., LTD., 261a Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

ORINKWATER, W. W., (WILLESDEN), LTD., Rush 

.,,areen, Denham, Bucks. (Tel.: Denham 2241/2/3.) 

(RUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel; Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, building sand. 

NINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel.; Witney 42.) All grades washed aggregates, 
nardcore, pitching and broken stone, Cotswold 
building and walling stone. 

WALL AND CO., LTD., Brentford, Middlesex. (Tel.: 
Isleworth 4455), and Coronation Road, High 
Wycombe (Tel. 4360/1), and at Gerrards Cross. 
Pits at Wraysbury (Middx.), and iver (Bucks.). 

ARTIGAN, G. F. X., LTD., High Street, Newport 
Pagnell. (Tel. 126.) Graded and gingle-sized 
gravel aggregates to B.S.S. Pits at Newport Pagnell 
and Broughton, adjoining M.1 flyover. 

"VERINGHAM GRAVELS,  LTD., Hoverlingham, 
Nottingham. (Tel.: Lowdham 3171—15_ jiines.) 
(For details, see Nottinghamshire.) 

ANES AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulldozing 

ionnd bulk excavation. (Tel.: Slough 20361/2/3.) 
DON BALLAST CO., LTD. (Tel.: Paddington 5064.) 

‘ SSA Porchester Terrace North, Paddington, W.2. 

ARLOW SAND AND GRAVEL CO., 'LTD.. 

Westhorpe Pit, Little Marlow, Bucks. (Tel.: 


fn Marlow 379.) 
VART MACEY, LTD., Gordon Road, High Wycombe 
High Wycombe 2591/2.) 


(Tel.: 
CAMBRIDGESHIRE 


mnDON HILL QUARRIES (ELLIS AND EVERARD), 
Londons ViGhone sesane Coalville 1226/7/8; or 
ANGERFIELD, F. § ’ 


Cheapside, 
(See Berkshire.) 


(For details, see Leics.) 
4 + & CO., LTD., 261A Finchley 
Ros’ London, N.W.3. (Tel.: HAMpstead 8044/8.) 
or all road aggregates, kerbs, setts. (See London.) 


CAMBRIDGESHIRE 


DICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 
All grades washed sand and gravel, reject stone. 
hoggin, clinker, crushed granite, crushed and 
graded concrete hardcore, brick rubble, ready- 
mixed concrete (all grades). 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171-15 lines.) 
(For details, see Nottinghamshire.) 

MACLAREN BROS. (KENNETT), LTD., gravel, tarred 
and bituminous, eras gooneh, ene — = 
gravel, all to B.S. Specifications. Deliver ° an by 
Station Rd., Kennett, Cambs. (Tel.: Kentford 333/4.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel.: Cambridge 59966, 53969, 50353 (night).) 
Supplier, at keenest rates, of ‘Finest Quality Only 
all grades washed sand and gravel, reject stone, 
hoggin, clinker, ashes, brick rubble, pitching, 
hardcore and_ granite chippings. All to 68.S. 
Specifications. Delivered to any site in East Anglia. 


CARDIGANSHIRE 


NASH ROCKS STONE AND LIME CO., 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY 
Admaston, Wellington (Tel.: 961), Salop. 


CHESHIRE 


BUCKTON QUARRY, broken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Roaa, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Pennant End Quarry, Whaley Bridge. (Tel.: Whaley 

Bridge 139.) Washed sand and gravel. 

CAWOOD, WHARTON AND CO., LTD., Pistyl! 
Gwyn Quarry, Lianarmon, near Mold. (Tel.: 
Llanarmon-yn-lal 27.) Crushed limestone and 
tarred macadam, all grades. 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Lianarmon-yn-lal 43.) | Hard, | broken 

to B.S.S. Inquiries 


limestone, dry and coated, 
to registered office—Market Chambers, Tower 
(Tel.: Stoke-on- 


LTo., 
(See 


co., 


Square, Tunstall, Stoke-on-Trent. 


Trent 88094.) 
CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Tean 393.) Manchester Office: 


Staffs. (Tel.: : 
Blackfriars 3766/7. Piant capacity, 2,000 tons 


per day. 
DUNNING AND SON, LTD. (See Shropshire.) 


HILTON GRAVEL, LTD., Rice Street, Liverpoo! Road, 
Manchester, 3. (Tel.: Deansgate 5455 and S456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
7 Picton Road, Liverpool, 15. (Tel.: Sefton Park 
7261.) All sizes and gradings of crushed granite 
aggregate from our Collingwood Dock (Liverpool) 
Depot. Any quantity per day; immediate delivery 


ex stock. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffordshire for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) _All sizes crushed or 
natura! washed gravel. Twice washed sharp 


concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 


WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 

WILLIAMS, C. F., LTD., Bishop Street Sand Quarry, 
Turncroft Lane, Stockport. (Tel.: Stockport 7096.) 
Building sand and concrete sand. 
gravel filling a speciality. 


CORNWALL 


PENTEWAN DOCK AND CONCRETE CO., LTD., 
Pentewan Works, near St. Austell. (Tel.: 
Mevagissey 3335/6.) Gwithian Works, near Hayle. 
Pure silica gravel and grit, concreting building, 


plastering and asphalting sands, elvan and granite 
aggregates, all sizes. 


CUMBERLAND 


BROOMBYS, LTD., Sandside, Milnthorpe (Tel. 3251/2), 
Westmoriand. (See Westmorland.) 

ESK MANUFACTURING CO., LTD., Calsil Brickworks, 
Brisco, Carlisle. (Tel.: Carlisle 2-4941.) Sand 
lime bricks (common and coloured facings). Ex 


Brisco. Concreting aggregates ex Longtown 
Works (Tel. 365). 


DENBIGHSHIRE 


SALOP SAND AND GRAVEL SUPPLY 
Admaston, Wellington (Tel.: 961), Salop. 


DERBYSHIRE 


BALLIDON QUARRIES, LTD., Baillidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes: 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

HILTON GRAVEL, LTD., Hilton, Oerby. (Tel.: 
Etwall 422.) Also at Mercaston. (Tel.: Bralisford 
316.) And at Willington. (Tel.: Repton 3215.) 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 

SALISBURY AND WOOD, LTD., Matlock (Tel. 
272/273). Limestone and granite, dry or coated 
gravel and sand, kerbs, slabs, blocks, posts, 
reconstructed and natural stone; lime and ground 
limestone, lightweight aggregates, ashes, red shale. 


Bulk sand and 


co., 


DERBYSHIRE 


WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


DORSET 


BULL BROS., S. and L., LTD., 126A High Street, 
Winchester (Tel. 2264). (See Hampshire.) 
DANGERFIELD, F. J.. & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portiand, Dorset. (Tel.: Portland 2207/8.) Tarred 
and bituminous macadam, foundation materials, 
limestone for all purposes and to all gradings. 
Portland stone aggregates and Portland capstone 
aggregates for reconstructed stone. By road and sea. 

HALL AND CO., LTD., 8 Commercial Road, Parkstone. 
(Tel.: 5379.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates. 
building sand, hoggin, path gravel. 


ESSEX 


ALRESFORD SAND AND BALLAST CO., LTD., 
Alresford Creek, near Colchester, Essex.  (Tel.: 
Wivenhoe 341/494.) Pits at Alresford Creek, 
Brightlingsea, Stoke-by-Nayland, Bures and 
Holland. All grades of washed shingle, concreting 
sand and building sand. Road and water transport. 

BAKER, F. AND E., LTD., 73 High Road, Rayleigh, 
Essex. (Tel.: Rayleigh 1031/2.) Pits at Great 
Totham, Heybridge and West Tilbury. All grades 
of washed material supplied and delivered; aise 
hardcore ashes and bricks. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. Tel.: Coalville 1226/7/8, or 
London: ViGilant 2530.) (For details, see Leics.) 

BUCBRICKS COMPANY, LTD., Sand and Ballast Pits, 
Martells, Ardleigh, Colchester. (Tel.: A-dieigh 
310.) All grades of washed aggregates, sand, 
building sand, asphalt, grit. Sterilised dry sand 
accurately graded to buyers’ requirements. 

DANGERFIELD, F. j., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See Londun.) 

FERRIS PITS, LTD., The Limes Garage, Fencepiece 
Road, Barkingside, Essex. (Tel.: Hainault 5271/2- 
3001/2.) Pits at Orsett, near Stanford-le-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and building sands supplied and 
delivered; also hardcore and ashes. 

HALL AND CO., LTD., Manor Road, Romford. (Tel.: 
Romford 42321.) Pits at Upminster, Boreham and 
Linford, near Grays. Gravel aggregates, concreting, 
plastering and building sand. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HUNNABLE, F. A., AND SON, LTD., Rayne Road, 
Braintree, Essex. (Tel.: Braintree 151 and 1351.) 
Graded washed stone, 'gin. to rejects; washed 
concreting sand and washed soft building sand. 
Classified sand for asphalt. Ready mixed concrete 
to all grades. Pits at Braintree, Bocking, Beasley 
End, Hedingham and Alphamstone. 

LEIGH BUILDING SUPPLY CO., LTD., Head Office: 
956 London Road, Leigh-on-Sea, Essex. (Tel.: 
78264—5 lines.) All grades washed materials, 
building sand, hardcore, ashes, bricks, granite. 

PETERS AND BARHAM, LTD., 309 South Street, 
Romford. (Tel.: Romford 44141—7 lines.) Washéa 
and crushed gravel, all sizes; sand Pits at 
Asheidham, Chignali St. James, Dagenham, Great 
Waltham, North Ockendon, Roxwell, West Thurrock. 

PINCH, L. A. AND A., LTD., Upper Rainham Road, 
Elm Park, Hornchurch, Essex. (Tel.: Hornchurch 
48912/3/4.) aggregates and 
excavation. 

READ, P. T., LTD., Fairlop Airfield, Forest Road, 
Ilford. (Tel.; Hainault 6111/2/3.) High-grade 
sands, ballast and shingles supplied and delivered; 
also ready-mixed concrete. 

ST. IVES SAND AND GRAVEL CO., LTD., 
Broadway, St. ives, Hunts. (Tel. St. ives 
2441/2/3/4 and Halstead 2323.) Pits at St. ives 
and Gosfield, near Halstead. 

STANWAY CONTRACTS, LTD., Upper Edwards Hail, 
Eastwood, Southend-on-Sea. (Tel.: Eastwood 55161.) 
Sand and gravel pits at Rochford and Woodham 
Walter. Graded aggregates supplied or delivered. 

WIVENHOE SAND, STONE AND GRAVEL CO., 
LTD., Wivenhoe, near Colchester, Essex. (Tel.: 


Wivenhoe 231.) High-quality washed aggregates 
of all grades. 


GLOUCESTERSHIRE 
BENGRY AND SONS, 


Haulage, all 


22 The 


LTD., Longmoor, Kingsiand, 

Leominster, Herefordshire. (Tel.: Kingsland 
301/4.) (See details under Herefordshire.) 

COKE, T. F., (CHELTENHAM), LTD., 267 Gloucester 
Road, Cheltenham. (Tel.: Cheltenham 4717/4874.) 
Sand, graded gravel aggregates, hardcore, lime- 
stone, chippings, tarred and bituminous limestone, 
concrete blocks, fence posts, etc. 

CROMHALL QUARRIES, LTD., Cromhal!l, Wotton- 
under-Edge, Glos. (Tel.: Falfield 346/7.) Concrete 
aggregates, pre-graded in large quantities. 
Tarmacadam, tarpaving, bituminous macadam and 
cold asphalt to 8.S.S. for hand or machine laying. 

GRIFFITHS, A., AND SONS, Churchdown, Gloucester. 
(Tel.: Churchdown 3135 and 2216.) Pit, quarry 
and dredger owners. All grades and types 
aggregate materials. 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel.: 63001.) Gravel aggregates, 
concreting, plastering and building sand 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

SHAKEMANTLE QUARRY CC., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) “Doura’”’ Facing, 
Engineering and Common &Bricks in terra-cotta, 
red and golden brown. Concrete aggregates, road- 
stones, and Dolomitic media. 

TAYMAC, LTD., Wootton Bassett, 
Wilts. (Tel.: Wootton Bassett 
Cotswold stone, hardcore, 
aggregates, building sand. 


near Swindon. 
391—S lines.) 
washed and gracea 


Rates for insertion in this GUIDE will be forwarded on application 


ea Ae SPR NNT NN 9 RT aT 










































































































































GLOUCESTERSHIRE 


WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams, asphalt, concrete 
aggregates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road or rail. 


HAMPSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel.: 2264.) Concreting aggregates 
(reconstituted, pit-mixed, weighbatched to meet 
any specification); also ballast, hoggin, path gravel 
and sand from own pits at Fawley, Lockerley, 
Ringwood, Romsey, Sway and Totton. : 

OANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 


HALL AND CO., LTD., Baltic Wharf, Marine Parade. 
Southampton (Tel.: Southampton 21234), and at 
Portsmouth. Pits at Ringwood, Highbridge and 
Fawley. Gravel aggregate, concreting, plastering 
and building sand. 

HASKINS, G., AND SONS, Queen Street, Emsworth. 
For washed sand and graded aggregates, path 
and road gravels, hogging, clinker, ashes. (Tel.: 
Emsworth 2271.) z 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—-15 lines.) 
(For details, see Nottinghamshire.) ; 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin, path gravel. 


NEW MILTON SAND AND BALLAST CO., Lymington 


Road, New Milton, Hants. (Tel.: 37 and 566.) 
Guaranteed uncrushed, washed, screened and 
graded concrete aggregates. All sizes. Washed 


sharp and fine sands. 


PRIVETT, W. G., AND SONS, LTD., Drayton Lane, 
Portsmouth. (Tel.: Cosham 70059.) Concrete 
aggregates, building sand, hoggin, ashes, washed 


and graded filter media, etc. 
RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 8S.) Concrete aggregates, 


building sand, path gravel, hoggin, etc. 

TWICKENHAM GRAVEL CO., LTD., Ship_ Lane, 
Farnborough (Tel. 1126); Sandhurst Road, Yateley 
(Tel. 2230). 

WESSEX SAND AND GRAVEL CO., 126 Hillside 
Avenue, Southampton. (Tel. 56616.) Pits at 
Romsey and Fair Oak. Concrete aggregates, 
hoggin, building sand, etc. 

HEREFORDSHIRE 
BENGRY AND SONS, LTD., Longmoor, Kingsland, 


Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
Suppliers of all grades of crushed concrete aggre- 
gates, road metalling, pitching stone, hardcore and 
coated macadam. 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cleehillstone 284). (See Shrops.) 


HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171——-15 lines.) 
(For details, see Nottinghamshire.) 

NASH ROCKS STONE AND LIME CO., LTD., 


Presteigne, Radnor. (Tel.: Presteigne 352.) All 
grades of tarred and bituminous macadam, road- 
stone, chippings and concrete aggregates, etc. 

OLD RADNOR TRADING CO., LTD., Kington 
(Tel. 421.) Granite and limestone aggregates 
coated macadam, concrete products. 

SALOP SAND AND GRAVEL SUPPLY CO. 
Admaston, Wellington (Tel. 961), Salop. 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 
Engineering and Common 6Bricks in terra-cotta, 
red and golden brown. Concrete aggregates, road- 
stones, and Dolomitic media. 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9.) (See Gloucestershire.) 


HERTFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

OANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOODS SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Broxbourne 
pit. (Tel.: Hoddesdon 2456.) Producers and 
distributors of all grades of washed aggregates. 

GABRIEL, C., LTD., Paimers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Hertford and Enfeld. 

HALL AND CO., LTD., Railway Yard, Orchard Road, 
Stevenage (Tel. 775), and at Hatfield. Gravel 
aggregates, concreting, plastering and building sand. 

HARTIGAN, G. F. X., LTD. (See Buckinghamshire.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

TWICKENHAM GRAVEL CO., LTD., Eleanor Cross 
Road, Waltham Cross. (Tel. 23388.) 

WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel. 59966, 53969, 50353 (night.) (See Cambs.) 

WINFIELD HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
building sand. 


HUNTINGDONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

FERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushden (2354/5). (See Northants.) 

GRAVEL PRODUCTS (HUNTS.), LTD., Little Paxton, 
St. Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
Little Paxton, St. Neots, Hunts.; and Blunham, 


Beds 
HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 
NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wansford 384/S.) Roadstone, hardcore, broken 
stone, ballast, ashes, silica clay and sand. 
IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. tives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) Producers of all grades of washed 
sand and gravel. Ready mixed concrete. Precast 
concrete of every description. 
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HUNTINGDONSHIRE 


WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 


KENT 


BRASTED SAND PITS, Brasted, Kent (Tel. 586). 
London Office: 10A Ellery Street, S.£.15. (Tel.: 
New Cross 3337.) Soft and plastering sands, 
lime and s6sand-mix dry, hardcore, S.H. bricks, 


ashes, etc. 
BROWN BROS. (SITTINGBOURNE), LTD., Chalkwell 
Road, Sittingbourne, Kent. (Tel.: Sittingbourne 
Shingle, hoggin, hardcore, 


330.) Sand, ballast, 
clinker, chalk, etc. 

CLUBB, j., LTD., Dartford, Kent. (Tel.: Dartford 
25431.) Pits in North Kent, Medway area and 
Sevenoaks district. All washed and crushed gravel 

aggregates, concreting and buiiding sand. 





DIAMOND TREAD CO. (1938), LTD., Ditton Court 
Quarry, Larkfield, near Maidstone. (Tel.: West 
Malling 3444.) Quarry owners, tarmacadam, 


bituminous macadam and dry road stone manufac- 
turers and suppliers. Head Office: 21-22 Old 
Bailey, London, E.C.4. (Tel.: City 7001—10 lines). 

DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
owners; tarmacadam, bituminous macadam and dry 
roadstone suppliers. Ali inquiries to Area Office: 
Ditton Court Quarry, Larkfield, near Maidstone, 
Kent. (Tel.: W. Malling 3444.) 

HALL AND CO., LTD., Canning Street, Maidstone. 
(Tel.: Maidstone 51051); and at Folkestone and 
Hayes. Pits at Lunsford, near Larkfield, Riverhead. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., Station Road, 
Paddock Wood, Kent (Tel. 385). (See Sussex.) 

TILBURY CONTRACTING AND DREDGING CO., 
LTD., Postiey, Maidstone. (Tel.; Maidstone 
55401/2/3.) Suppliers of tarred, bituminous and 
dry Kentish ragstone, sea wailing, asphalt fillers, 
Scotch granite and kerbing. 


- 
LANCASHIRE 
BROOMBYS, LTo., Sandside, Miinthorpe (Tel. 
3251/2), Westmoriand. (See Westmorland.) 
BUCKTON QUARRY, Broken stone, all grades. (Tel.: 


Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 


Trows Lane, Castleton, near ochdale. (Tel.: 
Castleton 57100.) Lee Quarries, Bacup. (Tel.: 
Bacup 287.) Washed pit sand, crushed washed 


stone aggregates; pitching stone. 


CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
oe 3766/7. Plant capacity, 2,000 tons 
per day. 

DUNNING AND SON, LTD. (See Shropshire.) 

HARTLEY, JOHN W., LTD., Lundsfield Quarry, Carn- 
forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sands, clean 
washed natural pebble and crushed gravel aggre- 


gates for all construction purposes. 

HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham. 
Nottingham. (Tel.: Lowdham 3171-——-15S lines.) 
(For details, see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadie 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate. 
Immediate delivery ex stock. 
Liverpool and Preston Depots: 

Office: 7 Picton Road, Liverpool, 
(Tel.; Sefton Park 7261.) 
Manchester Depot: 


15. 


Office: Cornbrook Road, Manchester, 15. 
(Tel.: Trafford Park 3830.) 
TERN HILL SAND AND GRAVEL CO., LTD., 


Almington Quarries, near 


Market Drayton, Staffs 
(Tel.: Hales 261/2/3.) 


(See Staffs. for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Orayton,  Salop. 
(Tel.; Pipe Gate 304/S.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 


2,000 tons per day. 
WITHERS LIMESTONE, LTD., Black Lane Quarry, 
Carnforth 327.) Graded lime- 


Carnforth. (Tel.: 
stone aggregate to B.S.S., all sizes. Immediate 
LTD., Head Offices: 


delivery ex stock. 
X.L. GRANITE (INGLETON), 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231. All sizes and gradings 
of Ingleton granite aggregate. 


LEICESTEKSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London Office—ViGilant 2530.) Best  Leicester- 
shire grey granite, dry and coated gradings to any 





specification, cold asphalt and wet mix. Prompt 
rail/road delivery. 

CLIFFE HILL GRANITE CO., LTD., Markfield, near 
Leicester. (Tel.: Markfield 561/2/3.) Granite 
aggregates to 8.S.S. Ali sizes. Tarred and 
bituminous granite, concrete siabs and kerbs. 
Transit-mixed concrete. 

DUSTON STONE QUARRIES, LTD., New Duston, 


Northampton. (Tel.: Brixworth 278 and 298: 
Duston SOS.) (See Northamptonshire.) 


— AND STONEY STANTON GRANITE CO., 


_ 21 New Walk, Leicester. (Tel. 20891.) 
Quarries at Enderby. London Offices: 29 Dorset 
Square, N.W.1. (Tel.: Amb. 1141.) 

HILTON GRAVEL, LTD., Hemington Fields, near 
Shardiow, Derby. (Tel.: Shardiow 266.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 


(For details, see Nottinghamshire.) 
MOUNTSORREL GRANITE CO., LTD., 21 New Walk, 
Leicester. (Tel. 20891.) Quarries at Mountsorrel, 
near Loughborough. 'gin. pink granite a speciality. 
London Office: 29 Dorset Sq., N.W.1. (Amb. 1141.) 


WANLIP GRAVELS, LTD., Wanlip Road, Syston, 
pescemter. pony. ar oF grading. scientifically 
alance allast. o S.S. Tel.; 
2327 and 2797.) : — 
WREAKE VALLEY GRAVELS CO., LTD., Melton 


Mowbray. (Tel.: Pit—-Rotherby 205 or head office 
Melton 2488.) All grades washed aggregates and 
sand, transit mixed concrete. 


February 23 196} 


LINCOLNSHIRE 


CONINGSBY SUPPLY CO., LTD., Regi 
The Broadway, Woodhall Spa, Lincs. Uren ty Ofice 
Spa 3150.) Screened limestone, hardcore, pit 
filling, flint, hoggin. Ex quarries or delivere 
DOW-MAC (PRODUCTS), LTD., Tallington, Stam 
All grades of washed sand and oravel mit 
Market Deeping 2301.) » Me, 
EAST MIDLANDS BUILDERS' SUPPLY 
dyke West, Barton-on-Humber, Lincs. tier? gate 
2189.) All grades washed sand and gravel, p." 
stone, hardcore, washed silica sand. sea 
GIBBONS, F. B., AND SONS, LTD., Registereg 
Welby House, Market Deeping, near 
(Tel.: Market Deeping 3321/2383.) Pits at Lay 
toft, near Peterborough. (Tel.: Market e 
2210.) All grades washed sand and aggregate 
HARTSHOLME GRAVEL AND SAND co Up. 
Hartsholme Wood, Doddington Road, Lincoln, sq 
selling agents: Hartsholme Sales, ‘wee 


Ltd, 
Parade, Lincoln. (Tel.: Lincoln 23391.) 17 Wes 





Of 
Peterborough 


HOVERINGHAM GRAVELS, LTD., Hoveringh, 
Nottingham. (Tel.: Lowdham 3171—15 le 
(For details, see Nottinghamshire.) ae 


PETERBOROUGH QUARRIES, LTD., — Sandyia 
Maxey, Peterborough. (Tel.: Market Dee: 
2355—3 lines.) Quarry at Ropsley, ali Grades 
hardcore and broken stone. (See also Northants, 

POLLARD, C., AND SON (TALLINGTON), Lp. 
Walk House, Langtoft, Peterborough. pits ;: 
Tallington, near Stamford, Lincs. (Tel,; Marke 
Deeping 2140.) All grades washed sang . 
aggregates. For ‘* Supercrete" ready mixed 
concrete, ‘phone Market Deeping 3132 


TRENTFORD GRAVELS, LTD., Head Office: 


Deansgrove, 


Grimsby. (Tel.: Grimsby 5354.) Washed and graded 
gravel and sand, roadstone, hardcore, slag, tarmac 
ashes, etc. Pits and quarries throughout the County, 


LONDON 


BARDON HILL QUARRIES (ELLIS AND EVERARD) 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; 
London: ViGilant 2530.) (For details, see Leics 

BUCBRICKS COMPANY, LTD., S7_ Plazza Chambers 
Covent Garden, London, W.C.2. (Tel: Covent 
Garden 0534.) All grades of washed aggregates 
sand, building sand, asphalt, grit. Sterilised dr, 
sand accurately graded to buyers’ requirements. 

COX, H., AND SONS, LTD., 

33 Southampton Way, 
Camberwell, S.E.5. 
(Tel.: Rodney 2215—3 lines.) 

DANGERFIELD, F. J.. AND CO., LTD., 261A Finchiey 
Road, N.W.3. (Tel.: HAMpstead 8044-8.) Granite 
limestone or slag, coated or dry, all sizes ang 
pitching, granite kerb and setts, felspar quartz and 
other minerals by road or rail, or ex London stock 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton 
Portland, Dorset. (Tel.: Portland 2207/8.) (For 
details, see Dorset.) 

DRINKWATER, W. W. (WILLESDEN), LTD., Dudden 
Hill Lane, Willesden, N.W.10. (Tel.: GlLAdstone 
6400/5.) Pits: Rush Green, Denham, Bucks. (Tel; 
Denham 2241/2/3.) Aliso Staines Road, Hounslow 
Heath, Middlesex. (Tel.: Hounslow 6222/3.) 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Enfield and Hertford. 

GREENHAM SAND AND BALLAST CO., LTD. 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines. Concrete 
aggregates, plastering and building sand. 

HALL AND CO., LTD., Chantrey House, Eccleston 
Street, S.W.1 (Tel.: Sloane 7122), and at East 
Dulwich, Poplar and Wandsworth. Gravel aggre 
gates, concreting, plastering and building sand. 

HARTIGAN, G. F. X., LTD. Washed sharp sand to 
B.S.S. 882. (See Buckinghamshire.) 

KEEN, W. J.. AND SONS, 18 Granville Road, Epping, 
Essex. (Tel.: Epping 2520.) All sands, ballasts, 
shingle and hardcore supplied. 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 

Paddington, W.2 


SSA Porchester Terrace North, 

READ, P. T., LTD., Gales Gardens, Bethnal Green 
E.2. (Tel.: Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered; also ready 
mixed concrete. Pits: Fairlop Airfield, Forest Road, 
Ilford, Essex. (Tel.: Hainault 6111/2/3.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’ Facing, 
Engineering and Common B&Bricks in terra-cotta, 
red and golden brown. (See Glos.) 


MERIONETHSHIRE 


SAND AND GRAVEL SUPPLY CO. 
Wellington (Tel. 961), Salop. 


MIDDLESEX 


GEO. C., AND CO., 
Southall. (Tel.: Southall 
aggregates, hardcore, 


DRINKWATER, W. W. 


SALOP 
Admaston, 


CROSS, LTD., Uxbridge Road, 
2264/5/6.) Concrete 
excavations, demolitions. 
(WILLESDEN), LTD., Staines 

Rd., Hounslow Hth., Middx. (Hounslow 6222/3.) 
GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Enfield and Hertford. 
GREENHAM SAND AND BALLAST CO., LTD. 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines. Concrete 


aggregates, plastering and building sand. 
GRUNDON, S., 100/104 Harlington Road, Hillingdon, 
Middlesex. (Tel.: Uxbridge 36511/2/3.) Sand, 
ballast, shingle, hardcore, ashes, excavation and 
demolition. 
HALL AND CO., LTD., Chantrey House, Eccleston 


Street, S.W.1 (Tel.: Sloane 7122), and at Ashford 


and Brentford. Pits: Bedfont and Shepperton, 
Gravel aggregates, concreting, plastering a” 
building sand. 


LONDON BALLAST CO., LTD. (Tel.: Paddington 5064), 
5SA Porchester Terrace North, Paddington, W.2 

TWICKENHAM GRAVEL CO., LTD., Feltham Hill 
Road, Hanworth. (Tel.: Feltham 2638.) 

READ, P. T., LTD., Gales Gardens, Bethnal Green, 
E.2. (Tel.: Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered; also ready- 


mixed concrete. Pits: Edmonton Gravel Pit 
Montagu Road, N.9 (Tel.: Shoreditch 9128/9), 
and Fairlop Airfield, Forest Road, Ilford (Tel.: 


Hainault 6111/2). 
STUART MACEY, LTD., Gordon Rd., High Wycombe. 
(Tel.: High Wycombe 2591/2.) 
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MID-WALES 


SONS, LTD., Longmoor, Kingsland, 
HENG minster, Herefordshire. (Tel.: Kingsland 301/4.) 
ee details under Herefordshire.) 
ROCKS STONE AND LIME CO., LTD., 
presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 
RADNOR TRADING CO., LTD. Quarries in 
0, sdnorshire. (Tel.: Kington 421.) (See Hereford- 
shire.) aD 
A 
Lot aston, Wellington 
HILL SAND AND GRAVEL CO., LTD., 
timington Quarries, near Market Drayton, Staffs. 
(fel: Hales 261/2/3.) (See Staffs. for details.) 


MONMOUTHSHIRE 


NGRY AND 


AND’ GRAVEL 
(Tel. 961), 


SUPPLY 
Salop. 


co., 


yoNMOUTHSHIRE ASSOCIATED QUARRIES, LTD., 
Head Office: 38 Chepstow Road, Newport, Mon. 
(fel: Newport 58311/2.) Suppliers of all grades 
of concrete aggregates, road metalling, pitching 
tone, tarmacadam and bituminous macadam In 
limestone, dolomite and blue pennant stone. 
Quarries throughout the county. 
WAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) “Doura”’ Facing, 
Engineering and Common Bricks In terra-cotta, 
red and golden brown. (See Glos.). 
wHiITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9). (See Gloucestershire.) 


MONTGOMERYSHIRE 


LTD., 


ROCKS STONE AND LIME CO., 
- (See 


Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for details.) 

slop SAND AND GRAVEL SUPPLY CO., Admaston, 
Wellington (Tel. 961), Salop. 


NORFOLK 


fARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coaivitie 1226/7/8; or 
London: VIGilant 2530.) (For details, see Leics.) 

jHNSON, P. C. H., LTD., Station Road, Terrington 
St. Clement, near King’s Lynn. (Tel.: Terrington 
St. Clement 248.) Washed and screened gravel, 
roadstone, washed sharp and fine sands. 

sg. WES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. tives, Hunts. (Tel.: St. ives 
2441/2/3/4 and Coney Weston 12.) Pits at 
St. Ives and Knettishall, near Thetford. 

SNETTERTON STONE QUARRIES, LTD., ®ix 
Lane, Hemel Hempstead, Herts. (Tel.: 
sted 1208/9.) Pits at  Snetterton. 
aggregates, building sand. 

THORPE GRAVEL PITS, LTO., Harvey Lane, Norwich. 
(Tel: Norwich 33243/4.) Washed and graded 
aggregates, stone and gravel delivered to ali parts 
of Nortolk and Suffolk. 


NORTHAMPTONSHIRE 


Farm 
Berkham- 
Concrete 


SARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.; Coaivilie 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

NCESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audiey 238.) Manu- 
tacturers and suppliers of ali grades limestone 
tarmacadam, dry pitching stone, hardcore, etc. 

WLLING GRAVEL CO., LTD., Station Road, Billing, 
Northampton. (Tel.: Cogenhoe 219.) London Office: 
23 Berkeley Square, W.1. (Tel.: Mayfair 6341.) 

MAYBROOK, E. W., LTD., Newton Road, Higham 
Ferrers, Northants. (Tel.: Rushden 3344 and 
3345). All grades of washed and graded aggre- 
gates to B.S.S., building sand, hardcore. 

XOW-MAC (PRODUCTS), LTD., Tallington, Stamford. 
All grades of washed sand and gravel. (Tel.: 
Market Deeping 2301.) 

WSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: S8rixworth 278 and 298; 
Duston SOS.) Producers of building and wailing 
stone roadstone, hardcore, broken stone, ashes, 
sand, gravel and hoggin. immediate delivery 
throughout Northamptonshire. 

fRRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushden, Northants. (Tel.: Rushden 
2354/S.) Largest producers in the county of ail 
grades of high-quality concrete aggregate to 8.S.S. 
Deliveries throughout Northamptonshire and ad- 
joining counties. 

GIBBONS, F. B., AND SONS, LTO., Welby House, 
Market Deeping, Peterborough. (Tel.: Market 
Ceeping 3321/2383.) (See Lincoinshire tor details.) 

VERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop. Andrew's Garage), Ketton, 
near Stamford. (Tel.: Ketton 206.) Hardcore, 
roadstone, crushed stone, top soil, silica clay. 
Quarries at Ketton. 

WACKANESS, A. j., LTD., Ransome Road, North- 
ampton. (Tel.: Northampton 589.) Producers of 
all grades of washed aggregates. Building sana. 
Mixmortar (lime/sand mortar). Prompt deliveries. 

MNE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wanstord, near Peterborough (Tel.: 
Wanstord 384/5). Roadstone, hardcore, broken 
Stone, ballast, ashes, silica clay and sand. 

WARK (PETERBOROUGH) SAND AND GRAVEL 
CO, LTD., 127 Eastfield Road, Peterborough. 
(Tel.: Peterborough 2091.) All grades washed and 
Screened gravel and sand. 

"IERBOROUGH QUARRIES, Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355.) Eight quarries supplying all grades ot hara- 
core and broken stone. Also Wetmix at Yarwell, 
Wanstord. Ali grades gravel and sand at Maxey. 

MLLARD, C., AND SON (TALLINGTON), LTD., 
Walk House, Langtoft, Peterborough. (Tel.: Market 
Deeping 2140.) (See Lincoinshire for details.) 


ORTON, F. E., LTD., Weedon Road, Northampton. 


(Tel: Northampton 3358.) Producers of washed 
Gravel and sand to B.S.S. 


LTo., 


NORTH WALES 


CAWOOD, WHARTON AND CO., LTD., Pistyll Gwyn 
Quarry, Llanarmon, near Mold. (Tel.: Lianarmon- 
yn-lal 27.) Crushed limestone and tarred macadam, 
all grades. 

CHESHIRE AND 
MACADAM CO., 


NORTH 
LTD., 


WALES TARRED 

Lianarmon, near Mold. 
(Tel.: Lianarmon-yn-lal 43.) Hard, broken lime- 
stone; dry and coated to 8.S.S. inquiries to 
Registered Office—-Market Chambers, Tower 
Square, Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 
Trent 88094.) 

ENSTON BROS., Liwyn Isaf Quarry, 
Caernarvon. (Tel.: Clynnogfawr 297/8.) All 
sizes crushed, washed natural sand and gravel. 
Highest quality. Precast concrete products, ex_our 
Griffiths Crossing Factory, Caernarvon. (Tel.: 
Caernarvon 2535/6.) Crushed granite ex our 
quarry, Pengwern and Gwydyr Quarries, Ltd., 
Trefriw, Llanrwst, Denbighshire. (Lianrwst 38.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD. 
Quarries at Penmaenmawr (Tel. 2256/8), and at 
Trevor (Tel.: Clynnogfawr 223), Caernarvonshire. 
All sizes and gradings of crushed granite aggre- 
gate. Any quantity per day; immediate delivery 
ex stock. Coated granite also available. 

RUTHIN AND DENBIGH TARMACADAM CO., LTD. 
(a member of the Lunt, Comley and Pitt Group), 
Denbigh. (Tel.: Denbigh 75.) Lime, limestone, 
carbonate of lime, tarmacadam, etc. Also Inquiries 
to Lunt Bros., Ltd., Gazette Buildings, 168 Cor- 
poration Street, Birmingham (Tel.: Central 7408), 
and Lunt Bros., Ltd., Stourbridge (Tel. 5201— 
8 lines). 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 


NOTTINGHAMSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
(Tel.: Rotherham 2622.) Crushed and graded 
limestone; all grades of washed gravel and sands. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For detalis, see Leics.) 

GLEN QUARRIES, LTD., Central Chambers, Wellgate, 
Rotherham. (Tel.: Rotherham 5223.) Crushed 
and graded stone, concreting sand, building sand, 
plastering sand and crushed gravel; could be 
collected ex quarry or delivered. 

GUNTHORPE GRAVELS (1958), LTD. (Tel.: Notting- 
ham 77357; and Works: Lowdham 2131.) (An 
associate company of T. C. Campbell, Ltd.) All 
grades washed gravel and sand to 8.S.S 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171——15 lines.) 
Quarries at Hoveringham, Holme Plerrepont, 
Colwick, Bleasby and Newark. Other quarries 
throughout the country—deliveries in 21 counties. 
All grades of washed gravel and sand to any 
specification. Crushed quartzite for surface dressing 
of roads a speciality. Combined plant capacity 
20,000 tons per day. 

NEWARK GRAVEL AND CONCRETE CO., LTD., 
Grove St., New Baiderton, Newark, Notts. (Tel.: 
Newark 401.) All grades washed sand and aggre- 


gates. 
NORTH NOTTS. GRAVEL CO., LTD., 
Retford, Notts. (See Yorkshire.) 
SALISBURY AND WOOD, LITD., Matlock. 


272/273.) (For details, see Derbyshire. 


OXFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 
301/4.) (See details under Herefordshire.) 

BICESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 238.) Manu- 
facturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

CURTIS, J., AND SONS, LTD., Botley Works, Oxford. 
(Tel.: Oxtord 41081/2/3.) Sand and all grades of 
washed aggregates. Pits at Radley, near Abingdon. 
(Tel.:; Abingdon 441.) 

DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.:- Brixworth 278 and 298; 
Duston 505.) (See Northamptonshire.) 

GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel.: Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, buliding sand. 

HALL AND CO., LID., Cardiff Road, Reading. 
(Tel. 50458.) 

HAINES, H., (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171-——15 lines.) 
(For details, see Nottinghamshire.) 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
Lane, Hemel Hempstead, Herts. (Tel.: Berkham- 
sted 1208/9.) Roadstone, Cotswold building and 
wailing stone. 


RADNORSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Heretordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cieenilistone 284). (See Shrops.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Heretordshire for detalis.) 

OLD RADNOR TRADING CO., LTD. Quarries in 
Radnorshire. (Tel.: Kington 421.) (See Hereford- 


shire.) 
SALOP. SAND AND GRAVEL SUPPLY co., 
Admaston, Wellington (Tel.: 961), Salop. 


RUTLAND 
GIBBONS, F. B., AND SONS, LTD., Welby House, 


Market Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383.) (See Lincoinshire for details.) 


Clynnogfawr, 


Belimoor, 
(Tel.: 


RUTLAND 


HOVERINGHAM GRAVELS, LTD.,_ Hoveringham, 
Nottingham. (Tel.: Lowdham 3171-——-15S_ lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop.: Andrew's Garage), 
Ketton, near Stamford. (Tel.: Ketton 206.) Hard- 
core, roadstone, crushed stone, top soil, silica clay. 
Quarries at Ketton. 

PETERBOROUGH QUARRIES, LTD., Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355.) Quarry at Greetham, al! grades of broken 
stone and hardcore. (See also Northamptonshire.) 

POLLARD, C., AND SON (TALLINGTON), LTD., 
Walk House, Langtoft, Peterborough. (Tel.: Market 
Deeping 2140.) (See Lincolnshire for details.) 


SHROPSHIRE 


BALLIDON QUARRIES, LTD., Baillidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes; 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop. (Tel.: Cleehilistone 284.) Granite 
stone, tarmac, chippings, filter media, _ setts, 
limestone, crushed and walling stone, gravel, 
sand, hardcore and ashes. 

DORRINGTON SAND AND GRAVEL QUARRIES, 
near Shrewsbury. (Tel.: Dorrington 276.) Supplies 
of ready mixed concrete, bullding sand, washed 
sand, washed and crushed gravel. 

DUNNING AND SON, LTD., Haughmond Quarry, near 
Shrewsbury. (Tel.: Upton Magna 286/7.) All 
grades of high-quality roadstone, concrete aggre- 
gates and coated macadam. All to B.S.S. Any 
tonnage available for immediate delivery. 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteilgne 352.) (See 
Herefordshire for detalis.) 

OLD RADNOR TRADING CO., 
(Tel. 421.) (See Herefordshire.) 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel: Hales 261/2/3.) (See Staffordshire for dets.) 

TRENTHAM GRAVEL CO., LTD., Lordsley Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/S.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 


SOMERSET 


ASHAM QUARRY CO., LTD., Chantry, Frome. 
Nunney 351.) All sizes limestone block, broken 
and aggregates. Tarred and bituminous macadam 
to B.S. Ex quarry and delivered. 

DANGERFIELD, F. J., & CO., LTD., 216A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel. 63001.) Gravel aggregates, 
concreting, plastering and building sand. 

WAINWRIGHT, JOHN, AND CO., LTD., Sheptor 
Mallet. (Tel.: Shepton Mallet 2366/7.) Ali sizes 
basalt, coated basalt, concrete aggregates, filtering 
media, building blocks and slabs. 


LTD., Kington. 


(Tel.: 


SOUTH SCOTLAND 


ESK MANUFACTURING CO., 


LTD., Carlisle. (Tel.: 
Carlisle 2-4941.) 


(For detalis see Cumberland.) 


SOUTH WALES 


HALL AND CoO., 
(Tel. 74.) 


PENMAENMAWR AND WELSH GRANITE CO., LTD., 
18 Quay Street, Cardiff. (Tel.:; 20646/7.) All sizes 
and gradings of crushed ean aggregate from 
our Cardiff and Swansea Dock Depots. Dolomite 
aggregates from Ewenny Quarry, Bridgend. 
(Tel.: Bridgend 3786.) Coated stone also available. 

SESSIONS AND SONS, LTD., West Dock, Cardiff. 
owners; flag, hardcore, ashes, filling, graded 
and graded to British Standards. Branches Newport 
and Swansea. (Also Gloucester and Hereford.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘“Doura” Facing, 
Engineering and Common Bricks in terra-cotta, 
red and golden brown. (See Glos.) 

SOUTH WALES SAND AND GRAVEL CO., LTD., 
Head Office: P.O. Box 8, Beaufort Buildings, 
Swansea. (Tel.: Swansea 53071.) Sand and gravel 
merchants, builders’ merchants, Pennant Quarry 
owners slag, hardcore, ashes, filling, graded 
clinker filter media. Depots: Cardiff, Newport, 
Barry, Port Talbot, Briton Ferry, Swansea, Lianelly. 


STAFFORDSHIRE 


BALLIDON QUARRIES, LTD., Gallidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes: 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGiiant 2530.) (For details, see Leics.) 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Team 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacity 2,000 tons 
per day. 

DUNNING AND SON, LTD., Wood End Gravel Pits, 
Hednesford. (Tel.: Hednesford 302/325.) Washed 
sand and gravel. All to 8.S.S. High-quality road- 
stone, concrete aggregates and coated macadam 
from our Haughmond Quarry, near Shrewsbury 
(See Shropshire.) 


HILTON GRAVEL, 


LTD., 34 High Street, Narberth. 


LTD., Cheadle, Staffs. (Tel.: 
Tean 241.) Also at Longton, Stoke-on-Trent 
(Tel.: Longton 32196) and Stretton, Burton-on- 
Trent (Tel.: Burton 6061). 
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STAFFORDSHIRE 


HULLAND GRAVEL CO., LTD., Cheadie, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 

RUGELEY GRAVEL CO., LTD., Rugeley Quarries, 
Rugeley, Staffs. (Tel.: Rugeley 251/2.) Entirely 
modern plant. Sand classifiers. Finest aggregates 
to B.S.S. Large output. 

SALISBURY AND WOOD, LTD., Matlock. 
272/273.) (For details, see Derbyshire.) 
SHIRE OAK GRAVELS, LTD., Lichfield Road, Walsall! 
Wood, Staffs. Washed crushed gravel and washed 

sand. (Tel.: Brownhills 3253.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) Pit sand, concrete sand, 
and ali grades of washed crushed gravel. Hardcore, 
clinkers, ashes and hoggin. 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. (Tel.: 
Pipe Gate 304/S.) All sizes crushed or natural 
washed gravel. Twice washed sharp concreting 
sand. Plastering sand. Plant capacity 2,000 tons 
per day. 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. 
Staffs. (Tel.: Oakamoor 366.) Graded limestone for 
all purposes. Ground limestone. 

WINDMILL SAND AND GRAVEL QUARRIES, LTD., 
Cannock Road, Wolverhampton. (Tel. 31108.) 
Concrete aggregates, plastering, building and 
asphalt sand. All to B.S.S. 


SUFFOLK 


ALRESFORD SAND AND BALLAST CO., LTD., 
Alresford Creek, near Colchester, Essex. (Tel.: 
Wivenhoe 341/494.) Suffolk area pits at Bures 
and Stoke-by-Nayland. All grades washed aggre- 
gate sand; also hoggin. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 


ICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 50973/4.) 
(See Cambs.) 

HALL AND CO., LTD., West End Road, Ipswich. 
(Tel.: Ipswich 55593/4.) Pits at Kesgrave and 
Homersfield, near Harleston. Gravel aggregates, 
woncreting, plastering and building sand. 

AREN BROS. (KENNETT), LTD., Station Road, 
n nett, Cambs. (Kentford 333/4.) (See Cambs.) 
IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. ives 
2441/2/3/4, Coney Weston 12 and Halstead 
2323.) Pits at St. Ives, Knettishall, near Thetford, 
and Gosfield, near Halstead. 


THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel.: Norwich 33243/4.) (See Norfolk.) 

WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel.: 59966, 53969, 50353 (night) ). (See Cambs.) 


SURREY 


COFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel. 1026/7.) (See Berkshire.) 
DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 


EASTWOODS SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Longside 
Sand and Ballast Pit, Thorpe, nr. Egham. (Tel.: 
Egham 3121.) Runfold Sand and Ballast Pit, 
Runfold, nmr. Farnham, Surrey. (Tel.: Runfold 
2020.) Producers and distributors of all grades of 
washed aggregates. 

HALL AND CO., LTD., Victoria Wharf, Croydon. 
(Tel.: Croydon 4444.) Other main depots at 
Coulsdon, Epsom, Mitcham, Oxted, Purley, Redhill, 
Tadworth and Woking. Pits at Send and Redhill. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., Kingston Road, 
Leatherhead, Surrey. (Tel.: 3497.) (See Sussex.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand, aggregates, hardcore, ashes, bull- 
dozing & bulk excavation. (Tel.: Slough 20361/2/3.) 

LONDON BALLAST CO.,LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace North, Paddington, W.2. 


(Tel. 


5-4-0 
per year, post free 

£2 12-0 = 
half-yearly, post free 


Payable In Advance 


SUBSCRIPTIONS 


SURREY 


MARCO (AGGREGATES), LTD. Pit: Norlands Lane, 
Thorpe, near Egham. (Tel.: Chertsey 3401.) Pro- 
ducers and distributors of high-grade washed sand, 
Shingle, ballast, etc. 

MARCO (CROYDON), LTD., Hampton Road, West 
Croydon. (Tel.: THOrnton Heath 4236/7/8.) All 
building and road aggregates. 

TWICKENHAM GRAVEL CO., LTD., 

Road, Ash Vale. (Tel. 2349.) 

WELLS, A. L., AND SON, LTD., Buliders’ Merchants, 
Garlands Road, Leatherhead. (Tei 3018/9.) Sand 
aggregates, hardcore, ashes, cement. Clinker block 


manufacturers. 
WINTON, WM. R., LTD., Send, Woking.  (Tel.: 
Ripley 2454/5.) All grades sand, shingle, ballast, 
linker block manufacturers. 


hoggin and ashes. 
SUSSEX 


AVANN, F., Cavendish Avenue, Eastbourne. (Tel. 
4969/70.) Washed and graded ballast, sand, bricks, 
breeze and concrete blocks, hardcore, clinker, 
tarmac, etc., supplied. 

HALL AND CO., LTD., 16 Chapel 
(Tel.: Worthing 7840) Other main depots at 
Bexhill, Bognor, Crowborough, East Grinstead, 
Eastbourne, Horsham, Hove and Seaford. Pits at 
Washington, Crumbles, near Eastbourne, Chichester, 
Rye Harbour, Midhurst, Shoreham and Portslade. 
Gravel aggregates, concreting, plastering and build- 
ing sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., West Station Goods 
Yard, Bexhill (Tel. 61): Cavendish Place, East- 
bourne (Tel. 3800); Dominion Road, Worthing 
(Tel. 8822); Whitbread Lane, Northiam (Tel. 
2211); Station Goods Yard, Haywards Heath (Tel. 
1750); Crawley Road, Horsham (Tel. 3366); The 
Hornet, Chichester (Tel 4181). All grades aggre- 
gates, hardcore, clinker, ashes, etc. 

WRIGHT, C., AND SONS, (B'TON), LTD., 19 Bristo! 
Gardens, Brighton, 7. (Tel.: Brighton 63357 and 
62406.) All-in ballast, washed and crushed shingle, 
sand, ashes, hardcore, chalk, bricks, etc. 


WARWICKSHIRE 


BALLIDON UARRIES, LTD., Ballidon, near Ash- 

bourne, Ooenire, " (Tel: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., al! sizes, 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output reliable deliveries. 

DUSTON STONE UARRIES, LTO., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 505.) (See Northamptonshire) 

HALL AND CO., LTD., 188 Lichfield Road, Four Oaks, 
Sutton Coldfield. (Tel.: Four Oaks 356.) Gravel 
aggregates, concreting, plastering, building sand. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 
(For details, see Nottinghamshire.) 

JUDKINS, LTD., Granite Quarries, Tuttle Hill, 
Nuneaton. (Tel.: Nuneaton 3411—10 lines.) All 
sizes washed granite aggregate, tarred and 
bituminous macadam. Slab mix a speciality. 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385/386.) Clean graded dry Iimestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 
Engineering and Common 6&ricks in terra-cotta, 
red and golden brown. (See Glos.) 

SHIRE OAK GRAVELS, LTD. (See Staffordshire.) 


WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
Tel.: Oakamoor 366.) (For details, see Staffs.) 


WESTMORLAND 


LTD., Sandside, Miinthorpe, Westmor- 
land. (Tel.: Milnthorpe 3251/2.) All grades 
washed crushed gravel sand, limestone, granite 
chippings, pitching, tarmacadam, rockery stone, etc. 

ESK MANUFACTURING CO., LTD., Carlisle. (Tel.: 
Carlisle 2-4941.) (For details, see Cumberland 


WILTSHIRE 


BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 
COKE, T. F. (CHELTENHAM), LTD., 267 Gloucester 

Road, Cheltenham. (Tel.: 4717/4874.) (See Glos.) 
DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London., 


Government 


Road, Worthing. 


lines.) 


BROOMBYS, 


#7 (BLOCK LETTERS) 


Full postal AAArESS .........2.....cc.ccccccsessescesesscsecsvsesessesveree ccaaicitaceiaitalaian dabciaiags is P 


LETTERS) 


WILTSHIRE 


HOVERINGHAM GRAVELS, LTD., Hover) 
Nottingham. (Tel.: Lowdham 3171—15 nanan, 
(For details, see Nottinghamshire.) nes.) 

MOREYS (VERWOOD), LTD., Verwood, Wim. 
Dorset. (Tel.:; Verwood 234.) Concrete aggresn\* 
building sand, hoggin, path gravel, Gates 

TAYMAC, LTD., Wootton Bassett, near 
Wilts. (Tel.: Wootton Bassett 
Cotswold stone, hardcore, 
aggregates, building sand. 


WORCESTERSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, 
bourne, Derbyshire. (Tel.: Parwich 201 and 202 
Clean and graded dry limestone to B.S.S., ali $i 
coated limestone to B.S. 802 and 1621. ang " 
mix; large output; reliable deliveries, m 

BENGRY AND SONS, LTD., Longmoor, Kingsian 
Leominster, Herefordshire. (Tel.: Kingsland 30} t 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., L1p 
Ludiow, Salop. (Cleehillstone 284.) (See Shrops 

DUNNING AND SON, LTD. (See Shropshire.) 

HOVERINGHAM) GRAVELS, LTD., _Hoveringham 
Nottingham. (Tel.: Lowdham 3171—15 [ine 
(For details, see Nottinghamshire.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (tT) 
Oakamoor 385/386.) Clean graded dry limestone 
all to B.S.S. sizes. Output 1,000 tons per day 

NASH ROCKS STONE AND LIME CO., itp 
Presteigne, Radnor. (Tel.: Presteigne 352.) (se 
Herefordshire for details.) 

OLD RADNOR TRADING CO., 
Tel. 421.) (See Herefordshire.) 

SHAKEMANTLE QUARRY CO., LTD., Cindertorg 
Glos. (Tel.: Cinderford 3197.) ‘Doura™ Facing 
Engineering and Common Bricks in terra-cotta 
red and golden brown. (See Glos.) P 


YORKSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham 
(Tel.: Rotherham 2622.) Crushed and graded 
limestone; all grades of washed gravel and sands 

DENNIFF, ALAN S., LTD., Kiveton Park, nr. Shetheld 
(Tel.: Kiveton 446/7/8.) Truck-mixed and pre. 
mixed concrete, washed and crushed gravel, con 
creting sand, bldg. sand, crushed and graded stone 

GLEN QUARRIES, LTD., Central Chambers, Wellgate 
Rotherham. (Tel.: Rotherham 5223.) Crushed and 
graded stone, concreting sand, building sang 
plastering sand and crushed gravel could be 
collected ex quarry or delivered. 

HOVERINGHAM GRAVELS, LTD., __Hoveringham 
Nottingham. (Tel.: Lowdham 3171—15 lines 
(For details, see Nottinghamshire.) 

NORTH NOTTS. GRAVEL CO., LTD.,  Bellmoor, 
Retford, Notts (Tel.: Retford 2219—3 lines 
Concrete aggregates and sands, quartzite 
chippings, building sands. Quarries at Belimoor 
and Lound, near Retford and Worksop. Truck 
mixed concrete plants at Retford and Worksop 
Notts., Ossett, Yorks., and Wath-on-Dearne, Yorks 

SALISBURY AND WOOD, LTD., Matlock. (Tel 
272/273.) (For details, see Derbyshire.) 

STANLEY FERRY GRAVEL CO., LTD., Norwich 
Union Building, City Square, Leeds, 1. (Tei 
Leeds 26361.) Washed, crushed and natural graded 
sand and gravel. Supplies to specification, large 
daily production. Centre of Yorks. West Riding 
market. Pit: Wakefield 

WELBECK SAND AND GRAVEL CO., Parkhill, Wake- 
feild. (Wakefield 4454.) Washed sand and gravel 


WEST RIDING GRAVEL CO., Norwich Union Building 
City Square, Leeds, 1. (Tel.: Leeds 23562.) Modern 
1,000-ton daily plant produces washed grit and soft 
sands. All aggregates to specification. Competitive 
Yorks. W. Riding to Lancs. border. Pit: Wakehel 

WOMERSLEY GRADED STONE CO., LTD., Womersiey 
Quarry, nr. Doncaster. (Tel.: Wentbridge 284 
Crushed and graded calcium carbonate limestone 
aggregates. Triple-screened, first-class products 
high crushing strength, eminently suitable for con 
creting, tarring and road_ making. Prices anc 
analysis on application. Quarry: 2 miles from 
Darrington, A.1. 

X.L. GRANITE (INGLETON), LTD., Head Offices 
Clapham, via Lancaster. (Tel.: Clapham 318/9. 
Works Tel.: Ingleton 231. All sizes and gradings 
of Ingleton granite aggregate. 
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—like Our own downpours, could put you “on the horns ofa 
dilemma” when it comes to protective covering for road work, 
drainage undertakings and open building sites. Men and 
materials are fully safeguarded by John Smith weatherproof 


canvas products. They "hit the bulls eye” for 100% efficiency. 


JOHN SMITH 


‘se CANVAS 


WELTER? 


TARPAULINS - SHELTERS - COLLAPSIBLE LORRY TILTS 
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JOHN SMITH & co. (LONDON) LTD. Hainault Works, Hainault Rd, Chaawell Heath, Romford, Essex. Seven Kings 6970 (10 lines) 
Branch Office & Works: Lower Holmes Street, Cadoxton, Barry, Glam. Telephone: Barry 2372 
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KWIKFORM BRACKETS SPEED YOUR BUILDING 


CLIMBING 
SCAFFOLD BRACKET 


CRANKED STAGE 
PUTLOG BRACKET BRACKET 


for use with all forms of 
tubular scaffolding 


*Gives ideal working platform 18” 
below level of brickwork. 

*Easily moved to each working level. 
*Two cranked Putlog Brackets may 
be used, above the other, enabling 
other trades to follow bricklayers on 
without delay. 


for use with 
Unit Frame Scaffolding 


Equivalent to a climbing scaffold. 
It can be easily moved up and down 
to give exact working levels for brick- 
laying. pouring concrete, etc. Avail- 
Fle) eae lem Mel ecm er ee a aL Ga 
Unit Frame Scaffolding this will give 
a scaffolding width of up to 8 
erat wD] 


Head Office: WATERLOO ROAD, BIRMINGHAM, 25. 


Telephone: ACOCKS GREEN 1152 


London Office and Depot; 


EAST ROAD, UPPER WICKHAM LANE, WELLING, KENT. 


Telephone : WOOLWICH 9177/8/9 


For use with Mark 11 Formwork 


eT ee eee 


ae 





*For pouring concrete. 

*For erecting formwork. 

Makes erecting formwork and pour- 
ing concrete easier than ever before. 
The Climbing Scaffold Bracket bolts 
straight to the Formwork to give 
easy working conditions and faster 
use of formwork. 





GREENHAM. 


|\ COMPLETE SERVICE FOR BUILDERS AND CONTRACTORS 
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When greater strength is needed 


DON’T ADD BRICKS... ADD 


RICKFORCE 


When greater lateral strength is required in a brick panel 
BRC BRICKFORCE wall reinforcement 


wall between stanchions or piers the addition of BRC ; f : ’ 
consists of high tensile steel wire mesh. The 


Brickforce reinforcement will achieve this without increasing reinforcement lies readily in the joints and is laid 
the thickness. The use of BRC Brickforce will often save from easily handled rolls each 75 ft. long, the 
the time, labour and materials which would be required to main wires being held in their correct position by 
build the panel in an increased thickness. A folder giving cross wires welded to them. 


full particulars of Brickforce is available on request. 


THE BRITISH REINFORCED CONCRETE ENGINEERING CO. LTD., STAFFORD 


London, Birmingham, Bristol, Chelmsford, Leeds, Leicester, Liverpool, Manchester, Newcastle, Cardiff, Glasgow, Dublin, Belfast, 
Bulawayo, Calcutta, Johannesburg, Singapore, Vancouver. Export Sales: 54 Grosvenor Street, London, W.! 


M-W.1008 
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